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JULY 15, 1988 


On July 14, 1988, at 7 p.m., the Transportation Commission 
and Executive Staff attended a dinner meeting at the Inn at Orchard 
Heights, 695 Orchard Heights Road, N. W., Salem. (Notice of the dinner 
had been made by press release to newspapers of local and general 
circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

Robert F. Duvall, Member 

David F. Bolender, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Director of Administration 

John Elliott, Special Assistant to the Director, Office 
of Public Affairs 

Donald E. Forbes, State Highway Engineer 

Don Adams, Deputy State Highway Engineer 

Devid P. Moomaw, Administrator of Motor Vehicles Division 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

Larry Jacobson, Deputy Administrator, Parks and Recreation 
Division 

Roland Casad, Manager, Policy and Planning Section 

Virginia Carey, Acting Manager, Administrative Services 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Dave Williams, National Affairs Manager 

Gail Achterman, Assistant to Governor on National Resources 

Robert Royer, Planning Engineer 

Bill Ciz, Planning Section 

John Hassell, Consultant 

Fran Neavoll, Commission Services 


Dave Williams said the purpose of the dinner meeting was to 
discuss the US101 Coast Parkway Project (Pacific Rim Parkway). He 
reported that local meetings are being held now on the coast to gather 
input on the parkway concept. He mentioned that since the Oregon Coast 
runs from Washington to California it was decided to pursue the 
possibilities of obtaining Federal funding. He said the only other 
similar project in the nation was The Great River Road. He asked Ron 
Linton, the Department's consultant in Washington, D.C., to study this 
project and to discuss the feasibility of doing a comparable project 
on the Pacific Coast. He introduced John Hassell, an assoviate of Ron 
Linton, and asked him to report his findings on the project. 


Mr. Hassell said the Department had asked him to develop a 
strategy for funding a parkway along the coastal area. He said he had 
researched the Federal Programs and there are two approaches to consider: 
1) special demonstration projects; and 2) the Great River Road concept. 
He outlined the Great River Road concept as follows: 


1) The Great River Road runs most of the length of the 
Mississippi River. 
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2) The existing highways ~@re to be used as much as 
possible and the route should cross the Mississippi 
River several times: The road should be one route 
but spurs were authorized linking the road to scenic, 
historical, recreational or archaeological features 
on the opposite side of the river. The spurs were 
to use the most direct routes and existing bridges 
across the Mississippi. 


3) The Road encompassed not only the highway but areas 
of historic, geological or scientific interest, all 
of which could be acquired with funds allocated for 
the program. Scenic easements and rest areas were 
also eligible for funding. 


4) Highway Trust Fund money paid for construction or 
reconstruction of on-system roads, while general 
fund dollars (subject to annual appropriations) paid 
for off-system roads. 


5) Over the ten years $251,485,617 was provided to the 
ten States. These funds (beyond normal Federal-Aid 
dollars) enabled the States to develop this unique 
transportation system. 


Mr. Hassell said no other simiiar program has been implemented 
but it does illustrate the potential for creative use of the Federal-Aid 
Highway Program. (Written background paper and pamphlet were handed 
the Commission. Copy in Commission's files, Salem.) 


Mr. Hassell outlined the following points to consider in 
developing a project of this magnitude on US101: 


1) Decide the scope of the desired project. 
a) Project by project approach on one or two 


segments funded through the demonstration 
program; or 


b) Multi-state concept to include the scenic 
highway sections of Washington and 
California. Project funded through a Federal 
Program. 


2) Control can be lost on a multi-state concept; 
however, if there were more than one State involved, 
Congress would be more interested. 


3) Consider the problems associated with the local 
political situation and contacts with Congress. 
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The cost of the project will need to be determined. 
(He estimated $3 billion for the entire coast; $300 
million a year over a 10-year period. ) 


Final decisions on the scope of the project and 
solidification of local support need to be 
accomplished by 1989 if a Federal Program is pursued. 


It is important that lobbying efforts by the three 
States be carefully coordinated and initiated in 
early 1989 as a tri-state effort. 


It is necessary to work with the congressional 
delegation. 


The groundwork with the House and Senate Public Works 
Committees should be accomplished in early 1989. 


Oregon, Washington, and California should consider 
testifying during the committee hearings on the final 
proposal. 


Mr. Hassell concluded by saying that he felt the project by 
project approach would probably not meet the intended goals; however, 
the Great River Road concept is challenging. He said the chances of 
success are 50-50 and the possible rewards from it are significant. 


In response to Mr. Casad's question, Mr. Hassell said the first 
critical steps are: 1) to decide on the concept; and 2) to start 
developing a relationship with California and Washington that allows 
discussion on cross-border planning coordination. He said this can grow 
into a partnership that is necessary to approach Congress. He suggested 
inviting key Public Works Committee staff to visit the coast before the 
end of the year. 


Following questions from the Commission and staff, Chairman 
Hollern thanked Mr. Hassell for an informative presentation. 


The meeting adjourned at 9:15 p.m. 


July 14, 1988 


‘ At 7:15 a.m., July 15, 1988, the Transportation Commission 
and Executive Staff met for breakfast and a workshop in the Large 
Conference Room, Transportation Building in Salem. (Notice of the 
breakfast and workshop had been made by press release to newspapers of 
local and general circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

Robert F. Duvall, Member 

David F. Bolender, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Director of Administration 

John Elliott, Special Assistant to the Director, Office 
of Public Affairs 

Donald E. Forbes, State Highway Engineer 

Gon »dams, Deputy State Highway Engineer 

David P. Moomaw, Administrator of Motor Vehicles Division 

Dennis Moore, Administrator of Public Transit Division 

Larry Jacobson, Deputy Administrator, Parks and Recreation 
Division 

Virginia Carey, Acting Manager, Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present. 


Cam Gilmour, Manager of the Progam Section, said the purpose 
of the workshop was to discuss the Six-Year Highway Improvement Program. 
Mr. Gilmour reviewed the following changes to the Program as requested 
by the Commission at the June Commission meeting: 


1) In the construction section, transferred funds on 
the Sunset Highway (Jewell Jct.-Osweg Creek) to the 
Camas Valley Section, Unit 2, Coos Bay-Roseburg 
Highway (Highway 42). The Sunset Highway Project 
was proposed at the June meeting as $5,900,000 and 
he recommended the funds be reduced to $1,400,000. 
This would enable the Highway 42 Project to be funded 
at a cost of $4.5 million. 


2) Moved the Kiwa Springs-Mt. Bachelor Project from 
the construction section to the development section. 


Mr. Gilmour also recommended the following changes to the 
Program and displayed a chart showing the modifications: 
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PROPOSED PROPOSED 
PROJECT NAME JUNE 88 JULY 88 


CONSTRUCTION SECTION 


REGION 1 
Sylvan Int.-Vista Ridge 1991 1993 
Tunnel (Sunset tothe 
N.E. 111th-N.E. 181st 1991 1989 
Soundwal1 
REGION 3 
Trail-Casey State Park, 1993 1991 
Unit 2 (Crater Lake Hwy.) 
REGION 4 
Forge Rd.-Lobart Rd. 1989 1990 


DEVELOPMENT SECTION 


REGION 1 « 

N.W. 185th Ave. Int. Field Survey '90 R/W Acq. '90 

Mt. Hood-Long Prairie 1990 1991 

Rock Cr. Jct.-M.P. 0.95 1992 1993 

Rock Cr. Jct.-Mt. Hood Hwy. 199] 1992 

Sandy River Bridge 1991 1992 

Mt. Hood Hwy.-I-84 1991 1992 

S.W. Corridor Study 199] 1992 

New Name - Sunset Hwy.-99W 
West Side Bypass Row 
New Name - 99W-I-5/I-205 Int. 

N.E. 181st-Troutdale, Unit 2 Considered Development 

Nehalem R. (Banzer) Br. Development Considered 
REGION 2 

Market St. Int. Right of Way 1992 1990 & 1992 
REGION 3 

Pacific Hwy. R/W Acq. Development 

Haynes Inlet Sl]. Br. Development 

SCL Phoenix-NCL Ashland Development Considered 

Williams Cr. Br. 1990 1994 
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DEVELOPMENT SECTION 


PROPOSED PROPOSED 
PROJECT NAME JUNE 88 JULY 88 
REGION 4 
12th-Powell Butte Jct. (Bend) 1990 1994 
New Name - 12th St.-27th St. 
(Bend ) 
WCL-ECL (Sisters) Final Plans '93 Final EIS ‘93 
Deschutes R.-US97 1989 1990 
Kah-Nee-Ta Jct.-Pelton 1990 1992 
Dam Rd. 
M.P. 268.9-M.P. 269.5 Development Considered 
Rockfall 
Baseline Rd.-clem 1989 1994 
REGION 5 
10th St.-Eastgate 1990 1992 
(Pendleton) 
N. Fk. John Day River 1989 Complete 
(Dale) Br. 
Cecil-Ione Development Considered 
Weston Mtn.-Langdon Lake 1990 1994 


Mr. Gilmour displayed a chart of the delegations that would 
appear before the Commission at their formal meeting concerning the 
Program. (Written documentation identical to charts in Commission's 
files, Saiem. A copy of the Proposed Program was also handed the 
Commission.) He reviewed the requests and the comments are summarized 
as follows: 


1) Crater Lake Boundary-Fort Klamath Project: 


There was discussion regarding moving the project 
from the construction section in 1992 to 1991. Mr. 
Gilmour said staff would look into the possibility 
of advancing the project to 1991. 


2) Sunrise Corridor: There was a_ request’ for 
development west of I-205 and for acceleration of 
right of way. Mr. Gilmour was instructed to consider 
placing the section from Milwaukie to I-205 in either 
the development or reconnaissance section. 
Acceleratirg the right of way was also discussed. 


3) Sunset Highway Light Rail Transit Project: Work 
on the Sunset Highway needs to interface with the 
light rail project and the change in the Program 
from 1991 to 1993 appears to meet the transit 
schedule. 
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4) Eugene Projects: Highway 99W, West Eugene Parkway, 
and Beltline Projects. Also discussed was the amount 
of funds allocated to each Region. There was 
discussion concerning adding several projects on 
the Beltline Highway to the reconnaissance or 
development sections. The Commission instructed 
staff to review these projects with the city and 
follow up with recommendations. 


Chairman Hollern said the Commission would need to address 
the equity issue of funding allocation. Mr. Forbes said the Division 
would compile a report showing the distribution of funds statewide for 
10 years and the total funds by county. 


5) City of Salem projects: additional lane at 25th 
and Airport Road, Market Street Interchange, and 
Silverton Road at Hawthorne. 


6) Gresham Parkway in Multnomah County and HBR Funding. 
The equity issue concerning highway bridge 
replacement funds was discussed. Mr. Gilmour said 
he would be recommending changing the way off-system 
work is prioritized and the local jurisdictions would 
determine how the funds are allocated. Also, he 
said, there is a larger policy question concerning 
sources of new i2venue given the reduced Federal 
Funding for bridge repair and replacement. 


The workshop adjourned at 8:24 a.m. 


Following the workshop at 8:25 a.m., the Commission held an 
agenda review in 135 Transportation Building, Salem. 


Mr. Bothman said the August 16 Commission meeting would be 
by telephone and at that time the Commission would be requested to 
approve the Six-Year Highway Improvement Program. 


Mr. Bothman briefed the Commission on the proposed child care 
issue. He said there is a delegation appearing at the formal meeting 
that is concerned about the proposal. He commented that staff is working 
with the union and the Executive Department. There also needs to be 
discussion with the private sector. Mr. Potter said there are a number 
of issues that have to be resolved before proceeding any further on the 
project. 


Mr. Potter reported that it appears a rough draft of the 
transportation plan strategies will be available in mid-August. 


July 15, 1988 


Mr. Bothman said the immediate opportunity fund program will 
be presented to the Commission for consideration at the formal meeting. 
The Commission expressed an interest in a bonding program alternative. 
(See formal meeting minutes. ) 


Mr. Bothman mentioned that the Commission will be asked for 
approval and signature of the 1989-91 budget at the formal meeting. 
(See minutes of formal meeting. ) 


Mr. Jacobson said he would be presenting an item that is not 
shown on the agenda concerning an agreement with the Defenders of 
Wildlife. This agreement covers contribution of $2,500 in exchange for 
wildlife viewing guides. (See formal meeting minutes. ) 


The Commission was briefed on the following two delegations 
scheduled to appear at the formal meeting: 


1) Michael Jones and Jeanine Boldt concerning Highway 
26. 
2) Walter J. Widmer concerning his driving restriction. 


The agenda review concluded at 8:55 a.m. 


July 15, 1988 


On July 15, 1988, the Oregon Transportation Commission held 
its regular monthly meeting in the Conference Room (122) of the 
Transportation Building in Salem beginning at 9 a.m. (Notice of the 
meeting had been made by press release to newspapers of local and general 
circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Robert F. Duvall, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Director of Administration 

John Elliott, Special Assistant to the Director, Office 
of Public Affairs 

David P. Moomaw, Administrator of Motor Vehicles Division 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

Donald E. Forbes, State Highway Engineer 

Don Adams, Deputy State Highway Engineer 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Fran Neavoll, Commission Services 


There were other staff persons present, including members of 
the news media. 


Vice Chairman Whitty moved for approval of the following items 
on the consent calendar. The motion carried unanimously by the 
Commission. 


1) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation 
Resolution No. 2800" in Commission's files, Salem. ) 


2) Abandoned two damage claims totaling $6,575.90 as 


follows: 

Reason 

~ for 
Claim No. and Name Amount Damage Abandonment 
CA0-84- 407 $2,723.85 traffic signal unable 
Jimmy McCluskey, dr. to locate 
°A0-87-546 $3,852.05 guardrail unable to prove 
Jerry Lee Roberts negligence 
Rapid Transfer Storage 

Co., owner 
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3) Authorized soliciting proposals and entering into 
a personal service contract with one or _ more 
providers of temporary personnel services. This 
new contract will provide the Department with 
temporary employees as needed. Cost not to exceed 
$600,000 for the period of time commencing 
September 1, 1988, through June 30, 1990. The 
present contract with Western Temporary Services 
expires August 31, 1988. (Authorized Director to 
sign the necessary personal service contracts. ) 


Written delegated authority reports had been mailed to the 
Commission prior to the meeting. These reports show the action taken 
by the following officials on behalf of the Commission pursuant to its 
duly adopted delegation orders. (Exhibits are in the Commission files 


in Salem. ) 


Chairman of Commission Exhibit A 
Director of Transportation Exhibit B 
State Highway Engineer Exhibit C 
Right of Way Manager Exhibit D 

Exhibit E 


Public Transit Administrator 


The Commission unanimously confirmed their next meeting date 
of August 16, 1988, at 10 a.m. Due to vacation schedules, the meeting 


will be held by telephone. 


Mr. Elliott advised the Commission of the plans being made 
for the meeting in Hermiston on September 19 ard 20, 1988. He said the 
completion of I-82 marks the end of construction of the interstate system 
in Oregon. On Monday, September 19, there will be a dinner attended 
by former Transportation Commission members. On Tuesday, following the 
formal meeting there will be a ribbon cutting ceremony opening I-82. 
He said in honor of the interstate system being a part of the national 
defense system, the Commission and staff will ride a HMMV, a large combat 
vehicle, to the ribbon-cutting site. 


Chairman Hollern presented Commissioner Duvall with his 
certificate of membership to the Transportation Commission. (Due to 
Governor Goldschmidt's schedule, he was unable to perform a ceremonial 
swearing-in of the appointment last year. ) 


Commissioners Cynthia Ford and David Bolender were recognized 
for their reappointment by Governor Goldschmidt to the Transportation 
Commission for a second term beginning July 1, 1988, through June 30, 
1992. (The Senate confirmed their reappointments on July 14, 1988.) 
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Mr. Bothman requested the Commission's approval and signature 
of the Department's 1989-91 budget at the level of detail as provided 
in the previous workshops. He said he would keep the Commission informed 
if there were any changes. Vice Chairman Whitty moved for approval of 
the budget and the motion carried unanimously. The budget will be 
forwarded to the Executive Department in late August. 


Mr. Bothman recognized Jim Pettyjohn, Career Development 
Specialist with the Civil Rights Section, as winner of the Governor's 
Management Recognition Award. Mr. Pettyjohn was selected for having 
excelled in providing employees with career counseling and for his work 
in public service. He has been a foster parent to 16 children. 


1 


Mr. Bothman recognized approximately 30 employees in Region | 
who worked last month in response to the Governor's request to help the 
unemployed migrant workers. He said a work program was organized in 
less than a day allowing over 100 migrants to pick up litter and to clear 
blackberry bushes. He mentioned that rain jackets were made from litter 
bags. Division employees donated their own funds for food and they 
obtained help from the Salvation Army. The Commission handed 
certificates to the following employees: 


Carol Wilson Organized the Region 
Frankie Wilson Arranged transportation 
Antonio Dominques Served as interpreter 


(Terry Kimpel, who donated his own funds for lunch for the migrants, 
was not present.) 


Mr. Moore recalled that the Commission had authorized the 
Public Transit Division to appear before the Emergency Board to receive 
Federal Funds for a Rural Technical Assistance Program. He said a 
guidebook entitled Rural Transit Assistance Program has been prepared 
and he asked Joni Reid to explain the Program. 


Ms. Reid requested the approval of the Guidebook, which had 
been mailed to the Commission previously. (Copy of Guidebook in 
Commission's files, Salem.) She explained that the purpose of the Rural 
Transit Assistance Program is to provide a flexible program of training, 
technical assistance, research and other services in small cities and 
rural areas. She said the Guidebook establishes the basic operational 
structure for the program including the following: 


1) An advisory committee made up of rural transit 
operators to help the Division select the various 
types of training to be undertaken. 


2) Guidelines for organizing workshops. 
(Continued on next page) 
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3) The basis for agreements for course instruction and 
other contracts, and 


4) Ground rules for extending scholarships to allow 


more participation in existing cr new training 
courses. 


Commissioner Duvall moved for approval of the Guidebook and the motion 
carried unanimously. 


Ann Snyder, Manager of the Motor Vehicles Division's Public 
Affairs and Rules Section, briefed the Commission on the sales of the 


new graphic license plate. She handed the Commission a chart which 
indicated the following: 


1) On July 1 (the first day) 5,315 plates were sold. 


2) During the following week, sales averaged about 3,000 
per day. 


3) It is expected the average daily sales to remain 
at 2,000 per day. 


Ms. Snyder said the Division is currently investigating expanding the 
new graphic plate design to other plate types, such as for disabled 
persons. The graphic license plate is now available only for passenger 
vehicles, light trailers and custom-plated passenger vehicles. (Copy 
of chart in Commission's files, Salem. Litigation previously filed 


against the Department concerning the license plate selection contest 
has been terminated. ) 


Mr. Burket requested action of the following items covering 
the Oregon Continuous Aviation System Planning Program: 


1) Accept a grant offer from the Federal Aviation 
Administration for an Airport Improvement Program 
project to carry on the Oregon Continuous Aviation 
System Planning Program in the amount of $105,480. 
The 10% matching funds will be comprised of 
Aeronautics’ staff time. 


2) Approve an amendment to the present personal services 
contract of Engineering Concepts, a division of 
G.C.R. and Associates, Inc., extending the contract 


to accomplish work not to exceed $45,000 under the 
contract. 


3) Authorize Aeronautics Administrator to sign the 
acceptance of the grant offer, the amendment to the 
personal service contract, and any other personal 
service contract documents that may be required for 
this project. 


(Continued on next page) 
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Commissioner Bolender moved for approval of the requested items and the 
motion carried unanimously. 


In absence of Mr. Talbot, who is on assignment to the 
Governor's office, Mr. Jacobson reported that William Campbell had 
submitted a Notification of Intent to place a single family dwelling 
on his property within the Illinois River Scenic Waterway at 1T35S, RIIW, 
Section 18, in Curry County. He explained that the proposed building 
site is located 300 feet from the river on a hill overlooking the river. 
The structure would be visible when viewed from the river as the site 
is not screened by topography; however, vegetation could soften the 
structure from view from the river. He recommended granting a variance 
to the rules, subject to the following stipulations: 


1) All other areas disturbed by the construction shall 
be landscaped and reseeded upon completion of this 
project. 


2) <Any structures placed on the property at a later 
date in conjunction with the placement of the single 
family dwelling must be finished in a muted earth 
tone or appropriate to the natural surroundings. 


Additional native vegetation shall be planted in 
front of the single family dwelling to help break 
up the structure lines when viewed from the river. 
Replanting should be completed in one year after 
completion of the structure. 


4) All Curry County Planning Department requirements 
should be satisfied. 


5) All Curry County sanitation requirements satisfied. 


6) When the structure is completed, the owner will 
remove the travel trailer from the existing site. 


Commissioners Ford and Bolender simultaneously moved for approval as 
requested. The motion carried unanimously by the Commission, subject 
to the recommended stipulations. 


Mr. Jacobson gave a park attendance report summarized as 
follows: 


1) Cool weather during May and June resulted in a 
statewide decrease of day use and overnight park 
attendance compared to the same record breaking 
months of 1987. 


Day use attendance at the 1] fee entry parks was 
down 19 percent. 
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Camping attendance at 11 sample parks was down four 
percent. 


Major coastal and Columbia Gorge parks have shown 
the greatest attendance decreases. 


Park attendance in other parts of the State has shown 
comparable or slightly increased attendance compared 
to 1987. 


The number of nonresidents camping during Mey and 
June remained the same when compared to 1987. 


Mr. Jacobson requested approval of an agreement with the 
Defenders of Wildlife to participate in printing a guide for wildlife 
viewing. He said the State Parks Division is one of several other public 
entities that would like to participate in developing this wildlife 
viewing guide. The Parks Division contribution would be $2,500 in 
exchange for the guides. Vice Chairman Whitty moved for approval of 
the agreement and the motion carried unanimously by the Commission. 
The Commission also authorized the Administrator of Parks to sign the 
agreement. 


Mr. Forbes introduced William Keller from Central Point and 
James Dowers of Salem, winners of the Highway Division's annual 3-E 
award. He explained that the award goes to employees considered 
exemplary of the Division's goals of efficiency, economy and excellence. 
He said he was pleased with the selection because they had been nominated 
by their coworkers rather than by a supervisor. 


As presented by Mr. Forbes, Vice Chairman Whitty moved for 
adding the following project to the current Six-Year Highway Improvement 
Program. The motion carried unanimously by the Commission. The 
Commission also authorized the State Highway Engineer to sign the 
necessary agreement. 


SECTION: Umpqua Highway @ Dean Creek Elk Viewing Area 
COUNTY: Douglas 
PROGRAM YEAR: 1988 
FUNDING: State $200,000 
BLM $300,000 
Total Estimated Cost: $500,000 


DISCUSSION: Presentty there is no access to the proposed 
development of the elk viewing area and interpretive center being 
sponsored by the Oregon Department of Fish and Wildlife. The proposed 
project would construct a left turn and access to these areas, as well 
as a frontage road to connect the two viewing areas. The existing 
connection to the highway will be severed. 
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This project will require an agreement between the Highway Division, 
Bureau of Land Management (property owner), and Department of Fish and 
Wildlife. 


IMPACT: Reduction of State funds available for other projects. 


Mr. Forbes recalled that the 1987 Legislature asked the 
Secretary of State to review three areas of the Highway Division's 
operations: project development, construction, and maintenance. He 
said the Secretary of State has completed their maintenance report. 
In summary, the report revealed the following: 


1) Recognition of the hard working and dedicated 
employees. Also recognized was the willingness of 
the employees to find ways to improve productivity. 


2) The quality of the roads are improving. According 
to the 1988 Pavement Condition Report, 67 percent 
of the highways were rated in fair or better 
condition. 


The maintenance management system and the maintenance 
budget needs correcting. 


Suggested the State take a stronser position in 
bridge maintenance. The State should encourage 
cities and counties to be more timely in completion 
of their bridge inspection and the posting of 
deficient bridges. 


5) Recommended comparing maintenance activities 
performed by the State with the private sector. 


Mr. Forbes said the Division would move forward as quickly 
as possible to make the corrections. 


Mr. Forbes recalled that the Immediate Opportunity Fund, which 
is a program to provide $5 million a year on road improvements to recruit 
or retain an industry in Oregon, had been discussed at previous 
workshops. He mentioned that at last month's workshop Rick Kuehn had 
reviewed the proposed changes as requested by the Commission. He said 
if the Commission had no further comments i:egarding this program, he 
recommended adoption. He said he would like to jook at potential 
alternatives to include a bonding program. This could be done by a 
future amendment of the Immediate Opportunity Fund. Commissioner Ford 
moved for approval of the Immediate Opportunity Fund as previously 
presented. The motion carried unanimously by the Commission. (Copy 
of Immediate Opportunity Fund in Commission's files, Salem. ) 
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Mr. Forbes presented four increases in project authorizations 
on contracts. Commissioner Bolender moved for approval of the following 
increases and the motion carried unanimously by the Commission: 


1) Contract No. 10,284, Cazadero-North Fork Clackamas 
River, Clackamas Highway, Clackamas County, in the 
amount of $1,572,870 (14% increase). 


2) Contract No. 10,330, Peebles Road Undercrossing, 
Pacific Highway, Lane County, in the amount of 
$109,420 (8.7% increase). 


3) Contract No. 10,402, Umpqua Highway at BP. ache 
Douglas County, in the amount of $21,800 (20.5% 
increase). 


4) Contract No. 10,368, Table Rock Road at Vilas Road, 
FAS A363, Jackson County, in the amount of $52,300 
(10.8% increase). 


Mr. Forbes presented a proposed policy for new interchanges 
on full access-controlled highways for the Commission's consideration. 
He said the Department does not currently have a formal policy to 
determine whether an interchange can be added to the system. He felt 
that a policy is necessary due to the number of requests for interchanges 
in the past few years. He also said a policy would ensure that operation 
of the freeway system is preserved. He asked for the Commission's 
adoption of the policy and for authority to develop the evaluation 
procedures to implement the policy. Commissioner Duvall moved for 
adoption of the policy with the understanding that the staff would work 
on the implementation of the procedures with the Local Officials Advisory 
Committee or any one else. The motion carried unanimously by the 
Commission adopting the following policy and for the State Highway 
Engineer to develop the procedures to implement the policy, subject to 
working with local officials. 

INTERCHANGE POLICY 


syrpose: Ine purrose of this policy is to eid in the evaluation and selection of 
new interchanges on full access controlled highways on the State Highway System. 


Cece gr ace: Tne Oregon Transoorteation Commission and the State Highway Division 
are faced with increasing requests for new interchanges on the Stete Highway 
Systea. Limited construction funds aust be spent es effectively and efficiently 
es possible. This policy outlines the philosophy of the Commission in the selec- 
tion of new interchanges on the Stete Highway System, and defines procedures for 
the Division to follow in the evaluation of these proposed interchanges. 


Policy: The Commission recognizes that the main ourpose of full eccess controlled 
highways is the safe and efficient movement of through traffic. A new interchange 
will be constructed only when @ significent statewide or regionel benefit to 
Oregon's economy will result from its construction. The proposed interchange aust 
have significant locel government and public support, end aust be consistent with 
‘locel trensportetion plens. The proposed interchenge aust confor@ to Division 
Gesign and soscing standards, aust have 8 connecting roed system determined to be 
sstisfectory to the Division, end mey be proposed only efter all other elterne- 
tives, including construction of new local erterials, neve been evelveted by the 
Oivisicn end discarded as not viable. The proposed interchange aust ellow the 
eccess controlled highway to continue operation st an ecceptable level,and must be 
determined to be cost effective to the motoring public, New interchanges on the 
Interstate System will also be subject to FHWA aoprovel. Only efter these crite- 
rie Neve been met will # proposed interchange be allowed to compete with other 
projects in the Six-Year Hignwey laprovement Program process, although the inter~- 
cnange @sy be considered for inclusion in the Reconnaissance section of tne Pro- 
gram if tne study report is fevoreble. Once the interchange hes met eli necessary 
eriterie end is in the Six-Yeer Highway Improvement Program process, its bene- 
fit/cost ratio end its relerive priority cen be increased or decreased based on 
private or locel funding coawitments and/or partnerships. 


Responsibility: The State righway Engineer will Getermine whether or not the 
proposed interchange meets the requirements of this policy. Once the requirements 
Nave been met end documented in @ study report, the Commission may consider silow- 
ing the proposed interchange to enter the project development process. It should 
be emphasized thet entering the oroject development process does not quarentes 
thet the interchange will be funded in eny specific time frame. 


Tre Stete Highway Engineer will develop @ procedure to implement this policy. 
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Mr. Forbes mentioned that the proposed 1989-1994 Six-Year 
Highway Improvement Program includes projects for Fiscal Year 1989 on 
the State Highway System for which preliminary engineering has not been 
authorized. He said completion of the project development phase is 
necessary so that commitment’ to provide improved transportation 
facilities in this fiscal year may be accomplished for the benefit of 
highway users. Vice Chairman Whitty moved for approval and the motion 
carried unanimously approving the following preliminary engineering 
Fiscal Year 1989 projects. The Commission also authorized the State 
Highway Engineer to sign the necessary agreements. 


EST PE CONSTRUCTION 
CO: TOTAL 
SECTION NAME (1,000) (s1,000) 
WRICHTS POINT = NARROWS 


1-205 NB & SB, AVI 
SB WOODBURN POE & JEFFERSON, NB & SB AVI 
ASHLAND NB & SB, AVI 


TUALATIN RIVER BR #1081 


S$ HIGHLAND CANAL = MURPHY CR RO (BIKEWAY), UNIT 2 
AURORA = GRIMM ROAD (BIKEWAY . 
ARCH CAPE TUNNEL - SHORT SAND CR, UNIT 1 (BIKEWAY) 
ARIZONA BEACH = FRANKPORT (BIKEWAY) 


CERKING MARKET ROAD = TUMALO 

SALMON RIV HWY @ NORTH BANK AO 

FOREST BOUNDARY = RICE RO 

PENN RD = COUGAR PASS 

LITTLE NORTH FORK RIVER ROAD = MP 25 
24.3 = 26.9 PASSING LANE 

US 97 PASSING LANES 

IMBLER = ELGIN ps Mga LANE) 


41 Cc 
SPRING CRE LOSTINE 
MT VERNON = JOHN DAY (WEST UNIT) 


*Hot Available. 


Mr. Gilmour briefly discussed the proposed Six-Year Highway 
Improvement Program update process since the first of the year. He 
mentioned that reduction in Federal Funds can delay projects or change 
program emphasis. He said that for every $1 in available revenue, there 
is $4 in requested projects. This Program includes new revenue from 
the six-cent gas tax enacted by the 1987 Legislature. By focusing the 
increased State revenue on a select group of highways throughout the 
State (Access Oregon Highways Program), the Department will continue 
to make a significant contribution to Oregon's improving economy. He 
thanked the Commission, the public, and local government who have spent 
long hours reviewing and commenting on the Program. He said he felt 
the Program, which will be presented to the Commission for their approval 
in August, balances the priorities Statewide for highway improvement 
against available revenue. 


Commissioner Duvall thanked the Department for their work on 
the Program and said he was very impressed by the planning, organization, 
attention to the detailed follow-up, and responsiveness to the many 
projects heard at the public meetings in an effort to balance priorities 
with limited resources. 
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Commissioner Bolender felt that the time allocation process 
at the public meetings needs to be reevaluated so that individual 
citizens have time to testify as well as the governmental agencies. 
Commissioner Ford agreed with his concern. Mr. Gilmour said the staff 
would work on that suggestion in the next update of the Program. 


Chairman Hollern called a 10-minute recess and the meeting 
reconvened at 10:10 a.m. 


Jeanine Boldt, Welches, appeared representing the people of 
the Mt. Hood Corridor. She said they began in 1983 working with the 
Department on plans for widening Highway 26 (Mt. Hood Highway) in 
Clackamas County. She thanked the Commission for being receptive to 
the voice of the people in that area. With the project near completion, 
she said there are some problems that have impacted the businesses and 
residents in the area. She asked that certain conditions of an agreement 
entered into by the Citizens for a Suitable Highway and the Region 
Engineer be kept. (Copy of agreement handed to Commission is in 
Commission's files, Salem.) 


Michael Jones, Rhododendron, representing Citizens for a 
Suitable Highway, reiterated the problems involved on the widening of 
Highway 26 from the beginning of discussions to the signing of an 
agreement by Region I Engineer Rick Kuehn in early 1987. He said after 
many months of trying to resolve specific issues connected with the 
agreement there are still major problems, which are summarized as 
follows: 


1) Installation of a Swareflex highway warning system 
to prevent deer from being killed. 


2) Screening with natural vegetation two cultural 
resource areas. (Planting of trees.) 


3) Establishment of rhododendron gardens. 


4) Pollution of the Sandy River and Bear Creek through 
highway runoff. 


5) Drainage issues. 


6) Replanted trees and vegetation along the highway 
are dying. 


Chairman Hollern asked Mr. Jones for a specific list of his 
objections. Mr. Bothman said the agreement was with Rick Kuehn, not 
the Commission, and instructions would be given to Mr. Kuehn to fulfill 
that agreement. Mr. Jones said he would supply the Department with a 
list of written issues. He stated he would like to return to a future 
meeting with a progress report. 
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Harold Wynne, Welches, was present concerning the widening 
of Highway 26 but made no comment. 


Ray Polani, Citizens for Better Transit, Portland, spoke 
relative to the proposed Six-Year Highway Improvement Program. (Copy 
of speech in Commission's files, Salem.) He said that funding 
reconstruction of problem freeways but not construction of efficient 
and economic rail transit is not the way to spend scarce transportation 
dollars wisely. He commented that it is not the way to execute 
transportation investments on an integrated multi-modal basis. He asked 
that the Commission request the 1989 Legislature to refer to the voters 
a constitutional amendment which would allow and direct the Commission 
to carry out their statutory mandate of developing and maintaining a 
long-range plan for a multi-modal transportation system. He recommended 
to the Commission that they devote all their efforts now to making more 
efficient and economic use of taxes to avoid the risk of losing them 
to critical needs. 


In response to Mr. Polani, Chairman Hollern said the Commission 
will continue their efforts at planning an integrated multi-modal 
transportation system. 


Walter J. Widmer, Portland, addressed the Commission concerning 
his difficulties in securing his license to drive. He had been given 
a citation for driving too slow and his license was suspended. He said 
he continued to drive without a license resulting in additional 


citations. He commented he had been advised by the Motor Vehicles 
Division that since he was 85 years old, he was too old to drive. He 
objected to a policy that office employees at the Motor Vehicles Division 
will only release their given first name. Their last name is withheld. 
He was also concerned about the failure to answer a letter or receipt 
of a payment made to the Motor Vehicles office. (Copy of written 
comments in Commission's files, Salem.) 


Chairman Hollern said the Commission should not overrule the 
Division's decision regarding his license as long as the established 
policies were followed. He asked Mr. Moomaw to review the new issues 
raised, such as release of employee's last name, and a response would 
be mailed to him. He said he was sympathetic to the issue and it was 
a difficult decision to make. 


Klamath County Commissioner Jim Rogers requested that the 
Commission move the construction of a six-mile segment from Fort Klamath 
to the south entrance of the Crater Lake National Park on Highway 62 
(Crater Lake Highway) from 1992 to 1990 in the Six-Year Highway 
Improvement Program. 
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Dr. Larry Blake spoke regarding tourism being one of the top 
economic activities in the Klamath Basin. He reported that the following 
statistics show that Highway 62 is one of the most vital links to the 
Crater Lake National Park: 


1) Approximately 500,000 people visited the park in 
1987. 


2) The largest number of visitors leaving the park go 
to Bend and Klamath Falls. 


3) The southern entrance to the Park is the only 
entrance to the park kept open all year. 


Dr. Blake concluded that the section of Highway 62 from Fort 
Klamath to the Park has deteriorated badly and is now in desperate need 
of rebuilding. (Pictures af the highway were given to the Commission. 
Copies in Commission's files, Salem. ) 


Chairman Hollern said his understanding is that the project 
is being developed as rapidly as possible and that construction is 
unlikely before 1992. 


Mr. Gilmour said it may be possible the project could be 
advanced one year to 1991. 


Mr. Rogers presented a lette: from Klamath County extending 
the offer of $210,000 to assist the State, if the highway is improved 
by December 31, 1990. (Letter in Commission's files, Salem. ) 


(A letter was also presented from the City of Klamath Falls 
supporting this project. Copy in Commission's files, Salem. ) 


Ed Lindquist, Chairman of the Clackamas County Board of 
Commissioners, presented a letter from the Metropolitan Service District. 
The letter addressed issues from the Joint Policy Advisory Committee 
on Transportation concerning the Six-Year Highway Improvement Program 
Draft. (Letter in Commission's files, Salem. ) 


Mr. Lindquist also presented written recommendations for 
changes to the draft Six-Year Program, which are summarized as follows: 
(Written documentation in Commission's files, Salem. ) 

1) I-205 and Lester Road Interchange. 


a) Requested full FAI funding of $6.1 million 
to be programmed over the next five years. 


2) Sunrise Corridor. 


a) Requested entire corridor be programmed in 
the developmental section. 


(Continued on next page) 
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b) Requested Phase 1: EIS from 99E to Rock 
Creek Junction. 


c) Requested Phase 2: Rock Creek Junction to 
US26. 


d) Reaffirmed need for Marquam Ramp Project 
and the need for the I-5 to McLoughlin 
~ Connection. 


e) Requested right-of-way funds for Prase 1. 


3) Highway 212 Climbing Lane from Rock Creek Junction 
to 172nd. 


a) Move from development section to construction 
section. 


4) Sunnybrook and I-205 Split Diamond Interchange. 


a) Requested programing $1 million for 
right-of-way acquisition for hardship cases 
and programing construction funds for the 
interchange. 


5) Wilsonville and I-5 Interchange. 


a) Reinstate project and continue environmental 
impact statement. 


Bob Bocci of the Sunnyside 205 Corridor Association, Clackamas, 
expressed support for the Sunnybrook Interchange, Sunrise Corridor 
right-of-way acquisition, funding of Lester Road, and the climbing lane 
along the Sunrise Corridor. 


Jack Smith read a letter from the North Clackamas County 
Chamber of Commerce and the letter is summarized as follows: 


1) The draft of the Program does not contain the funding 
‘ needed for projects that are instrumental to economic 
development in Oregon. 


2) Supports revisions to the Program as requested by 
Clackamas County. 


3) Urged reconsidering the transportation needs of 
Clackamas County before adopting the final Program. 
(Letter in Commission's files, Salem. ) 


Chairman Hollern said their requests will be considered very . 
carefully. 
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State Representative Mike Kopetski of Salem discussed the 
Market Street Interchange Project on I-5 in Marion County. He said he 
was pleased to hear of the change in the Program in that the right-of-way 
acquisition for this project will be in 1990 and 1992. He urged the 
inclusion of the interchange, if possible, in the 1989-1991 construction 
period. 


Bonnie Hays, Chair of the Washington County Board of 
Commissioners, presented three letters from the City of Tigard urging 
the Commission to fully fund the widening of Scholls Highway between 
se pha Boulevard and Fanno Creek. (Letters in Commission's files, 
Salem. 


Chair Hays discussed the following projects which need to be 
clarified or considered further in the Six-Year Highway Improvement 
Program: 


1) Sunset Highway. 


a) Unclear as  to_ status. Urged explicit 
identification of the project. 


Minor State Highways. (Washington County and its 
cities have obtained voter approval for partial local 
funding on a number of State roads which lack 
matching State Funds in the draft Program. ) 


a) Scholls Ferry Road (Murray to Fanno Creek): 
Requested continued support for construction 
of the project in 1990. 


b) Farmington Road (Murray Boulevard to 209th 
Avenue): Draft includes project in the 
developmental section. 


c) Tualatin Valley Highway (21st Avenue to Main 
Street): Requested inclusion in Program 
_ with funding. 


d) Scholls Ferry/Beaverton-Hil1lsdale/Oleson 
Road intersection: Requested project 
development to begin as soon as possible. 


Chair Hays also expressed support for the Immediate Opportunity 
Fund and she submitted a letter from DeMar Batchelor, attorney, 
expressing concerns about the Fund. (Letters from Mr. Batchelor and 
Washington County in Commission's files, Salem.) 


Chairman Hollern called for a five-minute recess and the 
meeting reconvened at 11:55 a.m. 
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Karen Scharosch, Kiddie Kollege Day Care in Salem, spoke 
concerning the proposed child care centers as discussed at the last 
Commission meeting. Her presentation is summarized as follows: 


1) She was concerned about the conflicting information 
received. 


2) The needs surveys were so incomplete that the results 
could not be accurate. The supply of quality child 
care in Salem currently exceeds the demand. She 
displayed a chart showing child care availability 
in Salem. 


The State would be in direct competition with 
existing and proposed child care centers, which are 
primarily owned and operated by women as small, 
private businesses. 


4) Child care providers were not given information about 
or the opportunity to bid on the QDOT facilities. 


Ms. Scharosch outlined a number of unanswered questions. Also 
present with Mrs. Scharosch were Mercedes Johnson and Connie Gilkison, 
day care center owners. (Copy of written presentation in Commission's 
files, Salem. ) 


Mr. Potter responded to Mrs. Scharosch by saying it is not 
the intent to compete with or displace small businesses. He said he 
would like to meet with Mrs. Scharosch and other day care center owners 
to discuss the State's proposal. He suggested sharing survey information 
with the providers and he asked for their assistance. Chairman Hollern 
said the Commission would await a report from Mr. Potter before a 
decision is made. 


State Representative Carl Hosticka of Eugene said their major 
concern is a question of equity of funding in the Eugene-Springfield 
area. He mentioned it was their hope that the equitable distribution 
of funding would be addressed with the new resources available and with 


the unified support from the three jurisdictions in Lane County. 


Mayor Brian Obie of Eugene spoke concerning the proposed 
Six-Year Highway Improvement Program. He mentioned that for the past 
four years they have been expressing a concern about the inadequate level 
of State funding in the Eugene area. He said they have provided unified 
lists of project priorities and they have provided local participation. 
He said they also supported the last gas tax increase. He compared the 
funding allocation for Region 1 with Region 3. He felt that in the 
proposed Program the inbalance has not been corrected. He requested 
the following projects be added to the Program: 


1) Highway 99N, for construction funding during 1989. 
Total estimate = $3.8 million, City share $1.0 
million. 
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West Eugene Parkway, include funding for interchanges 
at Beitline and Highway 99. 
Approximate added cost = $10 million. 


Add the Beltline Projects for development: 
-Beltline-Delta Interchange 
-Widen Willamette River Bridge 
-Widen Beltline, Willamette River to River Road 
-Widen and construct interchanges/overpasses, Barger 
to Roosevelt 
(Written presentation in Commission's files, Salem. ) 


John Shirley, a member of the Salem City Council, said after 
reviewing the proposed Six-Year Highway Improvement Program, there are 
concerns regarding the three following projects: 


1) North Santiam Highway from 25th Street to Airport 
Road. This project has slipped from the construction 
portion in 1989 to 1991. He mentioned that a dual 
left-turn lane is needed now and he asked that the 
original construction timeframe be maintained. 


Interstate 5 widening - Market Street Interchange. 
The acquisition of right of way for the Market Street 
Interchange portion of the project has slipped from 
1992 to 1991. He asked that the timeframe also be 
maintained at 1991. 


3) Silverton Road at Hawthorne Avenue. He requested 
that the project be listed in the considered section 
of the Program. 


(Written letter in Commission's files, Salem. ) 


Susie Lahsene, Assistant to the Director of Transportation 
for Multnomah County, handed the Commission a letter from the Multnomah 
County Board of Commissioners. (Letter in Commission's files, Salem. ) 
She read the etter, which requested further consideration of the 
following projects in the Six-Year Highway Improvement Program: 


1) Construction of the entire improvement to I-84 from 
181st to Troutdale should be restored in the current 
Program at a cost of $70 million. 


2)  Right-of-way funding for  1-84-US26 Connection 
(Gresham Parkway). 


3) Inclusion of the UPRR (Graham Road) Bridge 6967 with 
the I-84 Unit 2 (207th to Troutdale) Improvement. 


The letter also recommended that the Commission endorse the 
method of HBRR Fund allocation that considers the merit and technical 
ranking of all projects and maintains funds for the replacement of the 
Hawthorne Bridge Transition Structure. 
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Tom Griffith representing the City of Gresham and the cities 
of East Multnomah County said the proposed Six-Year Program does not 
address their highest priority projects. He said since East Multnomah 
County is the gateway to the Columbia River Gorge and to the Mt. Hood 
recreational areas direct access is important to the scenic areas. He 
requested the following changes to the Program: 


1) Unit 2 be included on the 1-84 improvement from 181st 
to Troutdale. 


2) Unit 2 be included in the I-84-US26 Connector 
(Gresham Parkway). Include in the development 
process fundirg for right of way. 


(Letter in Commission's files, Salem. ) 


Chairman Hollern adjourned the formal meeting at 12:45 p.m., 
and said the meeting would reconvene at 1:30 p.m. He then announced 
that the Commission would go into Executive Session to discuss the 
performance appraisal of the Director. The Executive Session was being 


held pursuant to ORS 192.660(i). 


At 12:50 p.m., following lunch, the Commission held an 
Executive Session in Room 135 of the Transportation Building in Salem. 
(Notice of the Executive Session had been made by press release to 
newspapers of local and general circulation throughout the State. ) 


Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 
Cynthia J. Ford, Member 

Robert F. Duvall, Member 

David F. Bolender, Member 

Robert N. Bothman, Director 

Fran Neavoll, Commission Services 


The Commission discussed the performance appraisal of Mr. 
Bothman as Director. 


The Executive Session concluded at 1:30 p.m. 


At 1:35 p.m., the meeting reconvened with the same persons 
present in the Large Conference Room of the Transportation Building in 
Salem to continue discussions on the SixtYear Highway Improvement 


Program. 


c Mr. Gilmour reviewed the proposed modifications to the Program 
made since the June workshop. (See list of projects outlined on 
Pages 7955 - 7958 of the minutes.) The Commission approved the modifications 


as discussed. 
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The Commission and staff then discussed each request 
for changes in the Six-Year Program as presented by the delegations. 


The Commission asked that improvements to Oregon 62 (Crater 
Lake Highway) from Fort Klamath to the Crater Lake National Park Boundary 
be moved from 1992 to 1991, subject to the local match. 


Mr. Gilmour suggested that after the Sunrise Corridor study 
is completed in Clackamas County the priorities for the remaining work 
will be reviewed. Chairman Hollern said there should be language in 
the document of the intent to have those corridor studies completed by 
the next update. 


Commissioner Ford inquired regarding the Lester Road 
Interchange Project. Mr. Gilmour said information would be provided 
to the Commission prior to the August meeting. 


Chairman Hollern said there needs to be a clarification of 
the Sunset Highway design efforts with the development of the light rail 
transit. Mr. Forbes said that he would meet with Washington County and 
prepare a letter of clarification. 


Mr. Forbes mentioned that he would meet with the City of Eugene 
concerning their projects to work out a strategy. Mr. Gilmour said he 
would report back to the Commission how the matter was resolved. 


At 2:10 p.m., Commissioner Duvall left the meeting and he 
indicated he would support any action taken by the Commission. 


Chairman Hollern asked for a memo from the staff recommending 
changes to the Program pursuant to the requests from the delegations. 


Chairman Hollern commented that as soon as the location of 
the corridor is defined for the Gresham Parkway, plans would move as 
quickly as possible. 


Vice Chairman Whitty requested that the Cape Arago Extension 
Project in Coos County in the reconnaissance section be removed from 
the Program. Commissioner Ford asked that the extension of ORI40 from 
OR62 to I-5 in Jackson County be placed in the reconnaissance portion 
of the Program. She referred to a letter submitted by Jackson County 
dated July 13, 1988. (Copy of letter in Commission's files, Salem.) 
She said this is a project that may become important in the future 
development of a light city industrial park which would provide better 
access from White City to I-5. This was agreeable with the other 
Commissioners. 


There was discussion as to the need for a list of Access Oregon 
Corridor studies under the reconnaissance section of the Program. 


Chairman Hollern asked the Commission for a volunteer to 
participate on the Tourist Signing Task Force. Chairman Hollern said 
he would ask Commissioner Duvall. 


July 15, 1988 - 7977 - 


There being no further items for discussion, Chairman Hollern 
adjourned the meeting at 2:31 p.m. 


De. wavolf Ws 4) Le 


ee 
Commission Services Robert F. Duvall, Commissioner 
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EXHIBIT ____a__ 
MINUTES OF __duly 15, 1988 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed below and report this action for 
your official records: 


1. Agreement with Deschutes County for the transfer 
of approximately 10.5 miles of the Powel] 
Butte Highway, State Secondary Highway No. 
371, to Deschutes County. In exchange for 
Deschutes County accepting all right, title, 
and interest, including maintenance, 
jurisdiction, and control of _ the highway 
portion, State will: 


a) Construct channelization on_ the Central 
Oregon Highway at the intersection of 
Powell Butte Highway. 


b) Widen approximately four miles of the 
Powell Butte Highway to 28’. 


Extend the designation of Century Drive, 
State Secondary Highway No. 372, approxi- 
mately one-half mile (on the Cascade Lakes 
Highway) to terminate at the relocated 
entrance of Mt. Bachelor Ski Resort. 


Deed to Deschutes County a 2.21 acre parcel 
of surplus property located adjacent to 
Highway Division shops’ near the north 
city limits of Bend. 


(Authorize State Highway Engineer to sign 
agreement. ) 


EXHIBIT__Aa._ 
MINUTES OF _duly 15, 1988 


2) Agreement with Douglas County for the exchange 
of jurisdictional responsibilities on _ three 
road segments in Douglas County. 


a) State shall accept Diamond Lake Boulevard, 
Douglas County Road No. 4, within’ the 
City of Roseburg. Diamond Lake Boulevard 
currently connects the Umpqua Highway 
and Oakland-Shady Highway and_ provides 
a natural extension of the Umpqua Highway. 


Douglas County shall accept frontage road 
segments on the Pacific Highway and the 
Oregon Coast Highway which are no longer 
needed as part of the state highway system. 
County shall also deposit $250,000 with 
State for maintenance and repair of Diamond 
Lake Boulevard. 


(Authorize State Highway Engineer to sign 
agreement. ) 


Dated this 


ichael P. Hollern, Chairman 
Oregon Transportation Commission 


EXHIBIT 
MINUTES OF duly 15, 1988 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. ] Project Richland Rock Production Project 


Type of Work _Rock Production F.A. Proj. No. starecontract No. 10,606 


County _Baker Highwiy Baker-Copperfield 

No. of Bidders 7 Lo. Bidder _Hay & Clark Crushing Co., McMinnville, OR 
Low Bid $ 112,800.00 

Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Portable Rock Production Co., Eugene, OR $ 119,280.00 
3rd Bidder: Capitol Crushing Co., Salem, OR $ 121,820.00 


No. Project _Sams Valley Highway at Table Rock Road Section 


Grading, Paving, and 
Type of Work —_Flashing Beacon F.A. Proj. No. HES-39(7) 


County _Jackson Highway _Sams Valley 
No. of Bidders ) Low Bidder None 


Engineer's Recommendation: Readvertise project for June 23, 1988 Bid Opening 


2nd Bidder: None $ 
3rd Bidder: None $ 


No. Project Shan Creek Bridge Section 
Grading, Paving, and Contract No. 10,608 


Type of Work _Structure F.A. Proj. No. BRS-RS-102(4) 
County _Josephine Highway Roque River Loop 
No. of Bidders 5 Low Bidder _Holm IJ, Inc., Stayton, OR 


Low Bid $ 425,249.25 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA. 


2nd Bidder: Stach Construction Co., Inc. - 438,826.20 
& Stach Equipment, Inc. A JUV, Grants Pass, 0 
3rd Bidder: Gervais Construction, Inc., Brooks, OR $ 506,146.74 


i —. on 
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No. 4 Project Santiam Highway Interchange Section 


Type of Work _Sound Walls FLA. Proj. No, _1Resea(TPRVoyect No. 10,609 


County _Linn Highway _Pacific 
10 Low Bidder Coral Construction Conpany, Wilsonville, OR 


Low Bid $ 70,974.00 


Engineer's Recommendation: Award to low responsive bidder subject to concurrence of 
the FHWA and the City of Albany and receipt of deposit by the City. 


No. of Bidders 


2nd Bidder: Berning Construction Co., Wilsonville, OR $ 85,964.00 
3rd Bidder: Gradeline Construction Company, Salem, OR $ 88,059.50 


No. Project Malheur River (Vale) Bridge Section 


Grading, Paving, and Contract No. 10,610 
Type of Work Structure F.A. Proj. No. BRF-F-21-5(17} 
County _Malheur Highway Central Oregon 


A& R Construction, dba 
No. of Bidders 4 Low Bidder Laco Construction Company, Lewiston, 1D 


Alt B 
Low Bid $ 844,441.05 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA, 


2nd Bidder: Holm I], Inc., Stayton, OR $ 934,341.80 A/*A 
3rd Bidder: Weaver Construction Co., LaGrande, OR $ 934,577.00 AFA# E 


No. Project Hillsboro/Silverton Hwy.-French Prairie Road Section 


Grading, Paving, and _ Contract No. 10,611 
Type of Work Structural Plate Pipe F.A. Proj. No. RS-A599(4) 


County Marion Highway FAS-A599 (McKay Road) 
No, of Bidders D| Low Bidder *William L. Pepper Constr. Inc., Philomath, OR 


Lew Bid $ 987,699.84 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of Marion County and receipt of deposit by the County. 


2nd Bidder: Northwest Earthmovers, Inc., Tualatin, OR $1,080,871.63 
3rd Bidder: Fabricators, Incorporated, Salem, OR $1,082,165.00 


*Contractor will accept only one project at this letting. 


EXHIBIT__4A __— 
MINUTES OF _duly 15, 1988 


No. 7 Project Windsor Island Road-North River Road (Keizer) Section 
10,612 


Grading, Paving, and Contract No. 
Type of Work Signals FLA. Proj. No. _M-1830(8 


County _Marion Highway _Olsen Avenue 


No. of Bidders 8 Low Bidder _Gradeline Construction Company, Salem, OP. 


Low Bid $ 974,195.05 
Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA and the City of Keizer and receipt of deposit by the City. 

2nd Bidder: Bonstan Construction Co., Inc. $1,025 ,029.50 


Clackamas, OR 
3rd Bidder: D0 & D Paving Co., Salem, OR $1 ,04) ,606.56 


No. 8 Project N.E. 82nd Avenue-East Portland Freeway Section 
Grading, Paving, Structures, Signing, iuming eRract No. 10,613 
Type of Work _and Traffic Signals F.A, Proj. No. State 


County _Hultnonah Highway Northeast Portland 

No. of Bidders 5 Low Bidder Fabricators, Incorporated, Salem, OR 
Low Bid $1,636,270.40 

Award to low DBE/WBE responsive bidder. 


Portland, OR $1,646,403.00 
$1 ,698,156.75 


Engineer's Recommendation: 


and Bidder: Oregon Asphaltic Paving Co., 
3rd Bidder: LT Contractors, Inc., Portland, OR 


No. 9 Project N.W. 31st Avenue-N.W. 24th Avenue (Portland) Section 
0,614 


Contract No. 1 


Grading, Paving, Signing, 
Type of Work _and Signals F.A. Proj. No. 1X-9296(5) 


County _Multnomah Highway _N.W, St. Helens Rd./Vaughn Street 


Ut enon) 
WA 


No. of Bidders 4 Low Bidder Lakeside Industries, A ov, Bellevue, 


Low Bid $1,026,657.90 


Engineer's Recommendation: Award to low DBE resp 
of the FHWA. 


ond Bidder: K.F. Jacosen & Co., Inc., Portland, OR 
3rd Bidder: Copenhagen Utilities & Construction, Inc. 
Clackamas, OR 


onsive bidder subject to concurrence 


$1 ,033,345.00 
$1,074 ,427.00 


EXHIBIT__A__—_ 
MINUTES OF duly 15, 1988 


No. 10 Project Nye _Junction-Heppner Rock Production Project 
Contract No. 10,615 


Type of Work _Rock Production F.A. Proj. No. _State 


Umatilla and 
County _Morrow Highway Pendleton-John Day and Wasco-Heppner 


No. of Bidders 5 Low Bidder _v. Arlie Bryant, Inc., The Dalles, OR 
Low Bid $ 209,840.00 
Engineer's Recommendation: Award to low responsive bidder. 
2nd Bidder: Elte, Inc., Boring, OR $ 229,225.00 
3rd Bidder: RJ Taggart Construction Co., Salem, OR $ 254,135.00 


Pendleton/John Day Highway (Pendleton)-Athens 
No. 1B Project Avenue Section ; 


Grading, Paving, and 


Type of Work _Structures FLA, Proj. No. M-3455(2) 
County _Umatilla Highway _Tutuilla Road (City Street) 


No. of Bidders 1 Low Bidder Weaver Construction Co., LaGrande, OR 
Low Bid $1,123,679.50 
Engineer's Recommendation: PENDING 

2nd Bidder: None 

3rd Bidder: None 


No. 12 Project Staley Slide Section 


Type of Work _Slide Correction F.A, Proj. No. ccangrast No. 10,617 


County _Washington Highway Sunset 
No. of Bidders 14 Low Bidder White Construction Co., Keizer, 


OR 


Low Bid $ 288,746.00 


Engineer's Recommendation: Award to low responsive bidder subject to concurrence of 
the FHWA. 


2nd Bidder: Elte, Inc., Boring, OR $ 333,178.50 
3rd Bidder: Elting, Incorporated, Clackamas, OR $ 338,253.47 


EXHIBIT —_4A—_—_ 


MINUTES OF July 15, 1988 


Ho. 13 Project Pacific Highway West at Sth Street (Dundee) Section 
Contract No. 10,618 


Traffic Signal 
Type of Work _Installation F.A. Proj. No. HES-9-2(11) 


Highway West 


County Yamhil) Highway Pacific Highway 
No. of Bidders 2 Low Bidder Benton Electric, Inc., Albany, OR 


Low Bid $ 51,395.00 


Engineer's Recommendation: Award to low responsive bidder subject to concurrence of 
the City of Dundee and the FHWA, and receipt of deposit by the City. 


and Bidder: Hamilton Electric, Ince, Eugene $ 51,558.00 
3rd Bidder: None $ 


West Hills Road-Corvallis/Nexport Highway 


Ho. __14 Project (Phase 1) Section 
Type of Work Grading and Paving F.A. Proj. No. as-aserayract No. 10,619 
County _Benton Highway FAS A512 Green Road 

Ho. of Bidders 3 Low Bidder Wildish Corvallis Construction Co., Eugene, OR 


691,651.00 


Low Bid $ : 
Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of Benton County and receipt of deposit by the County. 


2nd Bidder: William L. Pepper Construction, $ 696,313.00 
Philomath, OR 
3rd Bidder: Morse BroS., INC. Lebanon, OR $ 715,383.00 
No. 15 Project District 6 Overlay Section 


F.A, Proj. No. Contract No. 10,620 


Type of Work Paving 


County _Douglas Highway North Umpqua 


No. of Bidders 1 Low Bidder Roseburg Paving Co.» Roseburg, OR 
Low Bid $ 344 452.40 


. See 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: None 
3rd Bidder: None 


ade ed 
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MINUTES OF _duly 15, 1988 


EXHIBIT__A 


No. 16 Project Burns-John Logan Lane Section 
Contract No. 10,621 


Type of Work _ Paving F.A, Proj. No. _State 
County _Harney Highway Central Oregon 


No. of Bidders 3 Low Bidder _J.C. Compton Contractor, Inc., McMinnville, OR 


Low Bid $ 986,341.00 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: LT Contractors, Inc., Portland, OR $1,425 ,881.00 
3rd Bidder: Blaze Construction, Inc., Redmond, OR $1,460,589.65 
No, 17 Project Region 4 Preservation Project 


Type of Work —_ Paving F.A. Proj. No. starecontract No. 10,622 


County Various Highway _Various 
No. of Bidders 2 Low Bidder J.C. Campton Contractor, Inc., McMinnville, OR 


Low Bid $1,391,770.00 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: R.L. Coats, Bend, OR $1 ,764,550.00 
3rd Bidder: None $ 


No. 18 Project Lakeview Rock Production Project 
Contract No. 10,623 


Type of Work —_Rock Production F.A. Proj. No. 


County _Lake Highway _Fremont 


No. of Bidders 4 Low Bidder Capitol Crushing Co., Salem, OR 
Low Bid $ 133,765.00 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Bob Angell, Inc., Coos Bay, OR $ 146,630.00 
3rd Bidder: RJ Taggart Construction Co., Salem, OR $ 147,095.06 
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EXHISN 8 


MINUTES OF wduJy 15, 1988 


No. 19 Project District 5 Chip Seal Project 
Contract No. 10,624 


Type of Work _Chip Sea) F.A, Proj. No. State 
County _Lane Highway Various 


No. of Bidders 2 Low Bidder Wildish Corvallis Construction Co., Eugene, OR 
Low Bid $ 303,125.00 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: J.C. Compton Contractor, Inc., $ 351,085.00 
McMinnville, OR 
3rd Bidder: None : $ 


Eugene/Springfie\d Highway at "Q" Street 
No, 20 Project Springfield) Section 
Contract No. 10,625 


Grading, Paving, and 


Type of Work _Signals F.A, Proj. No. State 
County _Lane Highway _Eugene-Springfield 


No. of Bidders 3 Low Bidder * L.R. Brabham, Inc., Springfield, OR 


Low Bid $ 83,426.30 


Engineer's Recommendation: Award to low responsive bidder subject to concurrence of 
the City of Springfield and receipt of deposit by the City. 


2nd Bidder: Hamilton Electric, Inc., Eugene, OR $ 98,655.45 
3rd Bidder: Benton Electric, Inc., Albany, OR $ 99,723.00 


*Bidder will not accept award of more than one project at this letting, 


No, 2) Project District 14 Chip Seal Project 
Gontract No. 10,626 


Type of Work _Chip Seal F.A. Proj. No. tate 
County _Malheur Highway _John Day 


Ho. of Bidders 6 Low Bidder Bend Aggreagte & Paving Co., Bend, OR 
Low Bid $ 85,848.00 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Ontario Asphalt & Concrete, Ontario, OR $ 91,332.35 
3rd Bidder; Nampa Paving & Asphalt Co., Nampa, ID $ 96,066.50 


50 -) —  r 
MINUTES OF wduwy 15, 1988 


Ho, 22 Project District 13 Blade Patching Project 
Contract No. 10,02/ 


Type of Work _Blade Patching FLA. Proj. Ho. State 


County _Marion Highway _Pacific Highway East and Silver Creek Falls 
River Bend Sand & Gravel CO., dba 


No. of Bidders 2 Low Bidder Salem Road & Oriveway, Salem, OR 
Low Bid $ 82,500.00 
Engineer's Recommendation: Award to low responsive bidder. 


and Bidder: Horse Bros., Inc., Lebanon, OR $ 85,987.00 
3rd Bidder: None 


No, 23 Project UPRR and 8th Avenue U'xing (Hilton Freewater) Section 


Type of Work Grading and Landscaping F.A. Proj. No. State 


County _Umatilla Highway State 


No, of Bidders 2 Low Bidder Ben Fox, Inc., Milwaukie, OR 
Low Bid $ 222,329.00 
Engineer's Recommendation: Reject al) bids and readvertise at 2a later date. 


ond Bidder: Paul brothers, Inc., Boring, OR $ 289,948.50 
3rd Bidder; Hone 


Ho, 24 Project |__Lostine-Trout Creek Section | _ 
Contract No. 1 
Type of Work _Paving FLA. Proj, No. _State . 0. 10,629 


County _Wallowa Highway _Wallowa Lake 


Ho. of Bidders 6 Low Bidder Poe Asphalt Paving, Inc,, Lewiston, WA 


———$———— ee 


Low Bid $ 543,110.00 


Engineer's Recommendation: Award to low responsive bidder, 


2nd Bidder: 


Bob ge Inc., Coos Bay, OR $ 572,955.00 
3rd Bidder: J. C. Compton contractor, Inc., $ 623,060.00 
McHinnyille, OR 


On June 6, 1988, I accepted the State Highway Engineer's recom- 
mendation for award of the projects on which bids were received 
on May 26, 1988, and authorized him to sign the contracts when 
conditions for the awards have been met. On Jobs 3, 5, 6, 7, 
8, 9 and 14 if the low bidder fails to meet the requirements 
for the disadvantaged business enterprises, award will be made 
to the next lowest responsive bidder pending DBE review and cost 


justification. 


Dated this /74 — day of me , 1988 


ichael Pp. Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 
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EYHIBIT... A 
MINUTES OF —ualuly 15, 1988 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


Pendleton/John Day Highway (Pendleton) -Athens 
No 11 Project Avenue Section 


Grading, Paving, and Contract No. 10,616 
F.A. Proj. No. H-3455(2) 


Type of Work Structures 


Highway _Tutuilla Road (City Street) 
Low Bidder _Weaver Construction Co., LaGrande, OR 


County _Umatilla _ 
No. of Bidders 1 


Low Bid $1,123,679.50 


Engineer's Recommendation: Award to low DBE resp 
of the City of Pendleton and FHWA, and receipt oO 


2nd Bidder: None $ 
3rd Bidder: None $ 


onsive bidder subject to concurrence 
f deposit by the City. 


On June 15, 1988, I accepted the State Highway Engineer's 


recommendaticn for award of the project on which bids were 


received on Nay 26, 1988, and authorized him to sign the 
contract when conditions for the award have been met. If 
the low bidder fails to meet the requirements for the dis- 
advantaged business enterprise» award will be made to the 
next lowest responsive bidder pending DBE review and cost . 


justification. 


Dated this 308 day of Jane , 1988 
Michael P. Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 


MINUTES OF TWuduly 15, 1988 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, I approve the actions listed below and report this 
action for your official records: 


1) Annual agreement with AASHTO for a _ joint 
development computer software effort intended 
to result in an integrated computer system 
for bridge analysis and design. The total 
cost involved is $20,000 and will cover the 
period from July 1, 1988, to June 30, 1989. 
(Authorize State Highway Engineer to sign 
agreement. ) 


2) Supplemental agreement with Clackamas County 
to change the location of the proposed signal 
from Cascade Highway North at King Road East 
to Cascade Highway North at Owen Drive. 
This signal will be interconnected to _ the 
signals at SE Causey Road and King Road. 
(Authorize State Highway Engineer to sign 
agreement. ) 


3) Agreement with Tillamook County provides 
for transfer from the State to the County 
three segments of former alignment of the 
Oregon Coast Highway which were bypassed 
by the Little Nestucca River-Neskowin Section 
construction. These portions of former align- 
ment are no longer needed as part of the 
State Highway System and will be maintained 
by the County. (Authorize State Highway 
Engineer to sign agreement. ) 


Dated this 40 , 1988 
Michaef P. Hollefn, Chairman 
Oregon Transportation Commission 
APPROVED 
6-29-88 —— S 
ented 
«- 7990 - STATE HIGHWAY ENGINEER 
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EXHIBIT__B___ 
MINUTES OF _duly 15, 1988 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
action listed below and report this action for your official 
records: 


1) On May 11, 1988, approved an agreement with 
the Executive Department to provide’ for 
cooperation in implementing the State's 
Minority and Women Business Assistance Act. 
ORS 200.055 requires certification of firms 
as Minority Business Enterprises, Disadvantaged 
Business Enterprises, and Women’ Business 
Enterprises be performed by the Executive 
Department. DOT has administrative 
responsibility for these programs on projects 
involving the use of Federal Funds. 


/ 


Robert N. Bothman 
Director of Transportation 


mVLIT C 
t oe 
MINUTES OF _dguly 15, 1988 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 


"Period From__4-1-88 Thru__6-30-88 
No. Amount 
Claims Pending at Beginning of Period 253 § 505,760.94 
Claims Pending at End of Period 302 $ 421,907.26 


Money Collected During Period 


Installment Payments 115 $ 7,410.23 

Compromise Payments 2 $800,345.35 

Payments in Full 159 $ 211,995.25 

FO ee oe Sk oe ee BO Ee HS SS $ 1,019,750.83 

Claims Abandoned During Period 11 $ 8,751.25 

Damage Cases (Actions Filed) 239 $ 89,201.66 
Uncollected Judgments e_ =Ge $ -0- 


* Referred to Department of Revenue for collection 
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VINUTES OF July 15, 1988 


JULY, 1988 


TO: OREGON TRANSPORTATION COMMISSION 


SUBJECT : REPORT OF ACTIONS TAKEN UNDER DELEGATED AUTHORITY 


Under delegated authority to the Highway Engineer (Delegation Order No. 23) 
from the Oregon Transportation Commission, subdelegated to the Right of Way 
Manager (Administrative Order No. 33), the following actions were taken: 


APPROVAL TO SELL EXCESS PARCELS: (23-43) (Administrative Order No. 33) 


CURRY COUNTY: 
RINEHART CREEK-FRANKPORT SECTION - OREGON COAST HIGHWAY: 

1) File 22030-D.0.T. - containing 3,000 s.f., m/1; $350; Approved 
DOUGLAS COUNTY: 
WINSTON-SHADY INTERCHANGE SECTION - COOS BAY-ROSEBURG HIGHWAY: 

2) File 45097 - containing 0.15 acre m/1.; $500; Approved 
LANE COUNTY: 
OAKHILL-EUGENE-SPRINGFIELD SECTION - FLORENCE-EUGENE HIGHWAY: 


3) File 42564 & 42565 - containing 24,777 s.f., m/l.; $10,000; 
6/01/88. 


4) File 42772 containing 9,088 s.f., m/1l.; $31,000; Approved 
5) File 42941 containing 15,000 s.f., m/1.; $36,500; Approved 
LINCOLN COUNTY: 
ROADS END SECTION OREGON COAST HIGHWAY: 
6) File 1628 containing 3.00 acres, m/1.; $40,000; Approved 
MARION COUNTY: 
CHEMAWA ROAD-HICKORY STREET SECTION - SALEM PARKWAY HIGHWAY: 
7) File 47465-A - containing 2.14 acres, m/1.; $20,000; Approved 
8) File 47466 - containing 5.99 acres, m/1.; $19,200; Approved 
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6/28/88. 


6/22/88. 


Approved 


6/01/88. 


6/01/88. 


5/01/88. 


6/01/88. 


6/01/88. 


D 


Bi Ld be meee renee 
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Report of Actions Taken Under Delegated Authority 
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APPROVAL TO SELL EXCESS PARCELS: (Continued) 


MULTNOMAH COUNTY: 


MARQUAM BRIDGE-S.E. 84TH AVENUE SECTION - MT. HOOD FREEWAY: 


9) 


10) 
11) 


12) 


Files 44200 & 44957 - containing 8,333 s.f., m/1.; Approved 6/10/88; 
$15,000. 


File 46516 - containing 4,500 s.f., m/1.; $8,400; Approved 6/07/88. 
File 46595 - containing 4,114 s.f., m/l.; $8,100; Approved 6/07/88. 


File 46654 - containing 4,561 s.f., m/1l.; $8,500; Approved 6/03/88. 


N.E. UNION AVENUE SECTION - PACIFIC HIGHWAY EAST: 


13) 


File 14769 - containing 2,720 s.f., m/1.; $7,500; Approved 6/07/88. 


AGREEMENTS: (23-50) (Administrative Order No. 33) 


BURLINGTON NORTHERN RAILROAD COMPANY: 


DESCHUTES COUNTY: 


14) 


Construction of bicycle path crossing of Railway's track adjacent to 
west edge of Division St. (near intersection of Colorado Ave. & Div. 
St.) at Crossing #28T-151.60-C, in Bend. Railway work includes track 
rehabilitation and placement of a 16-foot timber crossing; estimated 
cost $4,600; R. R. 1279; Approved 6/07/88. 


MULTNOMAH COUNTY: 


15) 


Alterations of grade crossings at N.W. Doane Ave. and N.W. Balboa Ave. 
in, Portland; Lower Columbia Rvr. Hwy.; includes widening of N.W. Balboa 
Ave. crossing No. 5D-4.15, and closure of N.W. Doane Ave. crossing No. 
5D-3.92, along with the improvement and widening of the Culebra St. 
spur track crsng. No. 5D-4.42-C. R.R. 1278; App. 6/01/88. 


BURLINGTON NORTHERN RAILROAD COMPANY & WASHINGTON COUNTY: 


WASHINGTON COUNTY: 


16) 


Construction and Maintenance Agreement to widen Merlo Road, Railway 
Survey Stn. 720+29, M.P. 25.3, Sect. 5, T1S, R1IW, W.M., near Beaverton; 
R.R. 1072. (This agrmnt. canceis & supersedes Agrmnt. dated May 19, 
1981 between Burlington Northern (Oregon-Washington) Inc. and State of 
Oregon bearing Contract No. OE-4650 covering installation of cantilever 
flashing light signals with gates at crossing M.P. 25.30, DOT 59-182C 
(OPUC -- crossing 3E-25.30). Approved 6/27/88. 
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INDENTURE OF ACCESS & GRANT OF ACCESS: 


17) 


Files 13193 & 13195 - Indenture of Access with Eugene and Irene A. 
Schmidt, Thomas A. Gerber, et al., on the Northerly side of the Deer 
Creek-Masonville Road Section of the relocated Salmon River Highway in 
Yamhill County; Approved and signed 4/18/88. 


File 46243 - Indenture of Access with Sisters of Providence in Oregon 
on the Southerly side of the Wildwood-Forest Boundary Section of the 
relocated Mt. Hood Highway in Clackamas County; Approved and signed 
5/31/88. 


File 33156 - Indenture of Access with Frank D. and Valerie McMillan on 
the Southerly side of the Wildwood-Forest Boundary Section of the Mt. 
Hood Highway in Clackamas County; Approved and signed 5/23/88. 


File 43566 - Indenture of Access with Donald C. Super, et al, on the 
Southerly side of the Wildwood-Zigzag Section of the Mt. Hood Highway 
in Clackamas County; Approved and signed March 25, 1988. 


File 21608 - Indenture of Access with Daggett and Associates Joint 
Venture, Burns, on the Southerly side of the Sage Hen Hill-Hines 
Section of the Central Oregon Highway in Harney County; Approved and 
signed 6/01/88. 


File 18015 - Indenture of Access with Gary M. Dodd on the Easterly side 
of the La Pine-Diamond Lake Jct. Section of The Dalles-California 
Highway in Klamath County; Approved and signed June 13, 1988. 


File 53484 - Indenture of Access with Glen and Ellana Seifert on the 
Easterly side of the Sutton Lake Florence Section of the relocated 
Oregon Coast Highway in Lane County; Approved and signed 5/04/88. 


File 13193 - Grant of Access to Thomas A. Gerber, et al, on the 
Northerly side of the Salmon River Highway at Engineer's Station 409+00 
in Yamhill County; Signed and approved 6/17/88. 


R/W SERVICE AGREEMENTS: (23-45) (Administrative Order No. 33) 


CLATSOP COUNTY: 


24) 


Agreement for R/W Services #337 with Clatsop County; Supplemental to 
Misc. C. & A. #8531; to act for Agency in performing those services 
related to right-of-way for Agency; North Fork Nehalem River Bridge 
(Mattson Road) Bridge (a county road); Approved 5/25/88. 
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R/W_ SERVICE AGREEMENTS : (Continued) 

MULTNOMAH COUNTY: 

25) Agreement for R/W Services #342 with Department of Corrections; Misc. 
C. & A. #9442; to perform services in the acquisition phase and other 


phases preliminary thereto for the Project; Sunderland Regional Minimum 
Security Jail Site; Approved 6/10/88. 


OPTIONS AND OTHER DOCUMENTS RELATING TO THE ACQUISITION OF PROPERTY BY THE 
HIGHWAY DIVISION: (23-65) (Administrative Order No. 33) 


BENTON COUNTY: 


WREN HILL CURVES - CORVALLIS-NEWPORT HIGHWAY: 


56703 


56704 


56705 


56706 


56707 


56708 


56709 


56710 


56711 


56712 


56713 


Steven R. Egleston 

John P. & Rosemary B. Schulte 
Wayne A. & Sue Morgan 

Lewis & Bonnie Morehead 


Roger W. & Barbara A. Wilson 
Bryant C. & Hattie L. Wilson 


Floyd E. & Anna S. Hutchins 
Earl Kiger 

Earl Kiger; Dick Kiger 

Bob M. & Georgia E. Sievers 
Roy J. & Betsy A. Beddingfield 


Adloma J. Smith; Johnny D. Smith 


CLATSOP COUNTY: 


CANNON BEACH JUNCTION - OREGON COAST HIGHWAY: 


57086 


Billy Vernon Smith; Juanita Jean Smith 
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500 
100 
5,400 
100 


13,150 


100 

3,500 
14125 
$Donation 
950 


650 


. 6/14/88 
. 6/07/88 
. 6/14/88 
. 6/14/88 


. 6/09/88 


. 6/14/88 
. 6/14/88 
. 6/14/88 
. 6/14/88 
. 6/14/88 


. 6/23/88 


. 6/16/88 
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COLUMBIA COUNTY: 


S.C.L. SCAPPOOSE-MULTNOMAH COUNTY LINE - COLUMBIA RIVER (LOWER) HIGHWAY: 


56177 Grace Lutheran Church of Scappoose 13,100 


56480 Michael T. Taylor 1,450 


56494 Alberta L. Thomas 1,100 


$ 
$ 
56488 Willis H. Stevens; Violet B. Stevens $ 3,600 
$ 
$ 


56496 Gary F. & Claudia C. Weybright 1,000 
COOS COUNTY: 

EAST FORK COQUILLE RIVER BRIDGE - WEAVER ROAD: 

57194 John Edwin & Jessie L. Crowley 


57195 John Edwin & Jessie L. Crowley; 
Donald R. & Sandra L. Duey 


DESCHUTES COUNTY: 
REDMOND-BEND (SOUTH UNIT) - THE DALLES-CALIFORNIA HIGHWAY: 
56870 Sam & Myrtle L. Hosier (Fee); $ 1,050 
Robert K. Glazebrook, Sr.; 
Robert K. Glazebrook, Jr. (C.P.) 
56923 Charles R. & Clara M. Newsted $ 4,910 
56925 Deschutes Memorial Gardens, Inc. $ 3,950 
DOUGLAS COUNTY: 
CAMAS VALLEY - CAMAS MT. WAYSIDE - COOS BAY-ROSEBURG HIGHWAY: 


56056 Douglas County $¢ 1,320 


56062 Eldren & Sandra J. Estrada (Fee); $ 8,375 
Nora E. Estrada (Life Estate) 


56076 Arthur Vernon Papst; Doris Louise Lamm; $ 29,218 
Marvin Louis Papst; Cliff Denney 


ODELL AVENUE-STEPHENS ST. (ROSEBURG) - WINCHESTER STREET: 


57343 Lulu M. Townsend; Rickar D. & Donna L. Watkins $ 150 
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App. 
App. 
App. 


App. 


6/01/88 
6/23/88 
6/16/88 
6/20/88 


6/20/88 


. 6/01/88 
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. 6/10/88 
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. 6/09/88 
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HARNEY COUNTY: 
JOHN LOGAN LANE -PINE CREEK ROAD - CENTRAL OREGON HIGHWAY: 
55902 John E. Temple $ 
JACKSON COUNTY: 
TRAIL-CASEY STATE PARK - CRATER LAKE HIGHWAY: 
56625 Jerry Lee Brewer 
56628 Gale R. & Sheila D. Fulton 
56630 Wilbur E. & June A. Peleaux 
Julius M. & Helen Szilagi 
George W. Pearson, Jr. 
LANE COUNTY: 
MCKENZIE HWY. @ M.P. 14.5 - MCKENZIE HIGWAY: 
56781 Alan C. & Julie M. Udy 
VIDA M.P. 27.7 - MCKENZIE HIGHWAY: 
56697 Henry J. & Irene Plouffe 
LINCOLN COUNTY: 
ALSEA BAY BRIDGE - OREGON COAST HIGHWAY: 


56806 Robert L. Scheuchenpflug 
David B. Good 


MARION COUNTY: 

SOUTH COMMERCIAL-N. SANTIAM HIGHWAY - KUEBLER BOULEVARD: 

57011 Riverbend Sand & Gravel $ 88,000 
57015 Hudson 0. & Wanda J. Wolfe $ 9,100 
TURNER ROAD-SANTIAM HIGHWAY - KUEBLER BLVD.: 

56969 State of Oregon, Department of Corrections $850,000 
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MULTNOMAH COUNTY: 

N.E. 181ST AVENUE INTERCHANGE - COLUMBIA RIVER HIGHWAY: 

56854 Alfred G. & Anita C. Aplan $354,000 . 6/13/88 


56856 Ackerley Communications of the Northwest, Inc. $ 10,250 . 6/09/88 
(sign only) 


STARK STREET-GLISAN STREET - 223RD AVENUE: 
57228 John H. Hagen (Land) . 6/09/88 


57228 Western Food Equipment Co. (Sign) . 6/09/88 


POLK COUNTY: 

UGLOW STREET-LA CREOLE DRIVE - DALLAS-RICKREALL HIGHWAY: 
56728 Phil E. & Marvelle B. Kaltenbach . 6/07/88 
56742 Robert L. Praegitzer . 6/22/88 
56745 Allen J. Fromherz . 6/16/88 
56748 Robert L. Praegitzer . 6/07/88 
56753. Margaret Horney; Curtis D. & Joyce L. Collins . 6/09/88 
56756 Jacqueline M. Fisher . 6/07/88 


56757. Henry O. Jackson . 6/07/88 


$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 


56759 Larry & Geraldine Bliven . 6/13/88 


UMATILLA COUNTY: 

NCL STANFIELD-STANFIELD INTERCHANGE - STANFIELD-UMATILLA HIGHWAY: 
52943 Gennell D. Gaswell 100 App. 6/09/88 
56821 Roger S. & Karen B. Bounds 100 App. 6/22/88 


$ 

$ 

56862 City of Stanfield $ 100 App. 6/09/88 
56864 City of Stanfield $ 100 App. 6/09/88 
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WASHINGTON COUNTY: 


CORNELIUS PASS INTERCHANGE - SUNSET HIGHWAY: 


54960 United States of America, Dept. of Energy $170,000 App. 6/10/88 
Bonneville Power Administration 


S.W. HALL BOULEVARD - BEAVERTON-TUALATIN HIGHWAY: 
56980 Brightfield Village Condominium Qwners Assoc. $Donation App. 6/16/88 
T.V. HIGHWAY-ROCK CREEK BLVD. - 185TH STREET: 


55822 Fred M. Panzer; Gail K. Panzer $ 9,650 App. 6/22/88 


fi y, 
Dated this / day of Lek , 1988 


Way Manager 


4.1: ) a Une 
MINUTES OF —duly 15, 1988 


Department of Transportation 


PUBLIC TRANSIT DIVISION 


TRANSPORTATION BUILDING, SALEM, OREGON 97310 PHONE 378-8201 


In Rew-y Refer to 


June 29, 1988 File No 


MEMORANDUM 


TO: Oregon Transportation Commission 


Zeke Ki Ener 
FROM: Denny Moore, Administrator 
Public Transit Division 


SUBJECT: Reported Actions Taken Under Delegated Authority 


On behalf of the Commission and under the authority delegated to me to 
approve and sign contracts, I have taken the following actions since my 
last report: 


Urban Mass Transportation Administration, Section 9. A federal 
grant providing capital/operating assistance to urbanized transit 
systems on a pass-through basis. 


A. A grant agreement with Rogue Valley Transportation District 
and Urban Mass Transportation Administration to allow the 
District to receive $500,174 in federal funds directly. 
(April 8, 1988) 


A grant agreement with Lane Transit District and Urban Mass 
Transportation Administration to allow the District to 
receive $2,417,571 in federal funds directly. 
(April 19, 1988) 


Small City and Rural Area Capital Assistance Program. A federal 
funded program to provide capital assistance to small city and 
rural transit systems. 

Str. Well Pim 


Basin Transit Service June 13, 1988 $180,000 $720,000 
Yamhill County June 22, 1988 5,600 22,400 
Wallowa County June 22, 1988 3,200 12,800 
City of Newport June 22, 1988 1,520 6,080 
City of Albany June 22, 1988 7,400 29,600 
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City of Astoria June 22, 1988 3,000 12,000 
Baker County June 1988 11,000 44,000 
Columbia County June 1988 24,400 97 ,600 
City of Florence June 1988 11,500 46,000 
Hood River County June 1988 6,300 25,200 
City of La Grande June 1988 5,100 20,400 
Marion County June 22, 1988 8,960 35,840 
Lane Transit District June 27, 1988 -0- 456,000 


zr ROS TON 


Urban Mass Transportation Administration. A federal grant program 
providing state administration, capital and operating assistance 
to small city and rural transit systems. Provides federal funding 
for Small City and Rural Area Transit Assistance Program. 


A. Project Number OR-18-X005 May 9, 1988 $2,758,249 


Stripper Well Funds. Funds made available as a result of court 
actions against oil companies for alleged price control 
violations. Funds are being used as match for federal capital 
grants. 


A.  Tri-Met May 27, 1988 $2,771,149 

B. Lane Transit District May 27, 1988 877,813 

C. Rogue Valley April 26, 1988 168,344 
Transportation District 


Technical Resource Program, Section 8. A federal fund program 
that provides technical assistance to local governments to plan 
and improve public transportation programs. 


A. A personal services contract with Portland State University 
for $25,000 to produce a _ transit finance study. 
(June 22, 1988) 
DM: ag 


cc: Bob Bothman, Director 
Department of Transportation 


John Elliott, Assistant Director 
Intergovernmehtal and Public Affairs 


MINUTES 
OF THE 


OREGON TRANSPORTATION COMMISSION 


TELEPHONE MEETING 
HELD ON 
AUGUST 16, 1988 


On August 16, 1988, the Oregon Transportation Commission held 
their formal monthly meeting by telephone at 10 a.m., originating in 
Room 135 (Director's Office), Transportation Building, Salem. (Notice 
of the meeting had been made by press release to newspapers of local 
and general circulation throughout the State.) The following persons 
were on the telephone at the locations given: 


Michael P. Hollern, Chairman, Bend 

John Whitty, Vice Chairman, Coos Bay 

David F. Bolender, Member, Portland 

Robert F. Duvall, Member, Forest Grove 

Cynthia J. Ford, Member, Roche Harbor, Washington 
Robert N. Bothman, Director of Transportation, Salem 


Also present were: 


Gary Potter, Director of Administration 

Paul Burket, Administrator of Aeronautics Division 
Donald E. Forbes, State Highway Engineer 

Fran Neavoll, Commission Services 


There were other staff persons present, including a member 
of the news media. 


Chairman Hollern called the telephone meeting to order. 


As requested by Mr. Bothman, the Commission unanimously 
approved the following consent calendar items: 


1) Minutes of the following meetings: 


a) June 19, 20, and 21, 1988 
b) July 14 and 15, 1988 


Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation 
Resolution No. 2801" in Commission's files, Salem. ) 


Survey map and adopted resolution covering the Trail 
Casey State Park Section of the Crater Lake Highway 
in Jackson County. (“Highway Corridor and Design 
Resolution No. 477" in Commission's files, Salem. ) 


Adopted resolution abandoning two short segments 
of the Davis Creek-Bethel Creek Section of the Oregon 
Coast Highway in Coos County to abutting property 
owners and to the County. ("Abandonment Resolution 
No. 629" in Commission's files, Salem. ) 


(Continued on next page) 
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Adopted 1988 Attorney General's Administrative Law 
Manual effective March 3, 1988, by amending the 
following rules: 


OAR 731-01-005 OAR 738-01-005 
OAR 734-01-005 OAR 738-20-045 
OAR 736-01-005 OAR 732-01-005 
OAR 736-50-005 


("Administrative Rule No. 332" on file in 
Commission's files, Salem. The rule will be 
published in the Secretary of State's Administrative 
Rule Bulletin. ) 


Written delegated authority reports had been mailed to the 
Commission prior to the meeting. These reports show the action taken 
by the following officials on behalf of the Commission pursuant to its 
duly adopted delegation orders. (Exhibits are in the Commission files 
in Salem. ) 


Chairman of Commission Exhibit 
Director of Transportation Exhibit 
State Highway Engineer Exhibit 
Parks Administrator Exhibit 
Assistant Attorney General Exhibit 
Highway Controller Exhibit 


The Commission unanimously confirmed their next meeting date 
of September 20, 1988, in Umatilla at Nendels Inn near Hermiston. There 
will be a dinner meeting on September 19 with the former Transportation 
Commissioners at the same location. The dedication of I-82 and the 
Hermiston Airport will follow the formal meeting. The Commission 
tentatively set their next meeting date of October 17 (dinner meeting) 
and October 18 (formal meeting) in Salem at 9 a.m. 


Mr. Bothman asked for the Commission's participation in a staff 
workshop at Silver Falls Conference Center from October 31 to November 2, 
1988. 


Mr. Bothman recalled that the Commission had directed the staff 
at Silver Falls Conference Center last fall to develop an effective 
communication strategy for the Department. The concept of conducting 
a survey had previously been discussed with the Commission at their 
May 17, 1988, meeting. Mr. Bothman said requests ‘for proposals were 
received and a contract has been negotiated with Coast Consulting Group 
of Portland to conduct an external and internal audit of the Department 
at a cost not to exceed $71,500. The Commission unanimously approved 
the contract and authorized the Director to sign the document on their 
behalf. 


August 16, 1988 


Mr. Bothman recalled that the Department has contracted with 
Price Waterhouse to accomplish the second-phase objectives for the 
Highway Division Accounting System (TEAMS). He said the Department is 
committed to providing 17,600 hours of programmer support at a specified 
level of knowledge and experience. Because of the number of staff 
required and a short time frame, the Department is unable to meet this 
demand with current staffing levels. He requested authority for the 
State Highway Engineer to enter into contracts for the required staff 
at a cost not to exceed $400,000. The Commission unanimously approved 
his request and authorized the State Highway Engineer to sign the 
necessary contracts. 


Mr. Burket requested approval of a consultant-engineering 
contract in an amount not to exceed $55,000 for the design and 
supervision of construction of a Federally-funded improvement project 
at the Bandon State Airport in Coos County. He said the above contract 
will be conditioned by a clause making it subject to receipt of an 
associated Federal grant. He mentioned the project will provide needed 
improvements to the airport facility that will increase the safety and 
Capacity and enhance the potential for economic development in the area. 
The Commission unanimously approved the contract and authorized the 
Administrator of Aeronautics to sign the contract and any associated 
documents necessary for the completion of the project. 


Mr. Forbes briefly discussed the Six-Year Highway Improvement 


Program. A letter had been mailed to the Commission after the July 15, 


1988, meeting recommending the following revisions to the Program: 


ROUTE NO./SECTION 


OR-99 
OR-212 
OR-69 
OR-69 
OR-69 
OR-62 
OR-140 


OR-39 


US-97 
US-26 


I-205 
I-5 
1-84 
US-97 
US-97 
OR-31 


Walnut St.-Mill St. (Eugene) 
E. Portland Fwy.-Rock Creek Jct. 
Delta Park-Willamette River 
Willamette River-River Road 
Amazon Parkway-Barger Ave. 
Crater Lake Boundary-Fort Klamath 
Crater Lake Highway - I-5 
Cape Arago-Seven Devils Road 
Klamath Falls/Malin Hwy. @ 
Campus Drive 
Beaver Marsh SRA 
Mitchell-Keyes Creek Summit 
(W. Unit) 
Oregon City Park & Ride 
Wilsonville Intchge. 
Multnomah Falls Intchge. 
Madras-California State Line 
Sisters Interchange 
Jct. US 97-Forest Boundary 


PROPOSED 
7-15-88 
MEETING 


DEV ‘90 
EIS ‘91 
NOT LISTED 
NOT LISTED 
NOT LISTED 
CONST '92 
NOT LISTED 
RECON 


CONST '89 
$590,000 


FNL PLN ‘91 
CONST ‘91 
CONSIDER 
FNL/EIS '90 
RECON 

RECON 

RECON 


(Continued on next page) 
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REVISIONS 


CONST '89 
R/W '93 

FLD SURV '91 
RECON 

RECON 

CONST '91 
RECON 
DELETE 


CONST '90 
$690,000 


FNL/EIS '89 
CONST '90 
FNL/EIS '91 
FNL/EIS ‘92 
DELETE 
DELETE 
DELETE 


August 16, 1988 


NO. /SECTION 


ROUTE 


US-26 
US-26 
US-97 
US-97 
US-26 


OR-3 

US-26 
US-26 
OR-78 
OR-22 
OFFSY 
OFFSY 


Also, 
route 


their 
Junct 


adopt 
Progr 
appro 


Const 
years 


as requested by the Commission. 


prior 
Commi 
neces 


to the current Six-Year Highway 


autho 
Progr 
reque 


August 16, 1988 


MP 50 - 57 Rockfall 
Jct. Wapinita Hwy.-MP 79.2 
The Dalles/Calif. Hwy. @ MP 116 
Klamath River/GNRR Br.-SPRR Br. 
Ochoco Hwy. @ Rimrock Road 
Century Drive Chainup Area 
Forest Boundary-Enterprise 
WCL John Day-Canyon Creek 
John Day Hwy. @ 3rd Street 
Lawen Section 
4 Pacific Hwy.-East Portland Fwy. 
S 219th-Murray 
S Pacific W.-Nyberg Road 


corridor studies will be identified on Access Oregon Highways 


s needing study. 


Mr. Forbes said the final version of the Six-Year 
the revisions had been mailed to 


review. 


Upon Mr. Forbes’ 


am in Commission's files, 


of the Program. 


recommendation, 


PROPOSED 
7-15-88 


MEETING 


CONSIDERED 
CONSIDERED 
CONSIDERED 
CONSIDERED 
CONSIDERED 
CONSIDERED 
$5,080 
CONST '91 
CONSIDERED 
$2,800 
RECON 
RECON 
RECON 


the Commission on August 10, 
He also recommended that another project, 
jon-Shady Cove (North Unit), Crater Lake Highway, 
be added to the Program for construction in |] 


993. 


the Commission unanimously 
ed the 1989-1994 Six-Year Highway Improvement Program. 
Salem. ) 
ved for Construction, Development, 
and Requested Projects. For the Access Qregon Hi 


REVISIONS 


DELETE 
DELETE 
DELETE 
DELETE 
DELETE 
DELETE 
$4,080 
CONSIDERED 
CONST '91 
$3,800 
CONSIDERED 
CONSIDERED 
CONSIDERED 


Program with 
1988, for 
Sams Valley 
Jackson County, 


ity projects to be identified for the next Six-Year Update. 


ssion also authorized 


the State Highway Engineer to 


sary agreements covering the projects in the 1989-1994 Program. 


Mr. Forbes requested approval to add the following projects 
Improvement Program and to increase the 
rization of several 1988 State Surface Preservation and Maintenance 
unanimously approved Mr. 


am Projects. The Commission 


st and granted him authority to sign the necessary agreements: 


SECTION: 
HIGHWAY : 
COUNTY: 
PROGRAM YR.: 
FUNDING: 
TOTAL COSTS: 


Pendleton-John Day 
Umatilla 

1988 

State 

$153,000 


(Continued on next page) 


- 8006 - 


North Fork John Day River (Dale) Bridge #4729 


(Copy of 
The Program includes projects 
Reconnaissance and Feasibility, 
ghways element of the 
ruction Program, projects have been identified for the first three 
Corridor studies will be completed on the routes 
These corridor studies will enable 
The 
sign the 


Forbes' 


DISCUSSION: The rails on the structure are substandard and 
deteriorated. Region, Bridge and Maintenance have recommended that the 
rails be replaced as soon as possible. Temporary repairs have been made, 
but are inadequate for the long term. 


IMPACT: Funding is available due to an underrun on another 
HBR project. There will be no reduction of funds for projects already 
scheduled. 


SECTION: Traffic Counting System (Modernization) 
HIGHWAY: Statewide 

COUNTY: Various 

PROGRAM YR.: 1988 

FUNDING: State 

TOTAL COSTS: $633,000 


DISCUSSION: The project is designed to modernize the traffic 
counting system statewide, which is becoming increasingly difficult to 
repair because of the unavailability of parts. The modernization 
requires the installation of upgraded traffic counting equipment with 
State of the art microprocessors, replacement of detection loops and 
cabinets where necessary, conversion of ten stations to telemetry and 
solar power, and collection of data at the remaining 105 stations with 
lap top computers or retrievers. 


IMPACT: The funds for this modernization are included in 
the Traffic Section's 1987-92 State HPR budget. 


In addition to the above items, the following projects are 
funded under the State Surface Preservation and Maintenance Program. 
Bids received underran estimated costs about $1,500,000, providing funds 
for two additional projects as well as an increase in the authorization 
of three others. 


SECTION: District 6 Recycle Project 
HIGHWAY: North Umpqua 

COUNTY: Douglas 

PROGRAM YR.: 1988 

FUNDING: State Preservation 

TOTAL COSTS: $176,000 


DISCUSSION: The Highway Division has recently obtained 
jurisdiction of this highway by an exchange with Douglas County. This 
is the first of several projects that will rehabilitate the highway. 


SECTION: S.W. 21st-Pendleton SCL 
HIGHWAY: Pendleton-John Day 
COUNTY: Umatilla 

PROGRAM YR.: 1988 

FUNDING: State Preservation 
TOTAL COSTS: $161,000 


(Continued on next page) 
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DISCUSSION: This project was dropped from the _ preservation 
program because of an anticipated lack of funds. Restoration of the 
project is requested. 


SECTION: West Creek-Mist 

HIGHWAY: Mist-Clatskanie 

COUNTY: Columbia 

PROGRAM YR.: 1988 

FUNDING: State Preservation 

TOTAL COSTS: Original Authorization $ 210,000 
Requested Authorization $ 273,000 


DISCUSSION: Limits of the project were modified to address the 
deteriorated condition of the roadway. The initial milepoint 5.95-11.89 
limits were changed to milepoint 5.85-11.45. While the overall length 
is about the same, the need for asphaltic concrete to restore the roadway 
prism increased the costs. 


SECTION: Deschutes, Klamath, Sherman, Wasco Counties 
Preservation Projects for 1988. 

HIGHWAYS: The Dalles-California, Sherman and Century Drive 

COUNTIES: Deschutes, Klamath, Sherman, and Wasco 

PROGRAM YR.: 1988 

FUNDING: State Preservation 

TOTAL COSTS: Original Authorization $1,643,000 
Requested Authorization $1,829,713 


DISCUSSION: Two miles of the Central Oregon Highway are to be 
added to the contract project to correct serious erosion of the 
travelway. 


IMPACT: The statewide preservation and maintenance contract 
costs were well under the authorized amount. Approval of these projects 
will not impact other scheduled projects. 


SECTION: Williamson River-Modoc Point 

HIGHWAY: The Dalles-California 

COUNTY: Klamath 

PROGRAM YR.: 1988 

FUNDING: State Modernization Original Auth.: $7,922,000 
State Preservation Requested: $ 180,000 

TOTAL COSTS: $8,102,000 


DISCUSSION: The project currently has a 2.26-mile no-work area 
that should be resurfaced during the course of the paving with funds 
available from Surface Preservation money. 


IMPACT: The statewide preservation and maintenance contracts 


were well under the anticipated amount needed. This should not impact 
other scheduled projects. 


August 16, 1988 


Upon Mr. Forbes' recommendation, the Commission unanimously 
approved an increase in project authorization on Contract No. 10,526 
for the Spray Slide Correction Project, John Day Highway, Wheeler County, 
in the amount of $27,600 (9% increase). 


There being no further business to consider, Chairman Hollern 
adjourned the telephone meeting at 10:13 a.m. 


Lawl /< , 


David F. Bolender, Commissioner 


Cyrfthia J. Ford, 


ad a. 
a i f /) 
Stee Law | Li, ft LL 
c Robert F. Duvall, Commissioner 


ommission Services 
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EXHIBIT A 
MINUTES OF .84]6/88 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to tnat 
authority, I approve the action listed below and report this 
action for your official records: 


1) Agreement with the Oregon Department of Fish 
and Wildlife and the John Inskeep Environmental 
Learning Center to provide for construction 
of a steeppass fishway on Newell Creek in 
Clackamas County. This agreement allows 
for the use of ODOT land for the project. 
ODOT's contribution of up to $10,000 relieves 
it of all past mitigation requirements for 
Newell Creek. (Authorize State Highway Engineer 
to sign agreement. ) 


. Hollern, Chairman 
regon Transportation Commission 


: "ED 


a HIGHWAY ENGINEER 


SE 
(ar 


Date. ~ 7 


EXHIBIT__A_ 
MINUTES OF __8/16/88 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve the action listed below and report this action for 
your official records: 


1) Supplemental agreement with the City of Eugene 
covering throughway and air space concerns 
on the 7th Avenue-Willamette River Section 
of the Eugene-Springfield Highway in Lane 
County. This supplement allows the City 
to relocate an access control fence to 
accommodate park use and to reroute Cheshire 
Street under State Highway Division Bridge 
No. 9572. A minimum vertical clearance of 
16 feet shall be provided under the bridge. 
(Authorize State Highway Engineer to sign 
supplemental. ) 


Dated this Aq day of U7 , 1988 


Téhael P. Hollern, Chairman 
Oregon Transportation Commission 


i; STATE HIGHWAY ENGINEER 


Date. “/- LL ET 


EXHIBIT__B_E 
MINUTES OF 8416/88 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved all the actions listed below and report this action 
for your official records: 


1) On June 3, 1988, approved a Memorandum of 
Understanding with State of Oregon signed 
by Governor Neil Goldschmidt, Economic 
Development Department, State Marine Board, 
Department of Transportation, and Baker County 
covering their regional strategies program. 


2) On June 7, 1988, approved a personal service 
contract with Sue Mack Gaulke_ to conduct 
team building training for the newly 
reorganized Data Processing Support Unit 
at Motor Vehicles. Cost not to exceed $4,400. 
Time Period: July 6, 1988, to September 30, 
1988. (Approved and signed by Gary Potter 
for Director. ) 


3) On June 22, 1988, approved a personal service 
contract with Ruth Johnson to conduct two 
"Public Contact Skills" courses for Department 
of Transportation employees. Courses are 
scheduled for February 1, 2, 22; and 23, 
1989, at a total cost of $2,350. (Approved 
by Gary Potter for Director. ) 


4) On June 22, 1988, approved an amendment to 
a personal service contract with Western 
Temporary Services, Inc. to extend the time 
period at no additional cost to September |, 
1988, for temporary’ services. (Original 
agreement approved by Transportation Commission 
on June 23, 1987. Approved and signed by 
Gary Potter for Director. ) 
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5) 


7-20-88 


ae 


EXHIBIT B 
MINUTES OF 8/16/88 


On July 6, 1988, approved a personal service 
contract with Focal Points Program (Rene 
Tihista) to conduct classes on "Managing 
Job Stress" on November 2, 1988, and "Conflict 
at Work" on November 9 and 10, 1988, at a 
cost of $3,000 plus $12.00 for each student 
workbook over the class limit of 26. 


—Ff 
Dated this “/g7f day of 


» 1988 


4 44 . ’ 
“ft f) <y 


yp V fff, 
Li hb / 
f / 


Director of Transportation 
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TO: 
SUBJECT: 


On behalf of the Commission and under authority delegated to me 


EXHIBIT__¢__ 
MINUTES OF ___8/16/88 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


to award contracts, I awarded the following contracts: 


1) 


2) 


3) 


5) 


6) 


Work on the Dorian Drive-Verde Drive Section 
of West Idaho Avenue in Ontario, Malheur 
County. Bids received May 12, 1988. Contract 
No. 10,603 awarded on June 1, 1988, to Ontario 
Asphalt & Concrete, Ontario, at $222,784.99. 


Work on the Shan Creek Bridge Section of the 
Rogue River Loop Highway in Josephine County. 
Bids received May 26, 1988. Contract No. 
10,608 awarded on June 10, 1988, to Holm II, 
Inc., Stayton, at $425,249.25. 


Sound walls on the Santiam Highway Interchange 
Section of the Pacific Highway in Linn County. 
Bids received May 26, 1988. Contract No. 
10,609 awarded on June 10, 1988, to Coral Con- 
struction Company, Wilsonville, at $70,974.00. 


Work on the Malheur River (Vale) Bridge Section 
of the Central Oregon Highway in Malheur 
County. Bids received May 26, 1988. Contract 
No. 10,610 awarded on June 13, 1988, to A&R 
Construction, Inc.. dba Laco Construction Co., 
- ial Idaho, at $884,441.05 (Alternate 
B). 


Work on the Hillsboro/Silverton Highway-French 
Prairie Road Section of McKay Road in Marion 
County. Bids received May 26, 1988. Contract 
No. 10,611 awarded on June 7, 1988, to 
William L. Pepper Construction, Inc., Philo- 
math, at $987,699.84. 


Work on the Windsor Island Road-North River 
Road Section of Olson Avenue in Keizer, Marion 
County. Bids received May 26, 1988. Contract 
No. 10,612 awarded on June 10, 1988, to 
Gradeline Construction Company, Salem, at 
$974,195.05. 


7) 


8) 


9) 


10) 


11) 


12) 


13) 


EXHIBIT___c__ 
MINUTES OF 8/16/88 


Work on the N.E. 82nd Ave.-East Portland Free- 
way Section of Northeast Portland Highway in 
Multnomah County. Bids received May 26, 1988. 
Contract No. 10,613 awarded on June 7, 1988, 
to Fabricators, Incorporated, Salem, at 
$1,636,270. 40. 


Work on the N.W. 31st Avenue-N.W. 24th Avenue 
Section of N.W. St. Helens Road/Vaughn Street 
in Portland, Multnomah County. Bids received 
May 26, 1988. Contract No. 10,614 awarded 
on June 10, 1988, to Lakeside Industries, 
Portland, at $1,026,657.90. 


Work on the Pendleton/John Day-Athens Avenue 
Section of Tutuilla Road in Pendleton, Umatilla 
County. Bids received May 26, 1988. Contract 
No. 10,616 awarded on June 23, 1988, to Weaver 
Construction Co., La Grande, at $1,123,679.50. 


Slide correction on the Staley Section of the 
Sunset Highway in Washington County. Bids 
received May 26, 1988. Contract No. 10,617 
awarded on June 10, 1988, to White Construction 
Co., Keizer, at $288,746.00. 


Traffic signal installation on Pacific Highway 
West at 5th Street in Dundee, Yamhill County. 
Bids received May 26, 1988. Contract No. 
10,618 awarded on June 20, 1988, to Benton 
Electric, Inc., Albany, at $51,395.00. 


Work on the West Hills Drive-Corvallis/Newport 
Highway (Phase 1) Section of FAS A512 Green 
Road in Benton County. Bids received May 26, 
1988. Contract No. 10,619 awarded on June 10, 
1988, to Wildish Corvallis Construction Co., 
Eugene, at $691,651.00. 


Work on the Eugene-Springfield Highway at "Q" 
Street in Springfield, Lane County. Bids re- 
ceived May 26, 1988. Contract No. 10,625 
awarded on June 24, 1988, to L. R. Brabham, 
Inc., Springfield, at $83,426. 30. 
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Traffic signal installation on the Grants Pass 
Shopping Center and Litton Industries Access 
Section of the Redwood Highway Spur in 
Josephine County. Bids received June 23, 1988. 
Contract No. 10,632 awarded on June 28, 1988, 
to Hamilton Electric, Inc., Eugene, at 
$53,552.50. 


Work on the Cottage Grove S.C.L.-Woodard Road 
Section of the Goshen-Divide Highway in Lane 
County. Bids received June 23, 1988. Contract 
No. 10,634 awarded on June 29, 1988, to Wildish 
Corvallis Construction Co., Eugene, at 
$164,894.50. 


Work on the Scappoose Truck Scale Section of 
the Lower Columbia River Highway in Multnomah 
County. Bids received June 23, 1988. Contract 
No. 10,636 awarded on June 29, 1988, to Jerry 
Brundidge Construction, Inc., Boring, at 
$343,780.15. 


Work on the Wilson River Bridge-Agaard Road 
Section of the Wilson River Highway’ in 
Tillamook and Washington Counties. Bids re- 
ceived June 23, 1988. Contract No. 10,637 
awarded on June 29, 1988, to LT Contractors, 
Inc., Portland, at $3,363,801.75. 


Dated this a day of 


Donald E. Forbes, State Highway Engineer 


EXHIBIT__¢ 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
actions listed below and report these actions for your official 
records: 


1) On May 19, 1988, signed Supplemental Agreement 
No. 1 with Dr. Trevor Smith of Insitu Tech 
to conduct pressure meter testing on the 
Corvallis Bypass (South Unit) Section of 
Pacific Highway West in Benton County. This 
supplement increased the cost by $120 for a 
new maximum total of $790. Time Period: May 5 
to May 20, 1988. 


On May 20, 1988, signed Supplemental Contract 
Agreement No. 1 with Cooper Consultants, Inc., 
for preliminary engineering services on the 
O'Neil Jct.-N.C.L. Redmond Section of _ The 
Dalles-California Highway in Deschutes County. 
This Supplemental changes the fixed price of 
$38,762.90 to $47,862.90. (Original agreement 
approved by’ Transportation Commission- on 
July 31, 1984.) 


On May 20, 1988, approved an agreement with 
Oregon State University to conduct a five-day 
training course in pavement design to be held 
June 7, 12, 21 and 22, and July 12, 1988, at 
a cost not to exceed $8,500. Course will train 
Surfacing Design Section personnel to use 
mechanistic design methods in new AASHTO design 
manual. 


On May 22, 1988, signed Supplemental Agreement 
No. 1 with CH2M Hill Northwest, Inc., for 
preliminary engineering on the Kiwa 
Springs-Mount Bachelor Section of Century Drive 
in Deschutes County. This supplement adds 
135 days to the project, increases the cost 
by $13,576 for a new total of $288,192 and 
allows the consultant to perform the necessary 
work on a 0.7 mile extension. (Original 
agreement approved by the’ Transportation 
Commission on July 22, 1986. Signed by Don 
Adams for State Highway Engineer. ) 
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On June 6, 1988, signed a personal service 
contract with CRS Sirrine, Inc. for development 
of alternatives and preparation of 
environmental documentation on the WCL-ECL, 
Sisters Section of the McKenzie Highway in 
Deschutes County. Cost not to exceed $89,065 
without prior approval of the Department. 
Time Period: July 1, 1988, to December 30, 
1989. (Approved by Transportation Commission 
on July 22, 1986. Don Adams signed for State 
Highway Engineer. ) 


On June 6, 1988, approved an agreement with 
Wallowa County covering the movement of 
oversize/overweight vehicles and loads over 
highways and roads. Agreement authorizes the 
State to issue permits that include permission 
to also travel over roads which are under the 
jurisdiction of the County subject to agreed 
upon terms and conditions. (Approved by Don 
Adams for State Highway Engineer. ) 


On June 7, 1988, approved an agreement with 
Malheur County covering the movement’ of 
oversize/overweight vehicles and loads over 
highways and roads. Agreement authorizes the 
State to issue permits that include permission 
to also travel over roads which are under the 
jurisdiction of the County subject to agreed 
upon terms and conditions. (Approved by Don 
Adams for State Highway Engineer. ) 


On June 14, 1988, approved Amendment 1 to 
personal service contract with Price Waterhouse 
for consulting assistance on Phase I STARS 
Stabilization. Amendment extends completion 
date from June 30, 1988, to August 15, 1988. 
Payment for required hardware and software will 
be made at published or negotiated rates. 
(Original agreement approved by Transportation 
Commission November 17, 1987. ) 


On June 23, 1988, adopted a_ temporary 
administrative rule amending OAR 734-75-010 
and increasing the permitted width of mobile 
homes and modular building units. (Adopted 
by Don Adams for State Highway Engineer. ) 


EXHIBIT_._._& _ 
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On June 1, 1988, established a 40 MPH speed 
zone in the vicinity of Coquille on_ the 
Coquille-Bandon Highway in Coos County. (See 
"Speed Zone Order No. 966". ) 


On June 1, 1988, adopted Speed Zone Order 
No. 965 covering the following sections on the 
Clackamas Highway in Clackamas County: 


35 MPH from M.P. Z4.89 to M.P. 5.69 
45 MPH from M.P. 5.69 to M.P. 7.76. 


Rescinded Speed Zone Resolution No. 237 dated 


November 8, 1956. (Don Adams adopted for State 
Highway Engineer. ) 


Dated this (A 


prs 


E. Forbes, State Highway Engineer 


TO: 


SUBJECT: 


By your 


EXHIBIT__¢ 
MINUTES OF _8/16/88 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


duly adopted delegation order, you authorized me in my official 
Capacity to exercise certain authority on behalf of the Oregon Transporta- 
tion Commission. Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approved all actions listed below and 


report this action for your official records: 


1) 


2) 


3) 


4) 


5) 


6) 


On June 6, 1988, signed a personal service contract with 
Cooper Consultants, Inc., for preliminary engineering 
through preparation of the Final Environmental Impact 
Statement on the 209th-Murray Boulevard Section of Farming- 
ton Highway in Washington County. Total estimated cost: 
$386,146.26. Time Period: July 1, 1988, to December 30, 
1990. (Approved by Transportation Commission on July 22, 
1986. Signed by Don Adams for State Highway Engineer. ) 


On June 6, 1988, signed a personal service contract with 
Gossard-Pyron Associates to conduct a team building workshop 
at a cost not to exceed $10,000. Time Period: June 6, 
1988, to December 31, 1988. (Signed by Don Adams for 
State Highway Engineer. ) 


On June i4, 1988, signed a personal service contract with 
Adkins Consulting Engineers for engineering services on 
Region 4 surveying project in Geographical Area S-4B at 
a cost not to exceed $75,000. Work to be completed by 
December 31, 1989. (Approved by Transportation Commission 
July 21, 1987.) 


On June 16, 1988, approved a personal service contract 
with Benz Air Engineering Company, Inc., for consulting 
services to investigate the dust collection system in 
the Materials Laboratory in Salem at a cost not to exceed 
$1,000. Time Period: July 5, 1988, to July 29, 1988. 
(Contract signed on July 7, 1988.) 


On June 17, 1988, approved a request from the City of 
Portland to remove the pedestrian-operated traffic signal 
on the NE Portland Highway No. 123 at NE 52nd Avenue (M.P. 
8.78). 


On June 21, 1988, approved an agreement with Walker & 
Macey to provide plan view drawings with sketch level 
layout of waterfront amenities for an area along the east 
bank of the Willamette River in Portland at the Marquam 
Interchange (East Bank Freeway Relocation) in Multnomah 
County at a cost not to exceed $1,000. Time Period: 
June 21, 1988, through June 28, 1988. (Approved by Duane 
Christensen for State Highway Engineer. ) 
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On June 22, 1988, signed Supplemental Agreement No. 1 
with Howard Needles Tammen & Bergendoff for preliminary 
engineering services on the I-5 at Highway 21//Kruse Way 
Interchange Section of Pacific Highway in Clackamas and 
Washington Counties. This supplement adds 190 calendar 
days to the contract time for a total of 460 calendar 
days. This supplement does not increase the cost. 
(Original agreement approved by Transportation Commission 
on July 22, 1986. Supplemental signed by Don Adams for 
State Highway Engineer. ) 


On June 22, 1988, approved a request to remove the pedes- 
trian-operated traffic signal on Cascade Highway North 
No. 68 at SE Battin Road (M.P. 7.61) in Clackamas County. 


On June 22, 1988, established a 45 MPH speed zone on the 
Albany-Corvallis Highway No. 31 from M.P. 2.06 to M.P. 3.56 
in Benton County, except in the following sections, where 
the designated speed shall be 20 MPH when children are 
present: 
M.P. 
M.P. 


2. ) 
2. (e) 


Rescinded by Speed Zone Order No. 728 dated May 21, 1976. 
(See Speed Zone Order No. 967) (Don Adams approved for 
State Highway Engineer. ) 


On June 28, 1988, signed supplemental agreement with Stop 
Oregon Litter and Vandalism, Inc., to enlarge its statewide 
campaign against litter and vandalism. This supplement 
increases the cost by $20,000 for a total not to exceed 
$40,000 and extends the time period to June 30, 1989. 


On June 28, 1988, approved an agreement with Columbia 
County covering the movement of oversize/overweight vehicles 
and loads over highways and roads. Agreement authorized 
the State to issue permits over roads which are under 
the jurisdiction of the County, subject to agreed terms 
and conditions. 


On July 11, 1988, signed a personal service contract with 
Price Waterhouse to provide assistance in accomplishing 
Phase II objectives associated with enhancing TEAMS for 
the Highway Division. Time Period: July 1, 1988, to 
June 30, 1989. Cost not to exceed $1,527,220.00. (Approved 
by Transportation Commission on May 17, 1988.) 


Parker C 
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On July 12, 1988, signed a personal service contract with 
Sun Country/Compass Engineering, a joint venture for 
engineering services on Region 4 Geographical Area S-4A. 
The contract will expire December 31, 1989, and the cost 
will not exceed $75,000. (Approved by Transportation 
Commission on July 21, 1987.) 


Dated this F y JA AL - » 1988 


State Highway Engineer 


EXHIBIT___¢ 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Work on the I-84 Port of Entry (Cascade Locks) 
Section of the Columbia River Highway in Hood River 
County. Bids received June 23, 1988. Contract 
No. 10,631 awarded on July 6, 1988, to Slayden 
Construction, Inc., Stayton, at $3,569,928.00. 


Traffic signal installation on S.W. Greenburg Road 
at S.W. Tiedeman Avenue in Tigard, Washington 
County. Bids received June 23, 1988. Contract 
No. 10,638 awarded on July 1, 1988, to M. & J. 
Electric, Inc. dba Marine and Industrial Electric, 
Portland, at $57,832.50. 


Work on the Sams Valley Highway at Table Rock Road 
in Jackson County. Bids received June 23, 1988. 
Contract No. 10,607 awarded on July 1, 1988, to 
Copeland Paving, Inc., Grants Pass, at $104,976.00. 


Paving on the Oregon 99-E.C.L. Roseburg Section 
of the North Umpqua Highway in Douglas County. 
Bids received June 23, 1988. Contract No. 10,630 
awarded on July 6, 1988, to Roseburg Paving Com- 
pany, Roseburg, at $253,646.00. 


Work on the S. Commercial Street-N. Santiam Hwy. 
Section, S. Commercial Street-36th Avenue S.E. 
Unit of Kuebler Blvd. and Cordon Road in Marion 
County. Bids received June 30, 1988. Contract 
No. 10,635 awarded on July 7, 1988, to Kiewit 
Pacific Co., Vancouver, WA, at $9,179,222.50. 


Dated this [ ( Loss — » 1988 


day of 
ELE 
F S$, State Highway Engineer 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under delegated authority, the 
following contracts were accepted as being completed according to 


specifications: 


Contractor and 
Contract No. 


Ross Bros. Construction, Inc. 
Contract No. 9762 
Acceptance Date: June 22, 1988 


Aichele Landscaping 
Contract No. 10122 
Acceptance Date: June 22, 


K. J. Allen and Associate 
Contract No. 10371 
Acceptance Date: June 22, 


Donald M. Drake Co. 
Contract No. 9615 
Acceptance Date: June 23, 


James W. Fowler Co. 
Contract No. 10496 
Acceptance Date: June 23, 


West Coast Structures 
Contract No. 10375 
Acceptance Date: June 23, 


F. E. Ward, Inc. 
Contract No. 10500 
Acceptance Date: July 5, 1988 


Bracelin-Yeager Excavating and 
Trucking, Inc. 

Contract No. 10460 

Acceptance Date: July 5, 1988 


Morse Bros., Inc. 
Contract No. 10412 
Acceptance Date: July 6, 1988 


Section and County 


Palmer Creek Bridge 
Yamhill County 


Tryon Ave. NE-Division St. NE 
(Salem) 
Marion County 


Center Street Bridge 
Marion County 


N. Tigard Intch.-S. Tigard Intch. 
Multnomah, Washington and 
Clackamas Counties 


Goodpasture Bridge Slide 
Lane County 


Deer Creek Bridge 
Yamhill County 


Columbia Blvd. (BNRR) 
Bridge No. 9685 
Multnomah County 


Hunter Creek Road-North Bank 
Chetco River Road 
Curry County 


Albany/Corvallis Hwy. at NW 
Scenic Drive 
Benton County 
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Contractor and 
Contract No. Section and County 


EMW Construction Co. Birch Creek Bridge 
Contract No. 10478 Wheeler County 
Acceptance Date: July 6, 1988 


Morse Bros., Inc. Densmore Corner-Scio 
Contract No. 10483 Linn County 
Acceptance Date: July 8, 1988 


Sims Electric, Inc. Harvard Ave. at Madrona St. 
Contract No. 10529 (Roseburg) 
Acceptance Date: July 8, 1988 Douglas County 


Mocon Corporation Park Place-Clackamas Community 
Contract No. 9928 College 
Acceptance Date: July 11, 1988 Clackamas County 


Sauble Landscaping, dba Standard N. Grants Pass Intch.-Rock Point 
Paving Jackson and Josephine Counties 
Contract No. 10186 

Accepance Date: July 15, 1988 


Expenditure Recap 
Above Projects FY to Date 
Original Authorization $34,118,241.06 $282,063, 223.48 


Anticipated Costs $36, 667,983.02 $295 , 280, 398. 39 
Percentage Overrun (Underrun) +7 .5% +4,7% 


July 19, 1988 ZEKE 


Donald E. Forbes 
State Highway Engineer 
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PARKS AND RECREATION DIVISION 


ee 525 TRADE STREET SE, SALEM, OREGON 97310 
Tes Oregon Transportation Commission 


FROM: David G. Talbot 
State Parks Administrator 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the 
State Parks Administrator, or his designate, in an official 
capacity to exercise certain authoritv on behalf of the 
Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, the Parks 
Administrator or his designate has approved the following 
actions and report them for your official records. 


On June 2, 1988, approved an Historic Preservation 
Fund with Portland Development Commission for a 
New Chinatown Historic District Nomination, in the 
amount of $10,000. 


On June 9, 1988, approved an Historic Preservation 
Fund with the City of Oregon City for an Oregon 
City Certified Local Government project, in the 
amount of $4,105. 


On June 23, 1988, approved Sunriver Lodge's 
request to remove dead and infected beetle killed 
lodgepole pine within the Deschutes River Scenic 
Waterway in Deschutes County. 


On June 23, 1988, approved Hugh lL. Kiggins' 
request to log and partially clear some land 
within the Clackamas River Scenic Waterway in 
Clackamas County. 


On June 29, 1988, approved Lynn C. Howland's 
request to construct 4 pole barn within the 
Deschutes River Scenic Waterway in Jefferson 
County. 


On June 29, 1988, approved Edgar A. Steinmeyer's 
request to construct an 18'x18' building within 
the Rogue River Scenic Waterway in Josephine 
County. 
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On June 29, 1988, approved Gordon Q. Vancil's 
request to construct a new home within the Rogue 
River Scenic Waterway in Curry County. 


Dated this 5 E. day of July, 1988 


A 
David G. Talbot, State Parks Administrator 


NEIL GOLDSCHMIDT 
GOVERNOR 
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Department of Transportation 


PARKS AND RECREATION DIVISION 


525 TRADE STREET SE, SALEM, OREGON 97310 
TO: Oregon Transportation Commission 


FROM: David G. Talbot 
State Parks Administrator 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the 
State Parks Administrator, or his designate, in an official 
capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that 
authoritv, and acting in accordance therewith, the Parks 
Administrator or his designate has approved the following 
actions and report them for your official records. 


On June 13, 1988, approved a land use agreement 
with Bob Graham for wildlife crovs and farming 
purposes on the Willamette River Greenway at 
Sidney Landing in the amount of $100.00 per year 
plus payment of property taxes. 


On June 15, 1988, approved a contract with 
Phillins Garbage Service for garbage pick-up, 
hauling, and disposal services at Champoeg State 
Park, in an amount not to exceed 27,213.60 for the 
20-month contract period. 


On July 18, 1988, approved William J. Campbell's 
request to construct a cabin within the Illinois 
River Scenic Waterway within Curry County. 


On July 21, 1988, approved Edgar A. Steinmeyer's 
request to construct a garage within the Rogue 
River Scenic Waterway in Josephine County. 


On July 21, 1988, approved an agreement with Ed 
Glass to occupy residence at Ft. Yamhill Historic 
Site in exhcange for placing water line to the 
house and paying all water fees to the Grand Ronde 
Community Water District, maintaining the 
oremises, and removing guest house on the 
property. 


Dated this fat day of August, 1988 


Talbot, State Parks Administrator 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-9245 - Dario Scarbosio and Jack Boersma, dba River city RV v. Pepa repent of Transportation. This is a camplaint for declaratory 
judgment w Ss been n Josephine County Circuit Court. Plaintiffs operate an RV sales and service business which is located 
along the Redwood Highway. The State has directed Plaintiffs to stop accessing its business from the Redwood Highway because other 
adequate access exists and because such access creates a safety hazard. Plaintiffs demanded an administrative hearing at which the State 
prevailed. This action is Plaintiffs' appeal from the administrative order. Assistant Attorney General Robert Petersen has been assigned 
to handle this case. 


L-9235 - Doris Merrill and Stella pangrerg v. City of Portland and Robert Bothman. This is a camplaint for injunctive relief based upon 
inverse condemnation which has been filed in Multnomah County Circuit Court. The State and the City of Portland are engaged in a project 
to widen S.E. 82nd Avenue in Portland. Plaintiffs own property along 82nd Avenue which is being used as a furniture store. Plaintiffs 
allege that the closure of their driveway along S.E. 82nd Avenue will result in closure of the furniture business. Plaintiffs seek an 
injunction to bar the State and City from closing the access or, in the alternative, damages for the taking of the access. Assistant 


Attorney General Luther Jensen has been assigned to handle this case. 


L-9244 - Neil S. and was Green v. Department of Transportation and Department of General Services. This is a complaint for personal 
injury wh s been n Multn County Circuit Court. The complaint stems from an accident which occurred on the Steel Bridge in 
Portland on June 14, 1986. Plaintiffs allege that Mr. Green was a passenger in a vehicle which was crossing the bridge when a steel gate 
swung across the land and struck the vehicle. The complaint contends the Defendants were negligent in failing to warn the vehicle 
operator, failure to provide a safe means of exiting the bridge, failure to adequately instruct the bridge-tender, and failure to keep a 
proper lookout. Plaintiffs seek $50,000 general damages, special damages in an unspecified amount, and costs. Assistant Attorney General 
John McLean has been assigned to handle this case. 


L-9243 - Lance Barnett v. State of Or - This is a complaint for property damage which has been filed in Clatsop County District 
Court. Plaintiff alleges that his vehicle was damaged when he drove it across the "old Youngs Bay Bridge" while a crew was in the process 


of painting the bridge. More specifically, Plaintiff alleges that the State was negligent in ‘allowing overspray to accumulate in the air 
so that it could attach itself to his car‘ or in not diverting traffic. He seeks $2,200 for a new paint job on his car. Assistant 
Attorney General Tom Elden has been assigned to handle this case. 


L-9241 - Sharon Murray v. Highway Division. , This is a canplaint for personal injury which has been filed in Coos County District Court. 
Plaintiff alleges that she was Operating her vehicle on the Coos Bay Highway Bridge on December 13, 1987 when her vehicle went out of 
control due to icy road conditions. Plaintiff alleges that the Highway Division was negligent in failing to inspect the bridge, failing 
to warn of the icy conditions and failing to close the bridge or sand it. Plaintiff seeks damages for her injuries in a sum to be 
determined at trial and seeks $1,000 for the damage incurred by her vehicle. Assistant Attorney General Tom Elden has been assigned to 
handle this case. 


REPORT OF CONDEMNATION CASES SETTLED 


Amount of 
Settlement 


State's 
Offer 


State's Highest 
Appraisal 


$ 1,100.00 


Defendant 


John W. Erbe $ 1,100.00 $ 2,500.00 
L-9085 

R-55413 
Section: 
Highway: 
County: 


Myrtle Creek Hwy. at Chadwick Lane 
Myrtle Creek 
Douglas 


Terra Corporation $ 37,150.00 $ 49,100.00 
L-8869 

R-54109 
Section: 
Highway: 
County: 


S. E. 182nd Ave. - Birdsdale Ave. (Gresham) 
Mt. Hood 
Multnomah 


Felix Chiodo $ 36,000.00 
L-8868 
R-54115 
Section: 
Highway: 
County: 


$ 26,100.00 $ 26,100.00 


S. E. 182nd Avenue - Birdsdale Avenue (Gresham) 
Mt. Hood 
Miltnomah 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands of 
Plaintiff 


Verdict or 
Judgment 
$ 739 72 


Defendant Cause of Action 


Jose B. Sanchez Property Damage $ 739.72 
L-9018 

CAO-8 6-39 

Attorney Fees: $240.00 Court Costs: $ 90.50 
County: Marion REMARKS: License Suspended 
Highway: Pacific I-5 - Rt. 1 — MP 36 


Al Jacobson 
L-9088 
CAO-8 6-468 
Attorney fees: $250.00 

County: Washington 

Highway: Pacific 1 NB - MP 291.98 
Highway: 64 MP 8.2 


Orlin L.Shultz 
L-9089 
CAO-86-486 
Attorney Fees: $200.00 Court Costs: $120.20 
County: Josephine REMARKS: License Suspended 
Highway: I-5.- #1 - MP 67 SB e 


Property Damage $ 965.01 $ 965.01 


Court Costs: $135.20 
REMARKS: License Suspended 


Property Damage $ 574.66 $ 574.66 
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REPORT OF CONDEMNATION CASES TRIED 


State's Highest 
Written Offer 
Made More Than 
30 Days Prior 
to Trial 


State's Highest 
Testimony at 
Defendant Trial 
Union Pacific $ 4,500.00 
Land Resources 
Corporation 

L-8964 
R-55520 
Section: 
Highway : 
County: 


$ 2,500.00 


N. E. Sandy Blvd. - Stark St. 
N. E. 257th Drive 
Multnomah 


Al Mauck 
L-8939 
R-54865 
Section: 
Highway: 
County: 


$ 1,000.00 $ 750.00 


N. E. Sandy Blvd. - Stark St. 
N. E. 257th Drive 
Miltnomah 


Waldemar W. 
W. Thoren 
L-9072 
R-56438 
‘Section: 
Highway: 
County: 


$ 12,500.00 No Witnesses 


E. Burnside St. - S.E. Powell Blvd. 
S. E. 235th Avenue 
Multnomah 


Defendants’ 


Lowest Demand Verdict 


$ 30,000.00 $ 3,071.69 


$ 28,584.00 


$100,000.00 $ 8,000.00 


REPORT OF CONDEMNATION CASES DISMISSED 


Defendant: 
L-8985 
R-55507 
Section: 
Highway: 
County: 


United States National Bank of Oregon 


Pacific West 
Lane REMARKS: Settled by 


Right of Way 


Defendant; 
L-9034 
R-54561 
Section: Mt. Hood Highway at Palmquist/Orient Roads 
Highway: Mt. Hood 
County: Multnomah 


G. D. Wrede 


REMARKS: File Cancelled 


Garfield-Washington St. (6th/7th Sts.) Eugene 


SAaLLANIY] 


. 
o 


8/9t7e AO 


Qo 
oO 


Vo Noel 


rat t% 
waa 


i 
i 


- 2£08 - 


REPORT OF CONDEMNATION CASES SETTLED 


State's State's Highest 
Defendant Offer Appraisal 


Violet Marie Gilkey $ 2,025.00 $ 3,065.00 
L-9077 

R-55435 

Section: Queen Avenue - Corvallis/Lebanon Highway 
Highway: Albany -Junction City 

County: Linn 


O. B. Williams etal $ 3,860.00 $ 4,000.00 
L-9074 

R-56445 

Section: SE. Division - S. EB. Powell 

Highway: S. E. 235th Avenue 

County: Multnomah 


The Board of Trustees of the Leland 

Stanford Junior $ 1,125.00 $ 1,125.00 
University 

L-8916 

R-54753 


Section: S.W. Terwilliger Blvd. Ladd St. (Lake Oswego) 


Highway: Oswego 
County: Clackamas si 


Amount of 
Settlement 


$ 3,500.00 


$ 5,860.60 


$ 4,500.00 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands of Verdict or 
Defendant Cause of Action Plaintiff Ju t 
Patrick J. Inman $ 1,067.08 $ 1,067.08 
L-9092 
CAO-8 6-343 
Attorney Fees: $300.00 Court Costs: $115.50 
County: Marion REMARKS: License Suspended 


Highway: K-5 #1 - MP 261.79 


REPORT OF CONDEMNATION CASES DISMISSED 


Defendant: The Quadrant Corporation 
L-9126 

R-5621 

Section: N.E. 1llth Dr. - N. E. 181st Ave. 
Highway: Columbia River 


County: Multnomah REMARKS: Settled by 
Right of Way 

Defendant: Maureen R. Forrest 

L-9083 

R-55434 


Section: Queen Avenue - Corvallis/Lebanon Highway 

Highway: Albany - Junction City 

County: Linn REMARKS: Settled by 
Right of Way 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


REPORT OF CASES FILED BY AND AGAINS! tee 


L-9251 - Michelle Williams vs. State of Washington and State of oregon This is a wrongful death complaint which has been filed in Clark 
County, Washington, Superior Court. Ms. Williams 1S Suing on behalf of her deceased husband and her two surviving children. The 
accident, which resulted in the death of Mr. Williams, occurred on the Washington side of the I-5 bridge on September 7, 1985. The 
complaint alleges that the roadbed of the bridge was not properly maintained and, as a result, Mr. Williams lost control of the 


tractor-trailer he was operating. The complaint does not specify the amount of damages sought. Assistant Attorney General John McLean 
has been assigned to handle this case. 


L-9218 - Nick Williams v. State of Oregon. This was a negligence action which had been filed in Clackamas County District Court. Ms. 
Williams had lost control of her vehicle on the highway between Estacada and Colton. The Highway Division had sanded the road the day 
prior to the accident to disburse an oil spill. Ms. Williams had claimed $8,179.98 in damages. The case was arbitrated this month. The 
arbitrator found in favor of the State. The plaintiff has not appealed the decision. 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-9251 - Michelle Williams vs. State of Washington and State of preg. This is a wrongful death complaint which has been filed in Clark 
County, Washington, Superior Court. Ms. Williams 1S Suing on half of her deceased husband and her two surviving children. The 
accident, which resulted in the death of Mr. Williams, occurred on the Washington side of the I-5 bridge on September 7, 1985. The 
complaint alleges that the roadbed of the bridge was not properly maintained and, as a result, Mr. Williams lost control of the 


tractor-trailer he was operating. The complaint does not specify the amount of damages sought. Assistant Attorney General John McLean 
has been assigned to handle this case. 


L-9218 - Nick Williams v. State of Or . This was a negligence action which had been filed in Clackamas County District Court. Ms. 
Williams had lost control of her vehicle on the highway between Estacada and Colton. The Highway Division had sanded the road the day 
prior to the accident to disburse an oil spill. Ms. Williams had claimed $8,179.98 in damages. The case was arbitrated this month. The 
arbitrator found in favor of the State. The plaintiff has not appealed the decision. y 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant Cause of Action Plaintiff 


State Leighty Truck Line Property Damage $ 2,027.66 
L-9226 

CAO-87-419 

County: Lane 


Remarks: Settled. Paid in Full 


State TransCont inental 
Trans. Inc. Property Damage $ 8,228.59 
L-9207 
CAO-87-331 
County: Malheur 


Remarks: Settled. Paid in full. 


State Western Container 

Trans. Inc. Property Damage $ 1,451.00 
L-9212 ' 
CA0-87-487 

County: Multnomah 


Remarks: Settled. Paid in full 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant Cause of Action Plaintiff 


State Ronald C. LaFranchi 
DBA Ron's Oil Co. Property Damage $16,987.75 
L-9209 
cao-85-51 
County: Coos 


Remarks: Paid in full. 


State James L. Wilson Property Damage $ 836.90 
L-9019 

c CAO-86-27 

wo County: Umatilla 
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Remarks: Satisfied Judgment. Paid in full. 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands of Verdict ‘or 
Defendant Cause of Action Plaintiff Judgment 


Kenneth D. Erck Property Damage $ 569.67 $ 569.67 
L-9044 

CAO-8 6-393 

Attorney Fees: $220.00 Court Costs: $130.40 
County: Multnomah 

Highway: E. Portland, Freeway 64, 1205, MP 20.5 


Remarks: License suspended 


Annette L. Razee Property Damage $1,068.88 $1 ,068.88 
L-8663 

CAO0-84-325 

Attorney Fees: $315.00 Court Costs: $ 83.00 
County: Coos 

Highway: Oregon Coast #9, US 101, MP 240.7 
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Remarks: License suspended 
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MINUTES OF __8/16/88 


Department of Transportation 


writ HIGHWAY DIVISION 
nex co.oscxmiot | TRANSPORTATION BUILDING, SALEM, OREGON 97310 


July 1 8, 1 988 In Reply Refer to 


File No.: 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Action Taken Under Delegated Authority 


Pursuant to authority delegated to me, | report the following actions for 
the Transportation Commission's records: 


On July 11, 1988, $6,271,062.01 was distributed to the counties 
as their share of motor vehicle revenues for the month of June, 
1988. 


On July 11, 1988, $3,899,956.93 was distributed to the cities for 
the month of June, 1988. 


(Lists of apportionments on file in Commission Files, Salem.) 


Dated this 18th day of July, 1988. 


Attachments 


CC: Bob Bothman 
John Elliott 


Form 734-3122 (1-87) 


MINUTES 
OF THE 


OREGON TRANSPORTATION COMMISSION 


WORKSHOP AND DINNER 
September 19, 1988 


AND 


AGENDA REVIEW 
FORMAL MEETING 
HIGHWAY DEDICATION 
LUNCHEON 
AIRPORT DEDICATION 


September 20, 1988 


On September 19, 1988, at 4 p.m., the Oregon Transportation 
Commission held a workshop in the McNary Room, Nendels Golf Resort, 
705 Willamette Avenue in Umatilla. (Notice of the workshop had been made 
by press release to newspapers of local and general circulation 
throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Robert F. Duvall, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Director of Administration 

John Elliott, Special Assistant to the Director, Office 
of Public Affairs 

Jim Hunter, Deputy Administrator of Motor Vehicles Division 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Donald E. Forbes, State Highway Engineer 

Robert D. Hector, Region 5 Engineer 

Judy Gregory, Personnel Manager 

Fran Neavoll, Commission Services 


There were other staff persons present. 


Mr. Bothman said the purpose of the workshop was to bring the 
Commission up-to-date on the work being done on the four strategies 
developed last year at the Silver Falls Conference Center and to discuss 
the proposed access requested by Fred Meyer at Warrenton. 


Mr. Potter outlined the development of the following four 
strategies: 


1) Investment Management: Assure decision-making 
processes that make the most effective and efficient 


use of revenues. 


2) Personnel and Finance: Refine professional, open 
recruitment procedures, and establish a consistent, 
accurate, and reliable accounting system. 


3) Communications: Assure open communications 
internally and externally, and build consensus with 
the Legislature, local governments, private business, 


and the public. 


4) Statewide Transportation Strategy: Identify steps 
necessary to improve overall transportation and 
recreation services and facilities in Oregon. 


Mr. Potter reported that the Statewide Transportation Strategy 
draft has been prepared and the strategy will be presented to the 
Commission soon. 
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Mr. Potter discussed the purpose, concepts, and approach to 
preparation of the investment management strategy. (See written outline 
in Commission's files, Salem.) 


Ms. Gregory outlined the progress and accomplishments of the 
personnel management strategy. She discussed the strategy outline as 
recruitment and selection, information systems, employee development, 
work environment, and miscellaneous’ programs. (Written outline in 
Commission's files, Salem. ) 


Mr. Elliott gave a brief report on the communications strategy. 
Danielle Cowan, by use of flipcharts, outlined the progress of the public 
opinion survey which was approved by the Commission on August 16, 1988. 
She said there will be surveys by mail and by telephone of the general 
public, local government, and employees, which will be conducted by Coast 
Consulting Group or their subcontractor. The questionnaire is in the 
process of being developed. Following the surveys, recommendations for 
implementation will be made in a written report prior to the end of the 
year. 


Mr. Potter said the next Commission update on the strategies 
would be at the Silver Falls workshop on October 31, November 1 and 2, 
1988. 


Chairman Hollern briefly reported on the STARS’ Highway 
Accounting System, now known as TEAMS. Mr. Bothman said the accounting 
system is in operation and a reporting phase is being developed. 


Mr. Bothman reported that Price Waterhouse had presented a 
recommendation for reorganization of Central Services and that the report 
was being considered by the Division Administrators. 


Mr. Bothman announced the following employee changes: 


Region 1 Engineer Rick Kuehn was leaving on 
October 1, 1988, to work for CH2M-Hil]l. 


Walt Hart, Bridge Engineer, has retired and is 
working as a consultant for CH2M-Hill. 


Harold Lasley has been hired as Civil Rights Manager, 
replacing Vicki Nakashima, who went to work for the 
Executive Department. 


September 19, 1988 


Mr. Forbes displayed a map of the Warrenton area showing the 
request for a proposed access of the Oregon Coast Highway by Fred Meyer, 
Inc. He explained that Fred Meyer is currently planning to construct a 
retail store near the intersection of Marlin Avenue and US101 in 
Warrenton, Clatsop County. He said the Department has an administrative 
rule covering the access criteria and the request if granted would 
violate the rules. He mentioned that the State has proposed an 
alternative, which was unacceptable to Fred Meyer. Mr. Forbes said the 
State was willing to explore alternatives to the request and to work with 
Fred Meyer. He indicated that Fred Meyer had made no formal written 
request for a permit. There was considerable discussion about the 
request. (See formal meeting for delegation appearance and Commission's 
response to request. ) 


The workshop concluded at 5:50 p.m. 


At 7 p.m., in the Club House of Nendels Golf Resort a dinner 
was held with the following persons in attendance: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Robert F. Duvall, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Director of Administration 

John Elliott, Special Assistant to the Director, Office 
of Public Affairs 

Jim Hunter, Deputy Administrator of Motor Vehicles Division 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Joe Holden, representing Administrator of Aeronautics 
Division 

Dennis Moore, Administrator of Public Transit Division 

Donald E. Forbes, State Highway Engineer 

Robert D. Hector, Region 5 Engineer 

Judy Gregory, Personnel Manager 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Fran Neavoll, Commission Services 


There were other staff persons present. 


Also present were the following former Commissioners: 


Time Period Served 


N. B. Giustina 1981 - 1987 
Gordon Coleman 1975 - 1981 
A. W. Sweet 1985 - 1987 
Ken Fridley 1958 - 1967 
Fred Hill 1967 - 1973 


September 19, 1988 


(Notice of the dinner had been made by press release to 
newspapers of local and general circulation throughout the State. ) 


Following dinner, the former Commission members were briefed 
by Division Administrators on current issues and activities. 


Chairman Hollern thanked the former members for their 
contribution in creation of an excellent transportation system in Oregon. 


Dale Wilken, Division Administrator, Federal Highway 
Administration, mentioned the high quality of work and the partnership 
effort through task forces and community involvement that has occurred 
over the years. 


Mr. Bothman introduced Region Engineer Bob Hector and Mike 
Gardner, Project Manager of the I-82 Project. 


The dinner meeting adjourned at 9:15 p.m. 


On September 20, 1988, at 8:10 a.m., an agenda review was held 
in the McNary Room of Nendels Golf Resort with the following persons 
present: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Robert F. Duvall, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Director of Administration 

John Elliott, Special Assistant to the Director, Office 
of Public Affairs 

Jim Hunter, Deputy Administrator of Motor Vehicles Division 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Dennis Moore, Administrator of Public Transit Division 

Donald E. Forbes, State Highway Engineer 

Fran Neavoll, Commission Services 


(Notice of the agenda review had been made by press release to 
newspapers of local and general circulation throughout the State. ) 

Mr. Moore said the Governor did not recommend proceeding with 
the following legislative concepts at this time: 


1) Establishment of a transit fund. 


(Continued on next page) 
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Increase the cigarette tax by one cent for the 
elderly and handicapped transportation. The Governor 
suggested waiting until after the November election. 


One percent of the construction costs for state 
buildings be used for rideshare. 


Mr. Forbes reported on the reduction of workforce in the 
engineering crew at Pendleton. He said due to the completion of I-82, 
the work has been reduced; however, the employees will be placed 
somewhere else in the Highway Division. 


Mr. Forbes also briefed the Commission on a project in the City 
of Baker in which the City and State would share in the cost of sidewalks 
for a project on the La Grande-Baker Highway. 


Mr. Forbes mentioned that staff would be attending a City of 
Portland Council meeting to hear testimony on the East Marquam-I-5 
Project and that a further study would be made on the project. 


Mr. Bothman briefed the Commission on projects in the general 
vicinity, such as a project on US395, Port of Entry, and a railroad 
Overpass in Umatilla. 


Mr. Bothman also mentioned that on the formal agenda there 
are projects to be added to the current Six-Year Highway Improvement 
Program. (See formal meeting minutes for approval. ) 


A request had been received for renaming the Knowles Creek 
Tunnel after Lane County Commissioner Ralph A. Petersen. The Commission 
instructed staff to schedule the request on the October agenda. 


Mr. Potter discussed the dates for the November Commission 
meeting tentatively scheduled for Grants Pass. He said the dates 
conflict with the League of Oregon Cities meeting. After discussion, 
it was decided not to schedule a meeting this year in Grants Pass. The 
Commission instructed the staff to come back with an alternative for 
the meeting dates in 1989. 


Chairman Hollern said he would not be present at the November 
meeting. 


Mr. Potter also briefed the Commission on the day care issue 
which is recommended on the agenda for approval at the formal meeting. 
(See formal minutes for approval. ) 
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Mr. Potter outlined the schedule for the workshop at Silver 
Falls Conference Center. He said the staff would attend on October 31 
and the Commission would join them Tuesday evening, November 1, through 
Wednesday afternoon. 


The workshop adjourned at 8:53 a.m. 


At 9 a.m., September 20, 1988, the Oregon Transportation 
Commission held its regular monthly meeting in the Bonneville and John 
Day Rooms of Nendels Golf Resort in Umatilla. (Notice of the meeting 
had been made by press release to newspapers of local and general 
circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Robert F. Duvall, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Director of Administration 

John Elliott, Special Assistant to the Director, Office 
of Public Affairs 

Jim Hunter, Deputy Administrator of Motor Vehicles Division 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Joe Holden, representing Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

Donald E. Forbes, State Highway Engineer 

Robert D. Hector, Region 5 Engineer 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Fran Neavoll, Commission Services 


There were other staff persons present. 


Chairman Hollern called the formal meeting to order atd he 
said the Commission was delighted to be in Umatilla. He welcomed the 
former Commissioners, Representatives Chuck Norris and Tom Hanlon, and 
Stafford Hansell to the meeting. 


Commissioner Bolender moved for approval of the following items 
on the consent’ calendar. The motion carried unanimously by the 
Commission. 


1) Minutes of the telephone meeting of August 16, 1988. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation 
Resolution No. 2802" in Commission's files, Salem. ) 


(Continued on next page) 
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Maps and adopted resolutions covering the following 
locations: 


a) Fremont Highway-Warner Ski Area Section, 
Warner Highway, Lake County. ("Highway 
Corridor and Design Resolution No. 478" 
in Commission's files, Salem.) 


Corvallis Bypass (South Unit) Section, 
Corvallis-Newport Highway, Benton and Linn 
Counties. ("Highway Corridor and Design 
Resolution No. 479" in Commission's files, 
Salem. ) 


Adopted a permanent rule amending OAR 734-74-010(4) 
to allow the use of lift axles when operating under 
authority of special permits. The amendment 
specifies guidelines for use of the axles and 
eliminates the need for written approval from the 
State Highway Engineer. The proposed amendment was 
published in the Secretary of State's Administrative 
Rule Bulletin on August 15, 1988, and no objections 
or requests for a hearing were received. "Permit 
Rule No. 49-B" was filed with the Secretary of State 
on September 22, 1988, and effective that date. 
The rule will be published in their Administrative 
Rule Bulletin on October 15, 1988. 


Appointed Jill Dougherty of Bend to the Winter 
Recreation Advisory Committee for the balajice of 
a two-year term from July 1, 1988, to June 30, 1990. 
Concurrence of the appointment was received from 
the Governor. 


Adopted a_ resolution designating Diamond Lake 
Boulevard, Douglas County Road No. 4, as an extension 
of the North Umpqua Highway No. 73 and transferring 
jurisdiction, maintenance and control of two frontage 
road segments of the Pacific Highway and Oregon Coast 
Highway to Douglas County. 


Authorized request for Public Transit Division to 
appear before the Emergency Board for their 
acceptance of the Budget Note Report regarding 
administration costs for the Special Transportation 
Fund to provide transportation services for the 
elderly and handicapped during Fiscal Year 1988. 


Apply for and expend funds from the Federal Railroad 
Administration for an entitlement grant of $36,000 
with a total expenditure of $51,430 for funding to 
continue the state rail planning program. 
(Authorized Director to sign grant agreement with 
Federal Railroad Administration. ) 
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Written delegated authority reports had been mailed to the 
Commission prior to the meeting. These reports show the action taken 
by the following officials on behalf of the Commission pursuant to its 
duly adopted delegation orders. (Exhibits are in the Commission files 
in Salem. ) 


Chairman of Commission Exhibit 
Director of Transportation Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
Parks Administrator Exhibit 
Highway Controller Exhibit 


The Commission unanimously confirmed their next meeting date 
of October 18, 1988, in Salem at 9 a.m., with a dinner the preceding 
evening. The location for the November 14 and 15, 1988, meeting was 
changed from Grants Pass to Salem, due to the League of Oregon Cities 
meeting also scheduled for those dates. 


Mr. Potter recalled that the proposed day care _ pilot 
demonstration project had been discussed with the Commission at their 
June and July meetings. He said plans are for the conversion of the 
existing Environmental Section Building for Department employees’ 
children (age 6 months to 24 years) and the former Governor's residence 
for preschool care (2 to 6 years old). At the July meeting three local 
Salem day care providers appeared before the Commission and expressed 
concern about the proposal. 


Mr. Potter said in August a meeting was held with the day care 
providers to outline the State's proposal. Most of the issues raised 
were operational. He felt there would be no impacts on the private 
sector. The problems with the union have been negotiated and an 
agreement has been prepared to operate the facilities on a demonstration 
basis. He requested approval to allocate $200,000 in start-up costs 
from the current budget and to give the Director authority to enter into 
an agreement with Chemeketa Community College to proceed with this 
demonstration project. 


Commissioner Ford moved for approval of the request. The 
Commission unanimously approved the motion. Mr. Potter informed the 
Commission that the two day care facilities are expected to open by 
April 1, 1989. 


Mr. Elliott announced that the Department's employee newspaper, 
VIA, has been judged the best state transportation employee publication. 
The contest was sponsored by the American Association of State Highway 
and Transportation Officials and the Internal Publications Award was 
presented in August at the National Transportation and Public Affairs 
Workshop. The Commission congratulated Andy Booz, Editor, for his 
contribution to the newspaper. 


September 20, 1988 - 8045 - 


Mr. Moore reported to the Commission that the Public Transit 
Division has established its first regional field office in La Grande. 
He said Joni Reid, Field Representative for Eastern Oregon, is in charge 
of the office located at Eastern Oregon State College. He reported that 
there are 38 projects in 13 counties coordinated from that office, 
primarily oriented toward elderly and handicapped persons. 


Russ Graham, Assistant Administrator for the Motor Vehicles 
Division's Field Services Branch, advised the Commission that there are 
new Field Managers in Pendleton, La Grande, Heppner, and 
Milton-Freewater. He said the Pendleton office has been redecorated 
and the Milton-Freewater office is in the process of being relocated 
due to an increased staff. The Division is also considering establishing 
an office in Enterprise. He mentioned that in the Eastern Region, 
additional services have been added, such as PUC permits and Highway 
permit capabilities. He reported that about 2,000 graphic license plates 
are sold a day. 


In the absence of Mr. Burket, Joe Holden requested acceptance 
of a grant offer from the Federal Aviation Administration in an amount 
not to exceed $380,000 for an Airport Improvement Program Project to 
purchase land and remove obstructions at the Chiloquin State Airport 
in Klamath County. He also requested authorization for the Aeronautics 
Administrator to sign the acceptance of the grant and any other documents 
that may be required for this project. Commissioner Bolender moved for 
approval of the request. The motion carried unanimously by _ the 
Commission. 


ir. Holden requested authorization for the Aeronautics 
Administrator to increase the personal services contract with Russ Fetrow 
Engineering, Inc., by an amount not to exceed $50,000 to conduct Phase 
II cleanup of hazardous waste at the Independence State Airport in Polk 
County. Vice Chairman Whitty moved for approval of the request. The 
motion carried unanimously by the Commission. The Commission also 
authorized the Administrator to sign the necessary contract amendment. 


In the absence of Mr. Talbot, Mr. Jacobson advised the 
Commission of a recent settlement of the L. Presley Gill Estate. He 
explained that prior to Mr. Gill's death he had donated 29 acres of ocean 
front land located just north of Waldport, another ocean front lot in 
Yachats, and named the Parks Division in his will to receive a portion 
of his estate. Prior to Mr. Gill's passing away in August 1987, his 
son petitioned the courts to have his father declared mentally incapable 
of handling his affairs. His son was appointed guardian and Mr. Gill 
signed a second will which gave the entire estate to the son. He said 
a will contest suit had been filed involving the Parks Division. The 
basis for the settlement is that Parks should receive about $275,000 
to be deposited in the Parks Donation Trust Account. 
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Qwen Lucas, Region 5 Parks Supervisor, gave a regional report. 
He said his area includes Oregon's easternmost 10 counties and that a 
total of 163,605 people camped in Region 5 this summer. He also advised 
the Commission that Wallowa Lake State Park is being connected to a 
District water and sewer system. 


Mr. Forbes requested approval of a personal service contract 
with SEE Design and Production, Inc., to design, fabricate, and instal] 
historic interpretive exhibits and related signing for the Alsea Bay 
Bridge on the Oregon Coast Highway in Lincoln County. He explained that 
this work is necessary as historic mitigation for removing the existing 
bridge. The estimated cost of the project is $100,000. Commissioner 
Bolender moved for approval of the contract. The motion carried 
unanimously by the Commission. The State Highway Engineer was also 
authorized to sign the contract. 


Mr. Forbes recommended that the project authorization on 
Contract No. 10,586 for work on the Cold Springs Highway-Roundup Grounds 
Section, Pendleton Highway, Umatilla County, be increased by $8,100 or 
12.4% increase. The reason for the overrun was the need to remove and 
replace more existing shoulder than anticipated. Vice Chairman Whitty 
moved for approval of the increase. The motion carried unanimously by 
the Commission. 


Mr. Forbes requested approval to add three projects to the 
current Six-Year Highway Improvement Program. Commissioner Bolender 
moved for approval. The Commission unanimously approved adding the 
following projects to the Program and authorized the State Highway 
Engineer to sign the necessary agreements: 


SECTION: Middle Fork Cold Springs Canyon Bridge #4779 
HIGHWAY: Athena-Hol dman ” 
COUNTY: Umatilla 

PROGRAM YR: 1989 

FUNDING: FAS 

TOTAL COST: $130,000.00 


OISCUSSION: In July, 1988, the structure failed necessitating 
the construction of a one-lane detour by mainte- 
nance forces. The detour {s now in operation, 
Replacement of the failed bridge is a high 
priority. 


Replacement of the structure will restore the 
normal traffic pattern. 


SECTION: 
COUNTY: | 
PROGRAM YR: 
FUNDING: 
TOTAL COSTS: 


DISCUSSION: 


IMPACT: 


September 20, 1988 


Target Store at Crater Lake Highway 
Crater Lake 
Jackson 
1989 
Developer 
87,000.00 


A traffic signal is required for a new deve lop- 
ment. 


The developer wil] pay al] costs associated with 
this signal. There will be 1... use of state or 
federal funds. 

(Continued on next page) 
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SECTION: John Day & Heppner Highway Overlays 
HIGHWAY: John Day and Heppner 

COUNTY: Gilliam 

PROGRAM YR: 1989 

FUNDING: 1989 State Preservation Program 
TOTAL COSTS: $450,000.00 


DISCUSSION: Millings from planing and resurfacing the 
Arlington-Tower Road section of Interstate 84 can 
be recycled and used to overlay twenty-three miles 
of two-lane roadway on the John Day and Heppner 
Highways. Supplementing the interstate project 
with state surface preservation funds will allow 
the recycling to be accomplished in the most 
efficient and economic manner. 


Combining the interstate project and recycling 
project will result in a more economical project 
on the John Day and Heppner Highways than possible 
without the use of the millings from the 
Arlington-Tower Road project. 


Mr. Forbes recommended amending Delegation Order No. 30, 
Paragraphs 3 and 57, authorizing the State Highway Engineer to approve 
projects that are funded 100% with local funds and limited overruns on 
all construction contracts. Vice Chairman Whitty moved for approval. 
The motion carried unanimously by the Commission for the _ following 
amendments to the delegation order. The words bracketed are_ the 
additions: (Delegation Order No. 30a in Commission's files, Salem.) 


3. Approve overruns or contractor's claims of 
five percent or less on contracts [for 
projects on the state highway system) for 
which the project authorization exceeds 
$200,000 and ten percent or less on contracts 
for which the project authorization is 
$200,000 or less. 


Approve, modify, and withdraw projects; 
(approve project authorizations;] and execute 
necessary agreements with cities, counties, 
road districts and other units of local 
government, and State and Federal agencies for 
[projects not on the state highway system. 
Examples of these projects are]: 
Federal-Aid Secondary County (FAS-C) Projects. 
Federal-Aid Urban (FAU) Projects. 
Local Agency Interstate Transfer Projects. 


Federal-Aid Title II Safety Projects. 


Local Agency Off-System Highway Bridge Replace- 
ment and Rehabilitation Projects (HBRROS). 


Local Agency On-System Highway Bridge Replace- 
ment and Rehabilitation Projects (HBRRC, HBRRM). 


[G. Local Agency Projects that are funded 100 percent 
with local funds.] 


Mr. Hector advised the Commission of the following local 
activities occurring in Region 5: 


1) Restructuring of personnel. 
(Continued on next page) 
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Patterson Ferry Road Interchange remains a very high 
priority in Morrow County among private industries 
for local economic development. 

3) Milton-Freewater landscaping project. 


4) Master plan for Westgate area in Pendleton. 


5) Completion of I-82. 


6) New streets, sidewalks, and storm drainage in the 
City of Baker. 


7) Bridge failure on Athena-Holdman Highway. 


Representative Tom Hanlon, Cannon Beach, spoke concerning the 
proposed access on US101 near Warrenton in Clatsop County. He requested 
an overall plan of this area in order that the accesses could be 
constructed safely. He also felt that it was very important that the 
Fred Meyer store locate in the Warrenton area for the benefit of Clatsop 
County. 


Chairman Hollern called a five-minute recess and the meeting 
reconvened at 9:55 a.m. 


Cheryl Perrin, Vice President of Public Affairs, Fred Meyer, 
Inc., Portland, said that Fred Meyer is currently planning to construct 
a retail store near the intersection of Marlin Avenue and US101 in 
Warrenton. She mentioned that they have been working with other Federal 
and State agencies to mitigate the wetlands on the coastal property. 
The Department of Fish and Wildlife has requested that the store be 
redesigned to preserve a canopy of old growth spruce trees on the 
southeast corner of the property. The redesign of the site now requires 
a direct access off US101 in order to proceed with the project. 


Wayne Kittelson, Traffic Engineer of Kittelson & Associates, 
consultant for Fred Meyer, gave a brief description of a traffic analysis 
performed on the site evaluating several different access alternatives 
in terms of their off-site impacts. He showed slides of the site access 
evaluation and presented a written document. (Copy in Commission's 
files, Salem.) The evaluation considerations were: delay to traffic 
on US101, driver expectancy, traffic operations at Harbor/US101, and 
traffic distribution and assignment. He outlined the findings of his 
analysis, which preferred direct access off US101 as follows: 


1) Less delay to through traffic 
2) More consistent with driver expectations 
(Continued on next page) 
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3) Less impact at Harbor Street/US101 


4) Less out-of-direction travel 


5) A new traffic signal would be necessary on US101 
regardless of access alternative. 


Chairman Hollern said the Commission sets policy and does not 
get involved in the technical aspects of a project. He suggested that 
the Highway Division meet with Fred Meyer and their consultants, City 
of Warrenton, etc., and resolve this quickly, if possible. Vice Chairman 
Whitty and Commissioner Duvall said they would like to see other possible 
alternatives studied and reviewed. Chairman Hollern said the Commission 
fully supports Fred Meyer and its attempt to enhance the economic 
environment in Clatsop County, but does not want to compromise the access 
policy. He asked that the Highway Division place high priority on 
working with Fred Meyer and the local community to come up with an 
immediate solution and a long-term plan for that section of US101. Mr. 
Forbes said he would be willing to work with Fred Meyer on alternatives, 
but they would need to submit a request for a permit. Ms. Perrin 
suggested that Fred Meyer be given an answer within two weeks. 


A delegation from the City of Astoria appeared consisting of 
Michael Foster; Gil Gramson, City Manager of Warrenton; Rob Michie, 
Clatsop County; and Jim Hogan, Astoria Area Chamber of Commerce, 
concerning the Fred Meyer request. Mr. Foster and Mr. Gramson both 
indicated a desire to work as a partnership with the Highway Division 
and Fred Meyer for the growth in the State. They felt there needs to 
be proper planning for the traffic flow and that limited access is not 
appropriate for US101. They discussed working on stabilizing their 
economic base and the economic development in Clatsop County. 


There being no further business to consider, Chairman Hollern 
adjourned the formal meeting at 10:40 a.m. 


Immediately following the formal meeting, the five Commission 
members, former Commission members, local officials, and members of the 
staff were transported in high mobility multi-purpose wheeled vehicles 
and other military vehicles to the I-82 dedication site at the new 
Westland Road Interchange just north of Interstate 84. (Notice of the 
dedication was made by press release to newspapers of local and general 
circulation throughout the State. ) 


Highlighting the grand opening were performances by the Square 
Knot square dancers and the Hermiston High School Pep Band. The 
dedication began by the Posting of the Colors by the Umatilla Depot 
Activity Color Guard. 


Mr. Hector gave the opening remarks by saying the $39 million 
Interstate 82 Project completes the 73l-mile interstate system. He said 
efforts to build this section of freeway began nearly 30 years ago when 
officials in Oregon and Washington, with the support of local officials 
and citizen groups, began considering the routes across the Columbia 
River to link the two States. Construction began in February 1984. 
He concluded by saying this route will be a boost to industry and 
tour? sm. 
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Chairman Hollern addressed the individuals gathered at the 
dedication and his speech is highlighted as follows: 


1) The dedication of I-82 not only marks the end of 
the interstate construction program in Oregon but 
marks the end of an era for the rest of the nation. 


2) Due to declining Federal funds, the challenge is 
to modernize and to preserve the existing 
transportation system. 


3) Because funding and times have changed, the 
Department is taking an objective look at how to 
improve the day-to-day operations and _ increase 
productivity. 


4) Four areas for action and improvement: Investment 
management, transportation strategies, personnel 
and accounting management, and communications. 


5) Moving responsibility and decision-making farther 
down in the organization. 


6) Access Oregon Highways Program, Six-Year Highway 
Improvement Program, and contracting out. 


7) Financing the road improvement programs. 


Chairman Hollern concluded by thanking those who had the 
foresight to plan for the future. He said the challenge is to look into 
the future and plan for the generations to follow, not react to growth 
and hy al but shape and direct. (Copy of speech in Commission's files, 
Salem. 


Mr. Bothman said the interstate system originated in 1951] and 
Oregon was the first State nationwide to complete an interstate route 
from border to border. He recognized key players in this accomplishment 
of completion of I-82 as the Federal Highway Administration and the State 
of Washington. He also recognized Norm Schroth of the Northeastern 
Oregon Roads Association for his support and interest in the project 
Over the years. 


Mr. Forbes spoke regarding the history of the project and he 
mentioned the cooperation between the State and the private sector to 
accomplish the project. He said the task now is to provide good roads 
for a safe and efficient travel without damaging the environment. He 
mentioned that the transportation system should be part of the pride 
in the beauty of the Pacific Northwest. He said this year is the Highway 
Division's 75th Anniversary and the 75th Anniversary of the start of 
the Columbia River Highway. He concluded by saying this last section 
of Oregon's Interstate System is part of the transportation future and 
it is placed here in the Columbia Gorge where it all began. (Copy of 
speech in Commission's files, Salem.) 
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Lieutenant Colonel Everette E. Gray, Commander, Umatilla U. S. 
Army Depot Activity, spoke regarding the military significance to the 
Interstate System. He mentioned the involvement of the Military 
Department in the Interstate System and how important the Interstate 
System is to national defense. 


At approximately 12 noon, the motorcade drove through the 
ribbon formally dedicating I-82. (The freeway officially opened for 
traffic on September 21, 1988, at approximately 6:45 p.m.) 


At 12:30 p.m., a luncheon was hosted by the Northeastern Oregon 
Roads Association at Nendels Golf Resort. (Notice of the luncheon had 
been made by press release to newspapers of local and general circulation 
throughout the State.) The Sweet Adelines provided the entertainment. 
Norm Schroth welcomed approximately 200 persons to the luncheon. 
Chairman Hollern thanked the former Commissioners and the Department 
employees for their dedication. He spoke concerning the citizen 
involvement and the completion of the Interstate. He urged the 
continuation of the citizen involvement in the planning of future 
transportation needs. 


Bud Forrester, Retired Publisher of the East Oregonian, keynote 
speaker, discussed the history of the Department and its highways. 


At 2:30 p.m., the five Commission members and staff joined 
local officials to dedicate the airport building and 500-foot extension 
of the airport runway at Hermiston. The terminal building was named 
in honor of L. T. "Tom" Harper, former City Manager of Hermiston. 
(Notice of the dedication had been made by press release to newspapers 
of local and general circulation throughout the State.) 


itty, Vice Chai 
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avid F. Bolender, Commissioner 
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attss ton Services Robert F. Duvall, Commissioner 
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EXHIBIT__A__ 
MINUTES OF _9/20/88 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. 1 Project Oregon 99-E.C.L. Rosebur' 
BCC ontract No. 10,630 


Type of Work Paving F.A. Proj. No. 
County _Douglas Highway North Umpqua 


No. of Bidders 1 Low Bidder Roseburg Paving Co., Roseburg, OR 
Low Bid 253,646.00 


Engineer's Recommendation: Award to low DBE/WBE responsive bidder subject to the 
concurrence of Douglas County and receipt of deposit by County. 


2nd Bidder: None $ 
3rd Bidder: None $ 
No. 2 Project 1-84 Port of Entr Cascade Locks) 
= ontract No. 10,63 
Type of Work Grading, Paving, Signing, F.A. Proj. No. IR-84-2(22) 44 
Tllum,, Landscaping 
Buildings 
County Hood River Highway Columbia River 


No. of Bidders 3 Low Bidder Slayden Construction, Inc., Stayton, OR 


Low Bid $3,569,928.00 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 


of the FHWA, 


$3,608 ,434.70 


2nd Bidder: Elte, Inc., Boring, OR 
$3,711,676.00 


3rd Bidder: Kiewit Pacific Co., Vancouver, WA 


No. 3 Project Sams Valley Hwy. @ Table Rock Road 
at Ee oe Contract No. 10,607 
Type of Work Gradin Paving & Flashin F.A. Proj. No. HES-39(7 

Beacon 


County Jackson Highway Sams Valley Highway 


ai 


No. of Bidders 3 Low Bidder Copeland Paving, Inc., Grants Pass, OR 
Low Bid $ 104,976.00 


Engineer's Recommendation: Awar 
of the FHWA. 


4d to low responsive bidder subject to the concurrence 


2rd Bidder: JAL Construction, Inc., Bend, OR $ 107,652.50 
3rd Bidder: LTM dba Lininger Tru-Mix, Inc., Medford, OR $ 115,920.00 


a TA | ~~ gare 
EXH'IBIT__A 


MINUTES OF —_.9/20/88 


No. 4 Project Grants Pass Shopping Center and Litton Industries Access 
rac 0. 
Type of Work Traffic Si nal F.A. Proj. No. State nae 
Installation 


County Josephine Highway Redwood Highway Spur 


No. of Bidders 1 Low Bidder Hamilton Electric, Inc., Eugene, OR 


a 


Low Bid $ 53,552.50 


Engineer's Recommendation: Award to low responsive bidder subject to the 
concurrence of the Developer of receipt of deposit by Developer. 


2nd Bidder: None $ 
3rd Bidder: None $ 


No. 5 Project Willamette Rock Production 
ontract No. 10,633 


———— 


Type of Work _Rock Production F.A. Proj. No. 


———————— TT 


County Klamath 


Highway _Willamette 


J) Taggart Construction Co. Salem, OR 


No. of Bidders 4 Low Bidder R q9 . . 


Low Bid $ 227,795.00 


Engineer's Recommendation: Award to low responsive bidder. 


and Bidder: Elte, Inc., Boring, OR } 324,300.00 
3rd Bidder: G. L. Ervin Construction, Prineville, OR 337,200.00 


No. 6 Project Cottage Grove S.C.L.-Woodard Road Section 
Contract No. 10,634 


Type of Work Bikeway & Signing F.A. Proj. No. State 


County _Lane 


Highway Goshen-Divide 
No. of Bidders 3 Low Bidder’ Wildish Corvallis Construction Co., Eugene, OR 
Low Bid $ 164,894.50 
Engineer's Recommendation: Award to low OBE/WBE responsive bidder. 


2nd Bidder: Delta Sand & Gravel Co. & BABB Const. dba Delta 
Const.» Eugenes OR $ 167,956.50 
3rd Bidder: Eugene Sand & Gravel, Inc., Eugene $ 171,424.50 


EXHIBIT 
MINUTES OF __9/20/88 


No. 7 Project South Commercial St.-North Santiam Highway Section, South 
omercia ad Vee .UNn 


Type of Work Paving F.A. Proj. No. 1X-1540(4) & 1R-5-5(109)251 
County _Harion Highway Kuebler Blvd. and Cordon Road 


" No. of Bidders 


ee 
Engineer's Recommendation: POSTPONED UNTIL JUNE 30, 1988 


Low Bidder 


2nd Bidder: 
3rd Bidder: 


No. 8 Project Scappoose Truck Scale 
rac 0. 3030 


Scappoose Truck Scale ____—_rontract No. 10,63 
Type of Work Grade, Pave, Signy Tilum.,_ F.A. Proj. No. State 
Landscaping & Bu ng 
County Multnomah Highway Lower Columbia River 
No. of Bidders 4 Low Bidder Jerry Brundidge Construction, Inc., Boring, OR 
Low Bid $ 343,780.15 
Engineer's Recommendation: Award to low DBE/WBE responsive bidder. 


2nd Bidder: Lakeside Industries, AJV, Bellevue, WA $ 361,041.85 
3rd Bidder: Coral Construction Company, Wilsonville, OR $ 375,361.00 


No. 9 Project Wilson River Bridge-Agaard Road 
. ntract No. 10,637 
Type of Work Grading & Paving F.A. Proj. No. Gone ‘ 


County Tillamook & Highway Wilson River 


Washington 


No. of Bidders 5° Low Bidder LT Contractors, Inc.y Portland, OR 


Low Bid $3,363,801.75 


Engineer's Recommendation: Award to low DBE/WBE responsive bidder. 


2nd Bidder: Morse bros., Inc., Lebanon, OR $3,723,937.50 
3rd Bidder: Tri-State Construction, Inc., Bellevue, WA $3,800 ,628.95 


EMUIBIT A 
win SE DE DME ‘iidiniaiindon rs = 


MINUTES OF __9/20/88 


No. 10 Project SW Greenbur Road at SW Tiedeman Avenue (Tigard 


Type of Work Traffic Signal F.A, Proj. No. OBbFAS* No. 10,638 
Installation 


County _Washington Highway SW Greenburg Road 


No. of Bidders 9 H, & J. Electric, Inc., dba Marine & 


Low Bidder 
Industrial Electric 


Low Bid $ 57,832.50 Engineer's 


Engineer's Recommendation: Award to low responsive bidder subject to concurrence 
of the City of Tigard and the FHWA and receipt of deposit’by City. 


2nd Bidder: Highlite Construction Co., Gresham, OR $ 59,229.50 
3rd Bidder: Linnco Electric Co., Albany, OR $ 61,094.00 


No. i Project District 6 Rec cle Project 


fontract No. 10,639 
tate 


Type of Work - Paving F.A. Proj. No. 
County _ Douglas Hfghway _ North Umpqua 

30. of Bidders __3 Low Bidder Roseburg Paving Cou, Roseburg, OR 

Low Bid $ 152,725.95 

Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Oregon Asphaltic Paving Co. Portland, OR 174,658.31 
end Bidders J.C. Compton Contractor, inc., McMinnville, OR 197,948.50 


No. _ 12 Project UPRR and 8th Avenue U'Xing (Hilton-Freewater) Section 
Type of Work Grading & Landscaping F.A. Proj. No. State 


County Umatilla Highway _ Oregon-Washington 


No. of Bidders 2 Low Bidder White Construction Co., Keizer, OR 


er 


Low Bid $ 180,405.40 
Engineer's Recommendation: REJECT ALL BIOS 


and Bidder: Ben Fox, Inc., Milwaukie, OR $ 216,379.50 
3rd Bidder: None $ 


On June 28, 1988, I accepted the State Highway Engineer's 
recorimendation for award of the projects on which bids were 
received on June 23, 1988, and authorized him to sign the 
contracts when conditions for the awards have been met. On 
Jobs 1, 2, 6, 8, and 9 if the low bidder fails to meet the 
requirements for the disadvantaged-woman business enterprises, 
award will be made to the next lowest responsive bidder pending 
DBE/WBE review and cost justification. 


Dated this lf day of Brcgpest- » 1988 


Mi€hae . Holfern, Chairman 
OREGON TRANSPORTATION COMMISSION 
- 8056 - 


EXH!IB!T___A 
MINUTES OF __9/20/88 


REPORT GF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No, 1 Project mth Conmercial Street-North Santiam Highway Section 
qth Comercial Street-36th Avenue 


Type of Work Grading, Pavin F.A. Proj. Ho. _IX-1540(4) & IR-5-5(109)251 


Structures, Signs, UBe» 
Signals 


County _Harfon Highway Kuebler Blvd, & Cordon Road é 
Ko. of Bidders 5 Low Bidder Kiewit Pacific Co., Vancouver, WA 


Low Bid $9,179,222.50 


Engineer's Recosmendation: Award to low OBE responsive bidder subject to the 
concurrence of the City of Salem and the FHWA and receipt of deposit by City. 


2nd Bidder; Morse Bros., Inc., Lebanon, OR $9,311,437.50 
3rd Bidders J. C. Conpton Contractor, Inc., McHinnville, OR $9,552,731.50 


On July 6, 1988, I accepted the State Highway Engineer's 
recommendation for award of the project on which bids were 
received on June 30, 1988, and authorized him to sign the 
contract when conditions for the award have been met. If the 
low bidder fails to meet the requirements for the 
disadvantaged-woman business enterprises, award will be made 
to next lowest responsive bidder pending DBE review and cost 
justification. 


Dated this 


. Hollern, Chairman 
OREGON TRANSPORTATIGN COMMISSION 


(Contract No. 


10,635) 


EXHIBIT A 


wb RE ewe 


MINUTES OF _3/20/88 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. 1 Project 


Wren Hill Curve Section 


Contract No. 10,641 
State 


Type of Work Grading & Paving F.A. Proj. No. 
County _Benton Highway Corvallis/Newport 
No. of Bidders 6 Low Bidder J. C. Compton Contractor, Inc., McMinnville, OR 


Low Bid $1,036,342.75 


Engineer's Recommendation: Award to low DBE/WBE responsive bidder. 


2nd Bidder: Morse Bros., Inc., Lebanon, OR $1,126 ,323.79 
3rd Bidder: Elte, Inc., Boring, OR $1,138,237 .60 


No. 2 Project Columbia Blvd .-Lower Columbia River Hwy. (St. Helens) Sec. 
ontra Oo. 
Type of Work Grading, Paving, Drainage F.A. Proj. No. M-6280(1) F 


County Columbia Highway Sykes Road (City Street) 


No. of Bidders 4 Low Bidder White Construction Co., Keizer, OR 


Low Bid $ 419,040.00 


Engineer's Reconmendation: Award to low responsive tidder subject to concurrence 
of the FHWA and the City of St. Helens and receipt of deposit by the City. 


2nd Bidder: Roy L. Houck Construction, Salem, OR $ 441,096.10 
3rd Bidder: Larson, Inc., Salem, OR $ 444,930.30 


On August 3, 1988, I accepted the State Highway Engineer's recom- 
mendation for award of the projects on which bids were received 
on July 28, 1988, and authorized him to sign the contracts when 
conditions for the awards have been met. On Job 1 if the low 
bidder fails to meet requirements for the disadvantaged-woman 
business enterprises, award will be made to the next lowest re- 
sponsive bidder pending DBE/WBE review and cost justification. 


Michael P. Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 
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EXHIBIT A 
MINUTES OF __9/20/88 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve the actions listed below and report this action for 
your official records: 


1) Agreement with Marion County for the rehabili- 
tation and operation of the Buena Vista Ferry. 
The County will repair and operate the Ferry 
at State expense through October 1, 1988. 
State will reimburse County for actual expenses 
up to an amount not to exceed $37,500. (Autho- 
rize State Highway Engineer to sign agreement. ) 


Agreement with the City of Salem to allow 
a State contractor to construct a City parking 
lot at 12th and Lee Streets for the Yew Park 
Entrance of Bush's Pasture Park. The State 
has a paving contractor in the vicinity 
(Mission Street) and the contractor’ has 
sufficient time and material to perform the 
work. The City will pay for 100 percent 
of all costs attributable to the parking 
lot. (Authorize State Highway Engineer to 
sign agreement. ) 


Dated this I day of Mapa » 1988 


ael P. Hollern, Chairman 
Oregon Transportation Commission 


APPROVED 


STATE HIGHWAY ENGINEER 


Yate__ 


ooo 


EXH'BIT___A_ 
MINUTES OF __9/20/88 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed below and 
report this action for your official records: 


1) Agreement with Wheeler County to provide 
for the jurisdictional transfer from State 
to County a portion of the former alignment 
of the Ochoco Highway that was bypassed 
by the realignment of the Jones 
Ranch-Mitchell Section. This parcel of 
former right-of-way will be accepted by 
Wheeler County as a Local Access Road. 
The agreement also provides for the abandon- 
ment of a portion of the former highway 
alignment to the abutting property owner, 
which in this instance is the State. 
(Authorize State Highway Engineer to sign 
agreement. ) 


Agreement with the State of Washington 
to provide photogrammetric services’ for 
the Highway Division up to an amount of 
$50,000. Oregon's stereoplotters cannot 
keep up with current demands for  photo- 
grammetric services. The Washington State 
Department of Transportation's Photogram- 
metric Section has a light workload and 
stereoplotters that are similar to Oregon's. 
(Authorize State Highway Engineer to sign 
agreement. ) 


Dated this /S day of Geguit , 1988 


Michael P. Hollern, Chairman 
Oregon Transportation Commission 


APPROVED 


age 


STATE HIGHWAY ENGINEER 
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MINUTES OF _9/20/88 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my of- 
ficial capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
actions listed below and report these actions for your official 
records: 


1) On July 18, 1988, approved a personal service 
contract with C. L. Miller to conduct classes 
for three Department of Transportation employ- 
ees (Information Systems Section) to learn how 
to use the CEAL (Civil Engineering Automation 
Library) software on August 15 through 19, 
1988, at a cost not to _ exceed 4,500. 
(Approved by David Talbot for Director. ) 


On August 3, 1988, approved an intergovernmen- 
tal service agreement with Chemeketa Community 
College to teach a course entitled "Conducting 
Effective Meetings" on November 22, 1988, at 
a cost not to exceed $665. 


On August 3, 1988, approved an intergovernmen- 
tal service agreement with Chemeketa Community 
College to conduct two "Presentation Skills" 
classes at a cost not to exceed $2,700. The 
first class will be held December 8 and 15, 
1988, and the second on January 12 and 19, 
1989. 


On August 3, 1988, approved an intergovernmen- 

tal service agreement with Chemeketa Community 

College to conduct a "Mid-Level Managers" work- 
shop on November 28, 29 and 30, 1988, and 

eer ad 1 and 2, 1988, at a cost not to exceed 
25330. 


EXHIBIT__8_ — 
MINUTES OF _9/20/88 


On August 17, 1988, signed a Memorandum of Un- 
derstanding between the State of Oregon, 
Department of Transportation, Port of Portland, 
Intel Corporation, BiiN, and the Private Indus- 
try Council covering the development of a com- 
puter equipment facility in Hillsboro. 


or 
Dated this day of Ys » 1988 
) 


Robert N. Bothjan 
Director of-Transportation 


445) 5 
MINUTES OF _9/20/88 
TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my of- 
ficial capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
actions listed below and report these actions for your official 
records: 


1) On July 5, 1988, signed an agreement with the 
Federal Highway Administration authorizing the 
Highway Division to continue matching Federal- 
aid Highway Funds in accordance with Clause B, 
Section 120(a) of Title 23, USC. Time period: 
July 1, 1988, through June 30, 1989. 


On July 12, 1988, adopted Speed Zone Order 
No. 968 covering the following sections on the 
Rogue River Highway No. 60 in the City of Rogue 
River, Josephine and Jackson Counties: 


30 MPH from M.P. 0.32 to M.P. 0.45 {one way 
eastbound) 
35 MPH from M.P. 0.35W to M.P. 0.20W (one way 


westbound) 
40 MPH from M.P. 0.45 to M.P. 1.98 (two way) 
45 MPH from M.P. 1.98 to M.P. 5.51 (two way) 
45 MPH from M.P. 5.51 to M.P. 8.38 (two way) 
40 MPH from M.P. 8.38 to M.P. 8.65 (two way) 
30 MPH from M.P. 8.65 to M.P. 8.70 (two way) 
45 MPH from M.P. 8.95 to M.P. 9.93 (two way) 


Rescinds Speed Zone Order No. 947 dated 
April 1, 1987. 


On July 12, 1988, approved a request from the 
City of Portland to remove the 
pedestrian-operated traffic signal on N.E. 
Union Avenue (Pacific Highway East) at N.E. 
Bryant Street (M.P. X3.48) in Multnomah County. 
The signal will be placed in flashing mode 
(yellow on Pacific Highway East and red on 
Bryant) for a period of sixty days. Stop signs 
should be mounted on Bryant, as appropriate. 
After sixty days, the signal heads shall then 
be hooded for an additional 120 days. At the 
end of this six-month period, a decision will 
be made whether to remove or retain the traffic 
signal. 


- 8063 - 


EXHIBIT_c 
MINUTES OF _9/20/88 


On July 13, 1988, approved an agreement with 
Mark Rite Lines, Inc. to finalize a payment in 
the amount of $54,092.25 on the Statewide No 
Passing Zone Paint Striping (Contract 
No. 10,298). Contractor agrees to furnish 
State a surety bond in the amount of $32,193.93 
as guaranty of payment of disputed wages pend- 
ing the outcome of the petition for review. 
An appeal was filed before the Wage Appeals 
Board in Washington regarding a work classifi- 
cation dispute on this project. 


On July 20, 1988, approved a supplementary 
agreement with the Nevada Department of Trans- 
portation for work on beams being fabricated 
in Oregon for the Nevada Department of Trans- 
portation. This supplement covers additional 
costs for testing services provided by Oregon 
in the amount of $1,330.92 for a new total cost 
of $6,330.92. (Approved by Don Adams for State 
Highway Engineer. ) 


On July 22, 1988, signed an agreement with 
Chemeketa Community College to conduct two man- 
agement systems workshops at a cost not to ex- 
ceed $1,500. Time period: June 22 through 
June 24, 1988. 


On August 4, 1988, approved emergency contract 
with Standard Paving for repair of pavement 
surface in the northbound lanes of I-5 just 
north of the Corvallis-Lebanon Interchange. 
Estimated cost was $25,000. 


On August 3, 1988, a 28-vehicle accident was 
caused by reduced visibility due to smoke from 
a nearby field burning operation. Major pave- 
ment damage was done to both northbound lanes 
from the massive collision and fire. An inves- 
tigation found that 1% inches of the PCC pave- 
ment needed to be removed and replaced with an 
inlay of modified latex concrete. 


I determined the repair work was necessary to 
provide a safe driving surface and authorized 
the contractor, working on a project just south 
of the accident scene, to commence with 
repairs. Some of the equipment and materials 
needed were nearby and Standard Paving's esti- 
mate was 5 to 10 percent less than moving in 
a new contractor. 


(Continued on next page) 
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MINUTES OF 9/20/88 


An Extra Work Order was written to extend the 
Corvallis-Lebanon Interchange to Halsey Inter- 
change project limits to include the 
fire-damaged area. (Contract No. 10,426) 


On August 4, 1988, approved a cooperating agency training 
agreement with Community Services Consortium for 
landscape maintenance work to be accomplished by summer 
youth personnel in the Albany area, District 4. The time 
period is from May 1, 1988, to May 1, 1990, and there are 
no costs involved. 


On August 9, 1988, signed Supplemental Contract Agreement 
No. 1 with C.M. Consultants, Incorporated to make an ob- 
jective review of the contract construction administra- 
tion and dispute resolution processes. This supplement 
increases the calendar days by 133 for a new completion 
date of September 30, 1988. (Original agreement approved 
by Transportation Commission on December 15, 1987.) 


On August 16, 1988, approved the annual program for the 
rooming of snowmobile trails. Cost of 1988-89 Program: 
306,994. Time period: July 1, 1988, to June 30, 1989. 

(Authority to approve program was given to the State 

Highway Engineer in an agreement with the Oregon 

Snowmobile Association dated June 3, 1986. ) 


On August 17, 1988, approved a personal service contract 
with Garth Edwards for an art project at the East 
Portland Department of Motor Vehicles Test Center. This 
agreement allows Mr. Edwards to complete an art piece he 
started under another agreement in 1987. Cost: $750.00. 
Time period: July 29, 1988, to December 31, 1988. 


On August 17, 1988, approved a personal service contract 
with Jack E. Leisch & Associates to perform preliminary 
analysis of the traffic operational characteristics and 
alternatives to the Eastbank Freeway, Pacific Highway, 
in Multnomah County, at a cost not to exceed 5,000 
beginning August 16, 1988, through September 16, 1988. 


On August 17, 1988, approved an agreement with Ray 
Redburn to provide the services of a management analyst 
to assist in the review of the Weighmaster Unit 
operations at a cost of $1,340. One meeting will be held 
August 18, 1988, and another one at a later date. 


On August 18, 1988, approved agreement with Crook County 
covering the spraying of noxious weeds on various State 
Highways within the County. Cost: Not to exceed $4,500. 
Time period: August 3, 1988, to July 1, 1989. (Jack 
Sullivan signed for State Highway Engineer. ) 
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On August 22, 1988, approved a personal service contract 
with Stoel Rives Boley Jones & Grey for Robert D. 
Van Brocklin to determine the feasibility of receiving 
Federal Highway Funds for relocating the I-5 Freeway 
adjacent to the east bank of the Willamette River in 
Portland. Cost not to exceed $5,000. Time period: 
August 22, 1988, to December 1, 1988. 


On August 24, 1988, approved a personal service contract 
with Arlene Landry to provide writing and editorial ser- 
vices for the Highway Engineer's office in Salem. Time 
period: August 24, 1988, to January 24, 1989. Cost not 
to exceed $9,000. (Approved by Don Adams for State 
Highway Engineer. ) 


erg ane & ae ot SepGn be. 1988 
Donald ‘ Forbes, State Highway Engineer 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under delegated authority, the 
following contracts were accepted as being completed according to 


specifications: 


Contractor and 
Contract No. 


Tru-Mix Construction Co. 
Contract No. 10368 
Acceptance Date: July 25, 


Hamilton Construction Co. 
Contract No. 10330 
Acceptance Date: July 25, 


Holm II 
Contract No. 10219 
Acceptance Date: July 26, 


Ausland Construction, Inc. 
Contract No. 10554 
Acceptance Date: July 26, 


Interstate Coatings, Inc. 
Contract No. 10397 
Acceptance Date: July 27, 


Clearwater Construction Co. 
Contract No. 10395 
Acceptance Date: July 27, 


Tice Electric Co. 
Contract No. 10525 
Acceptance Date: July 27, 


R. L. Coats 
Contract No. 10518 
Acceptance Date: August 2, 1988 


Bohemia Inc., Umpqua Division 
Contract No. 10402 
Acceptance Date: August 3, 1988 


Section and County 


Table Rock Road at Vilas Road 
Jackson County 


Peebles Road Undercrossing 
Lane County 


Cow Creek (Starveout Road) Bridge 
Douglas County 


Manzanita Safety Rest Area 
Josephine County 


Clackamas River (Carter) Bridge 
Clackamas County 


NE 13th and Gertz Industrial 
Access (Portland) 
Multnomah County 


Tigard East Shopping Center 
Washington County 


Juniper Ridge-Monroe Lane 
Jefferson County 


Umpqua Highway at M.P. 3.1 
Douglas County 


Contractor and 
Contract No. 


Donald M. Drake Co. 
Contract No. 9729 
Acceptance Date: August 9, 1988 
Mark Rite Lines, Inc. 

Contract No. 10298 
Acceptance Date: August 10, 1988 
J. L. Arndt 
Contract No. 10499 
Acceptance Date: August 12, 1988 
Industrial Electric 

Contract No. 10546 
Acceptance Date: August 12, 1988 
R. L. Coats 

Contract No. 10495 

Accepance Date: August 12, 1988 


Al M. DeGrood dba Stromhill Co. 
Contract No. 10411 
Acceptance Date: August 17, 1988 
Douglas S. Coats, Inc. 

Contract No. 10474 
Acceptance Date: August 29, 
Don Haisch Construction 
Contract No. 10537 
Acceptance Date: August 29, 
Mocon Corp. 
Contract No. 10149 
Acceptance Date: August 29, 
Holm II, Ine. 

Contract No. 10421 


Acceptance Date: August 29, 


Te F _9/20/88 


Section and County 


Greeley Avenue Connection to I-5 
Multnomah County 


Statewide No Passing Zone Striping 
Various Counties 


Blue Lake Park © 
Multnomah County 


Washington Circle Access (Tigard) 
Washington County 


Dover Lane~Bear Drive 
Jefferson County 


Molalla River Bridge 
Clackamas County 


Pass Creek (Drain) Bridge 
Douglas County 


Myrtle Creek Hwy. at Chadwick Lane 
Douglas County 


Bridge Road-Old Oregon Trail Hwy. 
Umatilla County 


Fiddle Cr. (Canary Rd. S) Bridge 
Lane County 


EXHIBIT__£ 
MINUTES OF __9/20/88 


Contractor and 


Contract No. Section and County 
Mocon Corporation Spray Slide 


Contract No. 10526 Wheeler County 
Acceptance Date: August 31, 1988 


Expenditure Recap 


Above Projects FY to Date 
Original Authorization $25,605,272. 32 $307 , 668,495.80 
Anticipated Costs $26,003, 366.21 $321, 283, 764.60 
Percentage Overrun (Underrun) +1.55% +, 43% 


Y = 
August 31, 1988 ~~ — poo 


Donald E. Forbes 
State Highway Engineer 
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MINUTES OF 3/20/88 COM 4 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase real 
property in preparation for condemnation (Delegation Order No. 16, 
Sub. 46), I approved making the following offers in accordance with 
this authority for and on behalf of the Commission: 


ALSEA RIVER (WALDPORT) BRIDGE SECTION OF THE OREGON COAST HIGHWAY 


R-56797 - James J. Magnus et al Offer: $11,550.00 
R-56800 - Friedhelm H. Reimann et al Offer: $17,800.00 
R-56801 - Wolf D. Reimann et al Offer: $17,900.00 
R-56802 - Donna Jensen et al Offer: $250.00 

R-56807 - Robert B. Robinson et al Offer: $2,700.00 
R-56809 - Wolf D. Reimann et al Offer: $9,850.00 
R-56812 - Jack W. Howard et al Offer: $9,300.00 
R-56813 - Gladys M. Lyndon Offer: $7,500.00 


UGLOW STREET-LA CREOLE DRIVE SECTION OF THE DALLAS-RICKREALL HIGHWAY 


R-56736 - Juanita W. Vickery et al Offer: $900.00 
R-56751 - Dept. of Veterans' Affairs Offer: $4,750.00 
R-56752 - Marcella M. Miller et al Offer: $200.00 


IDAHO ST.—CARROLL ROAD (MOSIER) SECTION OF STATE ROAD 
R-54995 - Frankie Hugh Herman et ux Offer: $800.00 
R-54999 - Dale Alexander et al Offer: $3,275.00 
R-56839 - Robert F. S. Rutledge et al Offer: $1,100.00 


LESTER AVENUE INTERCHANGE SECTION OF THE EAST PORTLAND FREEWAY 


R-56166 - Opal Leigh Offer: $100,000.00 


S.C.L. SCAPPOOSE-MULT. CO. LINE SECTION OF THE COLUMBIA RIVER HIGHWAY 
( LOWER) 


R-56500 - Roger R. Field et ux Offer: $6,375.00 


TP 
Dated this G — day of August, 1988. 


id 
oom 


, ) 


STEVEN GREEN, ‘Righ 
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TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase real 
property in preparation for condemnation (Delegation Order No. 16, 
Sub. 46), I approved making the following offers in accordance with 
this authority for and on behalf of the Commission: 


S. COMMERCIAL ST.-N. SANTIAM HWY. SECTION OF CORDON ROAD 


R-57011 - River Bend Sand & Gravel Co. Offer: $83,000.00 
R-57012 - River Bend Sand & Gravel Co. Offer: $2,125.00 
R-57017 - Aaron Zeeb et al Offer: $4,200.00 
R-57043 - Clayton D. Zeeb et al Offer: $850.00 


MYSTIC CREEK-MUNS CREEK SECTION OF THE COOS BAY-ROSEBURG HIGHWAY 


R-56028 - S. H. Hawkins, Jr. et al Offer: $38,900.00 
R-56029 - Warren W. Painter et ux Offer: $650.00 

R-56032 - Danny Roy Pieri Offer: $9,100.00 
R-56062 - Eldren Estrada et al Offer: $6,370.00 
R-56072 - Beneficial Oregon, Inc. Offer: $56,550.00 


REDMOND-BEND (SOUTH UNIT) SECTION OF THE DALLES-CALIFORNIA HIGHWAY 


R-56877 - George E. Spencer et ux Offer: $5,300.00 
R-56926 - Kenneth A. Carlson et al Offer: $430.00 

R-56927 - Robert L. Shannon et al Offer: $2,100.00 
R-56947 - Gary D. Knight et al Offer: $1,900.00 


S.E. 2lst AVE.-S.E. BASELINE ST. (HILLSBORO) SECTION OF THE TUALATIN 
VALLEY HIGHWAY 


R-56841 - Garry C. Shuler et al Offer: $28,385.00 
WREN HILL CURVE SECTION OF THE CORVALLIS-NEWPORT HIGHWAY 
R-56701 - Hoskins Lumber Company Offer: $750.00 


N.W. DOANE AVE.-N.W. BALBOA AVE. (PORTLAND) SECTION OF THE COLUMBIA 
RIVER HIGHWAY ms 


R-56951 - Shell Oil Company Offer: $17,725.00 


VIDA-M.P. 27.7 SECTION OF THE McKENZIE HIGHWAY 


R-56699 - Donald K. Sills Offer: $1,325.00 
Dated Ahis “7 -7 day of August, 1988. 


y, Af 


i AAA. AYN. , aie ‘ eres, 
“7 STEVEN GREEN Right of Way Manager 
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EXHIBIT... 
MINUTES OF _9/20/88 


AUGUST, 1988 


TO: OREGON TRANSPORTATION COMMISSION 


SUBJECT: REPORT OF ACTIONS TAKEN UNDER DELEGATED AUTHORITY 


Under delegated authority to the Highway Engineer (Delegation Order No. 23) 
from the Oregon Transportation Commission, subdelegated to the Right of Way 
Manager (Administrative Order No. 33), the following actions were taken: 


APPROVAL TO SELL EXCESS PARCELS: (23-43) (Administrative Order No. 33) 


CURRY _ COUNTY: 
HUNTER CREEK-CAPE SEBASTIAN SECTION - OREGON COAST HIGHWAY: 

1) File 36102 - Containing 2.7 acres, m/1.; $40,000; Approved 7/22/88. 
MULTNOMAH COUNTY: 
SISKIYOU-GLISAN SECTION -E. PORTLAND FREEWAY: 

2) File 44252 - Containing 1,600 s.f., m/1.; $1,600; Approved 7/14/88. 
UMATILLA COUNTY: 
W. PENDLETON ENTERPRISE SECTION: 


3) File 9300 - Containing 2.9 acres, m/1.; $46,400; Approved 7/21/88. 


AGREEMENTS: (23-50) (Administrative Order No. 33) 
BURLINGTON NORTHERN RAILROAD COMPANY: 


4) Agreement with Burlington Northern Railroad Company for an easement for 
construction, maintenance, replacement and removal of Highway FAS-319 
"Southside Bypass" and overhead bridge structure; Klamath Falls, OR 
(Whiteline Yard); $500; R.R. 1193; Approved 7/12/88. 


Six-month "Temporary Occupancy Permit'' and Overhead Power Crossing 
Liberty Road-Sweet Home, OR from 7/29/88-1/30/89 granted to ODOT by 
Burlington Northern Railroad at or near the Station of Sweet Home; 
Survey Station 1400+00 - M.P. 26.40; R.R. 1261 (File 5869 Sweet Home) 
$100; Approved 7/29/88. 


EXHIBIT D 
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Report of Actions Taken Under Delegated Authority 
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UNION PACIFIC RAILROAD: 


6) Expansion of public highway U. S. No. 3C (Columbia River Highway) in 
that portion referred to as the Banfield Expressway; will involve use 
of Railroad Company right-of-way near M.P. 11.00 on Graham Line near 
Rockwood, Multnomah County; for purpose of erecting noise-retaining 
walls; (Noise wall encroachment between N.E. 111th Ave. & N.E. 181st 
Ave. near Portland, OR); R. R. 1224; $16,600; Approved 7/18/88. 


PERSONAL SERVICE CONTRACT: 
7) Personal Service Contract #9476 between ODOT & Western Engineering 
Consultants for Survey and Plat Map preparation; File 21626; Jasper 


Br.-Pleasant Hill; Springfield-Creswell; Lane County; $1,000 or less; 
Approved 6/22/88. 


OPTIONS AND OTHER DOCUMENTS RELATING TO THE ACQUISITION OF PROPERTY BY THE 
HIGHWAY DIVISION: (23-65) (Administrative Order No. 33) 


CLACKAMAS COUNTY: 
PARROT CREEK BRIDGE - S. NEW ERA ROAD: 


57025 Edward D. & Norma E. Reif $ 2,650 App. 7/01/88 


COLUMBIA COUNTY: 


S.C.L. SCAPPOOSE-MULTNOMAH COUNTY LINE - COLUMBIA RIVER (LOWER) HIGHWAY: 


56174 Time Oil Co. 100 . 7/08/88 

56175 Barry & Darlene J. Hess 100 App. 7/98/88 

56487. Henry J. & Victoria M. Schmit; 100 . 7/01/88 
Bernice E. Mikesh 

56502 Pat Vaughn 9,120 . 7/21/88 

56506 Roy H. Forsberg; Martha A. Forsberg 2,700 . 6/28/88 

57396 Henry J. & Victoria M. Schmit; 100 . 7/01/88 
John R. & Bernice E. Mikesh 


COOS COUNTY: 
POWERS HIGHWAY SLIDE - POWERS HIGHWAY: 


57362 Bernadine C. Grant . 7/26/88 


— nce 
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DESCHUTES COUNTY: 
REDMOND-BEND (SOUTH UNIT) - THE DALLES-CALIFORNIA HIGHWAY: 


56868 Toppy Champion; Gilbert W. Champion; $ 1,500 
Linnie Turner; Mary Zieger 

56879 Dick & Helyn C. Sellers 1,857.98 

56921 Orville L. & Shirley C. Chapman $ 4,800 

56924 Richard E. & Joanne M. Moore $ 1,300 
Sheryl Weeks (C.P.) 

56927 Thomas P. Moyer (C.P.) $ 

56965 U-Haul Company of Oregon $ 


2,500 
100 

DOUGLAS COUNTY: 

CAMAS VALLEY - CAMAS MT. WAYSIDE - COOS BAY-ROSEBURG HIGHWAY: 

56027 Martin William Stone; Mary Elizabeth Stone 


56053 Camas Valley Community Missionary Church 
56059 Gregory C. Wiley 


$ 53,500 

§ 2,225 

$ 2,050 

ODELL AVENUE-STEPHENS ST. (ROSEBURG) - WINCHESTER STREET: 

57340 Neil D. & Catherine A. Hummel 

57346 Lillian Sutherland 

GRANT COUNTY: 

JOHN DAY-PRAIRIE CITY - JOHN DAY HIGHWAY: 

56814 D. R. Johnson Lumber Company $Exchange 
(Exchange of land of approximately equal value) 

HARNEY COUNTY: 

JOHN LOGAN LANE -PINE CREEK ROAD - CENTRAL OREGON HIGHWAY: 


55903 Little Cow Creek Co. 


HOOD RIVER COUNTY: 


EAST FORK HOOD RIVER (DIMMICK PARK) BRIDGE - HOOD RIVER HIGHWAY: 


55583 Tazuye Noji & Tazuye Noji 
& Mamory Noji, Trustees 
55584 Hood River County 


. 6/28/88 
. 7/01/88 
. 7/26/88 
. 7/08/88 


. 7/12/88 
. 7/25/88 


. 7/12/88 
. 6/29/88 
. 6/29/88 


. 7/21/88 
. 7/25/88 


. 7/26/88 


. 7/08/88 


. 7/12/88 


. 7/12/88 
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JACKSON COUNTY: 

TRAIL-CASEY STATE PARK - CRATER LAKE HIGHWAY: 

56623 Millicent Brewer $ 3,200 . 6/28/88 

56624 Patrick R. Brewer $ 650 . 6/29/88 

56626 Leonard Ray Vaughn $ 3,450 . 6/28/88 

56627 William L. & Donna M. Talbot $ 500 . 7/12/88 

56629 Martha Parker Brooks; Barbara Parker Pearson $ 15,560 . 6/28/88 

56633 Harry Wilcox 350 . 6/28/88 

56634 Theodore E. & Dorothy H. Stiewig 815 . 7/12/88 

56635 Paul W. Haviland 150 . 7/26/88 
Hugh B. Collins 

56636 Lawrence F. Foster 2,425 . 6/28/88 

56638 Robert M. Weiss 500 . 7/12/88 

JOSEPHINE COUNTY: 

FOOTHILL BOULEVARD-ROGUE RIVER/REDWOOD HIGHWAY JUNCTION - REDWOOD HIGHWAY: 


57394 Grants Pass Associates/1981 $ 000 App. 7/29/88 


LINCOLN COUNTY: 


ALSEA RIVER (WALDPORT) BRIDGE - OREGON COAST HIGHWAY: 


56805 Ida Elizabeth Stone . 7/08/88 
56813 Chevron U.S.A., Inc. . 7/21/88 
56985 Gerald R. & Joy D. Koskela . 7/08/88 
SILETZ HIGHWAY BRIDGES - SILETZ HIGHWAY: 


54219 Boise Cascade Corporation . 7/25/88 


MARION COUNTY: 
KUEBLER BOULEVARD-I-5 INTERCHANGE - PACIFIC HIGHWAY: 


56962 Roland C. & Donna L. Schott . 7/25/88 


MULTNOMAH COUNTY: 
N.E. 111TH-N.E. 181ST - COLUMBIA RIVER HIGHWAY: 


56124 The Quadrant Corporation . 6/09/88 
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SCL SCAPPOOSE-MULTNOMAH COUNTY LINE - COLUMBIA RIVER HIGHWAY (LOWER): 


56509 Donald V. & Rosalie D. Erickson $ 250 App. 7/27/88 
S.E. DIVISION-S.E. SCHILLER SECTION - CASCADE NORTH HIGHWAY: 

55325 Raymond E. Schmidt $ 4,200 . 7/01/88 
S.E. STARK STREET-N.E. GLISAN STREET - 223RD AVENUE: 


57227 The Mortgage Exchange, et al . 7/27/88 
57229 The Mortgage Exchange, et al 7/27/88 


POLK COUNTY: 
UGLOW STREET-LA CREOLE DRIVE - DALLAS-RICKREALL HIGHWAY: 


56729 James R. Grazer 
56730 Ronald L. & Donna Wilson 
56731 Eva C. Larson; Ronald L. & Donna G. Wilson 
56732 Williams Investment Company 
56733 Ralph Lee Tidwell 
56734 Glendoris Dyer 
56735 Thelma Maupin (Land) 
56735 The First Christian Church (Sign) 
56737 The Grace Mennonite Church of Dallas, Oregon 
56738 Mary L. Coote 
Tom W. & Leona B. Pryer 
56739 Robert L. Kolka 
56740 Eric M. & Nancie A. Rogers 
56741 Walter E. & Florence L. Schmitke 
56746 Jeannine C. Howard 
56749 Christian and Missionary Alliance Church 
of Dallas, Oregon 
56750 Oregon Investments, Inc. 
56754 American Savings & Loan Association 
dba Willamette Savings & Loan Association 


. 7/14/88 
. 7/14/88 
. 7/14/88 
. 7/08/88 
. 7/21/88 
. 7/08/88 
. 7/08/88 
. 7/08/88 
. 7/15/88 
. 7/29/88 


. 7/07/88 
. 7/08/88 
. 7/08/88 
. 7/15/88 

7/22/88 


. 7/21/88 
7/21/88 


$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 


TILLAMOOK COUNTY: 
SIMMONS CREEK-PLEASANT VALLEY ROAD - OREGON COAST HIGHWAY: 
53670 Charles & Rose Motsinger $ 1,136 . 7/25/88 
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UMATILLA COUNTY: 
I-82 PORT OF ENTRY - MCNARY HIGHWAY: 


55954 Michael M. & Katherine M. Jewett $152,500 App. 7/22/88 
55955 Mary C. Christman $ 59,000 App. 7/12/88 


NCL STANFIELD-STANFIELD INTERCHANGE - UMATILLA-STANFIELD HIGHWAY: 


49152 Dolly Harris $ 34,350 App. 6/28/88 

49153 Elizabeth L. Edmond $ 4,575 App. 7/27/88 

49156 James H. Carrico $ 2,250 App. 7/01/88 

49157. Robert L. & Frances K. Campbell $ 2,277 App. 7/27/88 

49260 Cynthia Ann Hansen (Stewart) (Fee) $ 100 App. 7/08/88 
Martha Lynn Holcomb (C.P.) 

52944 William L. & Pamela R. Birdsell $ 200 App. 7/05/88 

52945 Eddie K. Guenther $ 200 App. 7/05/88 

WALLOWA COUNTY: 

TROUT CREEK-ENTERPRISE SECTION - WALLOWA LAKE HIGHWAY: 

57427 Gerald & Beverly J. Homan $ 300 App. 7/01/88 

57428 W. K. & Wilda Zollman (Fee) $ 300 App. 7/08/88 
Roy T. & June M. Wise, Trustees (C.P.) 

57429 Pat Lee & Judith Ann Wortman 4 300 App. 7/01/88 


WASCO COUNTY: 


IDAHO STREET-CARROLL ROAD (MOSIER) - STATE ROAD (WASCO COUNTY ROAD): 


54994 Glenn & Marlyce Gholston $ 2,700 App. 7/29/88 
54996 Sandra Sue Kennedy $ 650 App. 7/01/88 
55000 Verne L. & Lois A. Root; Mary E. Wilson $ 700 App. 7/01/88 
56836 Lyle R. & Ruth M. Gholston $ 605 App. 7/21/88 
57009 Lyle K. & Ruth M. Gholston (Fee) $ 500 App. 7/21/88 
Gregory M. Byrd; Tanya M. Byrd (C.P.) 
WASHINGTON COUNTY: 
HILLSBORO-SILVERTON (HIGHWAY 219): 
57841 James C. Booth $ 0 App. 7/25/88 : 
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S.E. BASELINE ROAD-E. MAIN ST. - TUALATIN VALLEY HIGHWAY: 

57203 C. F. & Genevieve Marie Dubbels $ 26,825 App. 7/25/88 
ROCK CREEK BOULEVARD-T.V. HIGHWAY - 185TH AVENUE: 

55825) Gordon & Lenore Merrill; $ 46,780 App. 6/22/88 
56211) Merrill Enterprises, Inc.; 


Aloha Land Cattle Co., Inc. 
55829 Philip R. Siegelbaum $ 9,000 App. 7/01/88 


D 


INUTES OF _9/20/88 


SEPTEMBER, 1988 
OREGON TRANSPORTATION COMMISSION 


REPORT OF ACTIONS TAKEN UNDER DELEGATED AUTHORITY 


Under delegated authority to the Highway Engineer (Delegation Order No. 23) 
from the Oregon Transportation Commission, subdelegated to the Right of Way 
Manager (Administrative Order No. 33), the following actions were taken: 


APPROVAL TO SELL EXCESS PARCELS: (23-43) (Administrative Order No. 33) 
1) CLACKAMAS COUNTY: ALDER CREEK-WILDWOOD SECTION - MT. HOOD HIGHWAY: 
File 33018 - containing 0.05 acre, m/1.; $4,200; Approved 8/15/88. 


2) COLUMBIA COUNTY: WARREN-SCAPPOOSE SECTION - COLUMBIA RIVER HIGHWAY: 
File 49928 - containing 1.50 acres, m/1.; $25,000; Approved 8/01/88. 


3) COOS COUNTY: BANDON SECTION - OREGON COAST HIGHWAY: File 8188 - D.O.T. 
containing 5,508 s.f., m/1.; $500; Approved 8/15/88. 


4) GRANT COUNTY: AUSTIN JUNCTION-SQUAW CREEK SECTION _- JOHN DAY HIGHWAY: 
File 56915 - containing 3.51 acres, m/1.; $300; Approved 8/02/88. 


5) LANE COUNTY: ALBANY-JUDKINS POINT SECTION - PACIFIC HIGHWAY: File 25312 
containing 3.88 acres, m/1.; $186,000; Approved 8/01/88. 


MARION COUNTY: CHEMAWA ROAD-HICKORY STREET - SALEM FREEWAY: File 47323 
containing (Parcel A) 8.73 acres, m/1.; $44,600; (Parcel B) 7,750 s.f., 
m/1.; $1,000; Approved 8/02/88. 

MULTNOMAH COUNTY: 


MARQUAM BRIDGE-S.E. 84TH AVENUE SECTION - MT. HOOD FREEWAY: File 47813 
containing 4,900 s.f., m/1.; $21,000; Approved 8/30/88. 


N.E. UNION SECTION - COLUMBIA RIVER HIGHWAY: Files 14728 & 14879- 
containing 1,820 s.f., m/1.; $11,000; Approved 8/15/88. 


N.W. NICOLAI-W. FREMONT SECTION - COLUMBIA HIGHWAY: File 52250- 
containing 38,925 s.f., m/1.; $500,000; Approved 8/30/88. 
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AGREEMENTS: (23-50) (Administrative Order No. 33) 


10) 


ODOT Agreement #1281; Service Contract #88-1 with Southern Pacific 
Transportation Company; Company agrees to widen crossing and install 2 
flashing lights and 2 OPUC Standard #4 Automatic gates, wiring and 
controls at grade crossing of SHANNON LANE and the Siskiyou Mainline of 
the SPTC (OPUC Crossing No. C-471.97) near Grants Pass in JOSEPHINE 
COUNTY; Estimated cost $152,073 (State agrees to bear the cost of 90% 
of the Project); Approved 8/04/88. 


ODOT Agreement #RR1282; Service Contract #88-2 with Southern Pacific 
Transportation Company; Company agrees to widen crossing and install 
flashing lights and _ two automatic gates at the grade crossing of 
GOODRICH HIGHWAY and the Siskiyou Line of the Southern Pacific Trans-~ 
portation Company (OPUC Crossing No. C-599.0) in DOUGLAS COUNTY; 
Estimated Cost $109,781 (State agrees to bear the cost of 90% of the 
Project); Approved 8/15/88. 


ODOT Agreement #RR1283, Service Contract #88-3 with Southern Pacific 
Transportation Company; Company agrees to install extra light side- 
lights on existing flashing light signal and install cross ties to 
accept the sidewalk at the grade crossing of S.W. BOONES FERRY ROAD and 
the Newberg Branch of the Southern Pacific Transportation Company (OPUC 
Crossing No. P-762.4) in WASHINGTON COUNTY; Estimated Cost is $5,448; 
Approved 8/15/88. 


Statement of Intent between State and Pacificorp (dba Pacific Power & 
Light Company); Murphy Road-Lava Butte Section of THE DALLES-CALIFORNIA 
HIGHWAY between Hwy. Stns. 197+00 BK and 158+00 AH); In exchange for 
Company's guarantee that they will not install power transmission line 
facilities without State's approval, State will, at the time of 
installation, execute and "X"" Permit for Transmission line facilities 
giving Company reimbursable rights on State's highway rights-of-way in 
the same areas that Company now has easement rights; Approved 8/15/88. 


ODOT Agreement #RR1284 with Burlington Northern Railroad Company; for 
replacement of existing crossing signal units with two automatic 
flashing light signals with gates, activated by modern train, activa-~ 
tion devices; where Sisters Avenue crosses the Railway (OPUC Crossing 
No 28T-135.4) in the City of Redmond, OR; Estimated Cost $61,500; 
Approved 8/15/88. 
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INDENTURE OF ACCESS: 


15) 


File 18015 - Indenture of Access with Gary M. Dodd, on the Easterly 
side of the LaPine-Diamond Lake Junction Section of the relocated THE 
DALLES-CALIFORNIA HIGHWAY in KLAMATH COUNTY. Approved and Signed 
June 13, 1988. 


File 43617, L-6422 - Indenture of Access with James J. Hill, on the 
Easterly side of the relocated COLUMBIA RIVER HIGHWAY in MULTNOMAH 
COUNTY; Approved and Signed August 9, 1988. 


File 55930 - Indenture of Access with K. L. Wilsonville Associates, on 
the Easterly side of the S.W. Boones Ferry Road, STAFFORD ROAD in 
WASHINGTON COUNTY; Approved and Signed August 8, 1988. 


File 26855 - Indenture of Access with Earl G. & Susan E. Potter, on the 
Southwesterly side of the relocated JOHN DAY HIGHWAY in WHEELER COUNTY; 
Approved and Signed August 8, 1988. 


File 22091 - Indenture of Access with Denver W. & Mildred A. Parks, on 
the Westerly side of the relocated THE DALLES-CALIFORNIA HIGHWAY in 
KLAMATH COUNTY; Approved and Signed July 14, 1988. 


File 33491 - Indenture of Access with Harry G. Spencer & Roger W. 
Clarno, on the Northerly side of the relocated COOS BAY-ROSEBURG 
HIGHWAY in COOS COUNTY; Approved and Signed July 14, 1988. 


SERVICE AGREEMENTS: (23-45) (Administrative Order No. 33) 


Agreement for R/W Services #343 with DOUGLAS COUNTY; Misc. C. & A. 
#9511; to act for Agency in performing those services related to the 
acquisition of right-of-way for Agency; LOOKINGLASS ROAD (COUNTY ROAD) ; 
preliminary estimate of costs $18,000; Approved 7/15/88. 


Agreement for R/W Services #344 with DOUGLAS COUNTY; Misc. C. & A. 
#9515; to act for Agency in performing those services related to the 


acquisition of right-of-way for Agency; HARDSCRABBLE ROAD (COUNTY RD. ); 
preliminary estimate of costs $12,000; Approved 7/15/88. 


Agreement for R/W Services #345 with AERONAUTICS DIVISION; Misc. C.& A. 
#9512; to act on behalf of Aeronautics in performing services related 
to acquisition and relocation as may be required by Aeronautics for a 
specific project; CHILOQUIN STATE AIRPORT in KLAMATH COUNTY; Approved 
7/07/88. 


Agreement for R/W Services #346 with AERONAUTICS DIVISION; Misc. C.& A. 
#9513; to act on behalf of Aeronautics in performing services related 
to acquisition and relocation as may be required by Aeronautics for a 
specific project; BANDON STATE AIRPORT IN COOS_ COUNTY; Approved 
7/15/88. 
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OPTIONS AND OTHER DOCUMENTS RELATING TO THE ACQUISITION OF PROPERTY BY THE 
HIGHWAY DIVISION: (23-65) (Administrative Order No. 33) 

CLATSOP COUNTY: 

CAMP RILEA-SEASIDE - OREGON COAST HIGHWAY: 

53023 Clatsop County $Donation App. 8/04/88 
WICKIUP MOUNTAIN 


56676 Cavenham Forest Industries, Inc. . 8/02/88 


COOS COUNTY: 


EAST FORK COQUILLE RIVER BRIDGE - WEAVER ROAD: 
57193 Calvin D. Laird . 8/02/88 


SOUTH SLOUGH (CHARLESTON) BRIDGE - CAPE ARAGO HIGHWAY: 
56771 Coastal Land Company, Inc. $ 4,275 App. 8/04/88 
56772 John H. & Bette N. Kelley $ 1,525 App. 8/04/88 
DESCHUTES COUNTY: 
POWELL BUTTE JUNCTION-ARNOLD ICE CAVES ROAD - CENTRAL OREGON HIGHWAY: 
54681 Clarence S. & Edith Torkelson $ 85 App. 8/04/88 
REDMOND-BEND (SOUTH UNIT) - THE DALLES-CALIFORNIA HIGHWAY: 
56872 William E. Stricklin & $ 23,275 App. 8/04/88 
Margie H. Fore, Trustees; 
Gary C. Palmquist; Caroline D. Palmquist 
56873 J. Carlene Hersey $ 1,170 App. 8/15/88 
56880 Richard C. & Sandra J. Cramer $ 1,180 App. 8/10/88 
DOUGLAS COUNTY: 
CAMAS MOUNTAIN WAYSIDE-MUNS CREEK - COOS BAY-ROSEBURG HIGHWAY: 


56032 Danny Roy Pieri $ 9,100 App. 8/04/88 
56861 Robert Steven Songer $ 150 App. 8/10/88 
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OPTIONS: (Continued) 


DOUGLAS COUNTY: (Continued) 


ODELL AVENUE-STEPHENS STREET (ROSEBURG) - WINCHESTER STREET: 


57339 David L. & Corienne L. Geddes $ 
57341 Daniel Hubert Langdon $ 
Herman T. & Viletta G. West 
57342 Robert A. Burzynski $ . 8/04/88 
57344 Karla Morrow; Erna Seeley $ . 8/04/88 


. 8/04/88 
. 8/02/88 


HOOD RIVER COUNTY: 


EAST FORK HOOD RIVER (DIMMICK PARK) BRIDGE - HOOD RIVER HIGHWAY: 


55582 Lloyd P. Noji $ 1,280 App. 8/04/88 
JACKSON COUNTY: 
TRAIL-CASEY STATE PARK - CRAT@R LAKE HIGHWAY: 
56622 Hugh Collins; Clifford J. & Anne H. Ruona; $ 2,375 App. 8/24/88 
Sisters of Providence in Oregon; 
Providence Community Health Foundation; 
The Society of the Sisters of The Holy Name 
Jesus & Mary; St. Mary's of Medford, Inc. 
KLAMATH COUNTY: 
KLAMATH FALLS-MALIN HWY. @ LOWER KLAMATH HWY. - KLAMATH FALLS-MALIN HIGHWAY: 
55946 Forrest M. & Marguerite F. Breithaupt, Co. $ 500 App. 8/01/88 
Trustees; Kenneth R. & Jane M. Moore, C.P. 
55947. Mt. Laki Presbyterian Church $ 5,180 App. 8/02/88 
WASHBURN WAY-SOUTHSIDE BYPASS - THE DALLES-CALIFORNIA HIGHWAY: 
54103 Burlington Northern Railroad $ 500 App. 8/02/88 
LAKE COUNTY: 
KLAMATH COUNTY LINE-DREWS CREEK - KLAMATH FALLS-LAKEVIEW HIGHWAY: 


57251 Bernard L. & Rhea E. Simonsen $ 100 App. 8/15/88 
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OPTIONS: (Continued) 

LANE COUNTY: 

VIDA M.P. 27.7 - MCKENZIE HIGHWAY: 

56696 E. C. & Oma Lea Beckham 

LINCOLN COUNTY: 

ALSEA RIVER (WALDPORT) BRIDGE - OREGON COAST HIGHWAY: 

56807 Robert B. Robinson 

LINN COUNTY: 

HALSEY-HARRISBURG - ALBANY-JUNCTION CITY HIGHWAY: 

31975 Morse Bros., Inc. 

MALHEUR COUNTY: 

DORIAN DRIVE-VERDE DRIVE - WEST IDAHO AVENUE: 

56465 Paul J. & Martha A. Snyder 

MULTNOMAH COUNTY: 

HIGHLAND INTERCHANGE (Z00) - SUNSET HIGHWAY: 

57010 City of Portland $Donation 
57042 Metropolitan Service District $Donation 
N.E. 111TH AVENUE-N.E. 181ST AVENUE - COLUMBIA RIVER HIGHWAY: 


57018 Union Pacific Railroad Company $ 16,600 
57604 Raymond E. & Hazel T. Green $ 850 


N.E. 181ST AVENUE INTERCHANGE - COLUMBIA RIVER HIGHWAY: 


56856 Upland Industrial Development Co. (Land) $ 5,600 
56859 The Boeing Company $663,000 


S.E. STARK STREET-N.E. GLISAN STREET - 223RD_AVENUE: 


57222) Heritage Development Co., Inc. 
57223) 


57224) rer 


. 8/10/88 


. 8/04/88 


. 8/08/88 


. 8/04/88 


. 8/10/88 
. 8/05/88 


. 8/02/88 
. 8/04/88 


. 8/15/88 
. 8/26/88 


. 8/15/88 
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POLK COUNTY: 


UGLOW-LA CREOLE DRIVE - DALLAS-RICKREALL HIGHWAY: 


56751 State of Oregon, by & through $ 5,150 App. 


Department of Veterans' Affairs (Fee) 
Harry W. Oehler & Irene V. Oehler, Trustees (C.P.) 


UMATILLA COUNTY: 


I-82 PORT OF ENTRY - MCNARY HIGHWAY: 


55957 William H. & Bertha M. Ellis $ 26,000 App. 
57399 Robert A. Lorence (Fee) $ 32,500 App. 


Michael M. & Katherine M. Jewett, C.P. 
STANFIELD NCL-STANFIELD INTERCHANGE - UMATILLA-STANFIELD HIGHWAY: 


49118 Stanfield School District No. 61 

49124 Robert E. & Mary Lou O'Rourke 

49125 Umatilla County 

49126 Umatilla County, Oregon, a Municipal Corp. 


56819 Stanfield Irrigation District 

56826 Leonard & Shirley Franks 

56842 Harold & Esther Lehman 

56844 Inland Empire Bank 

56845 Leonard Franks; Shirley Franks; Lowell Franks; 
Elaine Franks; Lucille Alvarado; 
Mary Ellen Franks 


$ 
$ 
$ 
$ 
49155 Joseph G. Davis $ 2,000 App. 
$ 
$ 
$ 
$ 
$ 


4,650 


WALLOWA COUNTY : 

TROUT CREEK-ENTERPRISE - WALLOWA LAKE HIGHWAY : 
55355 Donald H. & Leola A. Davis 

WASCO 

IDAHO STREET-CARROLL ROAD (MOSIER) - STATE ROAD (COUNTY ROAD): 
54995 Frankie H. & Ollie L. Herman 

54997 Marian J. Warren 

55001 Manvil B. Troxel 

56830 Dillard DeHart 

56832 Michael Koerner; Matthew Koerner 
56835 S. Pauline Kindrick 
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7,732 App. 
200 App. 
100 App. 
100 App. 


250 App. 
4,975 App. 
1,000 App. 
1,600 App. 
. 8/18/88 


7/29/88 


8/04/88 
8/02/88 


8/08/88 
8/02/88 
8/15/88 
8/15/88 
8/10/88 
8/08/88 
8/18/88 
8/02/88 
8/05/88 


. 8/08/88 


. 8/15/88 
. 8/08/88 
. 8/04/88 
. 8/04/88 
. 8/15/88 
. 8/10/88 
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WASHINGTON COUNTY: 
ROCK CREEK BOULEVARD-T.V. HIGHWAY - S.W. 185TH: 
55764 Julie J. Carter $ 13,800 App. 8/02/88 


S.W. HALL BOULEVARD @ WASHINGTON SQUARE: 


56983 Dayton Hudson Corporation $Donation App. 8/04/88 


teven Green, Right of Way Manager 


NEIL GOLDSCHMIDT 
GOVERNOR 


73410-806 


9/20/88 


Department of Transportation 


PARKS AND RECREATION DIVISION 


525 TRADE STREET SE, SALEM, OREGON 97310 PHONE (503) 378-6305 
TO% Oregon Transportation Commission 


FROM : David G. Talbot 
State Parks Administrator 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the 
State Parks Administrator, or his designate, in an official 
capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, the Parks 
Administrator or his designate has approved the following 
actions and report them for your official records. 


On July 20, 1988, approved a Historic Preservation 
Fund Agreement with Washington County for @2 
planning grant in the amount of $7,586. 


On July 28, 1988, approved Paul H. Reeder's 
reauest to log within the Sandy River Scenic 
Waterway in Clackamas County. 


On July 28, 1988, approved Lloyd Merck and Judith 
Foreman's request to place a single family 
dwelline within the Clackamas River Scenic 
Waterway in Clackamas County. 


On July 28, 1988, approved William L. Scherbarth's 
recuest to develov and maintain a road within the 
Rogue River Scenic Waterway in Curry County. 


On August 9, 1988, approved a Historic 
Preservation Fund Agreement with the Hawthorne 
Boulevard Business Association, for a Grand Ave. 
Historic District nomination in Multnomah County, 
in the amount of $13,843. 


On August 22, 1988, approved a Historic 
Preservation Fund Agreement with the City of 
Fugene for West University Survey Implementation 
Project, in the amount? of $27,650. 


On August 25, 1988, approved a Miscellaneous Use 
Permit with Tony Marino for treasure hunting at 
Oswald West State Park in Clatsop & Tillamook 
Counties. 
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On August “i A 1988, approved a Historic 
Preservation Fund Agreement with Malheur 
Historical Projects, InC.> for Old Stone House 
Pre-Development project, in Malheur County, in the 
amount of $1,276. 


__. day of September, 1988 


ial 


Talbot, State Parks Administrator 


DGT/js 
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se HIGHWAY DIVISION 
NEIL GOLOSCHMIOT TRANSPORTATION BUILDING, SALEM, OREGON 97310 


GOVERNOR 


August 8, 1 988 In Reply Refer to 


File No.: 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Action Taken Under Delegated Authority 


Pursuant to authority delegated to me, | report the following actions for 
the Transportation Commission's records: 


On August 8, 1988, $5,696,621.37 was distributed to the counties 
as their share of motor vehicle revenues for the month of July, 


1988. 


On August 8, 1988, $3,539,712.27 was distributed to the cities for 
the month of July, 1988. 


(Lists of apportionments on file in Commission Files, Salem.) 


Dated this 8th day of August, 1988. 


Attachments 


Co: Bob Bothman 
John Elliott 
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MINUTES 
OF THE 


OREGON TRANSPORTATION COMMISSION 


DINNER MEETING 
October 17, 1988 


AND 
AGENDA REVIEW 


FORMAL MEETING 
October 18, 1988 


On October 17, 1988, at 7 p.m., the Transportation Commission 
and Executive Staff attended a dinner meeting at McNary Golf Club, 6255 
River Road, North, Salem. (Notice of the dinner had been made by press 
release to newspapers of local and general circulation throughout the 
State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Deputy Director of Transportation 

John Elliott, Director of Public Affairs 

David P. Moomaw, Administrator of Motor Vehicles Division 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

Donald E. Forbes, State Highway Engineer 

Bill Anhorn, Deputy State Highway Engineer 

Donald R. Adams, Region 1 Engineer 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present. 


Mr. Potter introduced the following new appointments: 


Judy Peterson, Manager of Administrative Services 
Harold Lasley, Manager of Civil Rights 


Mr. Forbes introduced the following new appointments in the 
Highway Division: 


Don Adams, Region I Engineer 
Bill Anhorn, Deputy State Highway Engineer 
Bob Pool, Region 2 Engineer 


Mr. Jacobson said the purpose of the dinner meeting was to 
brief the Commission on a feasibility study conducted by Klein Consulting 
Engineers for the Banks-Vernonia Linear Park from Banks in Washington 
County to Vernonia in Columbia County. He explained that the Legislature 
funded the study to examine the feasibility of developing the State-owned 
abandoned railroad right of way as a linear park. He said if approved 
this would be the first linear trail in Oregon. 


Joe Paiva, Assistant Administrator of the Parks Division, 
showed slides of the proposed trail, which could be used for hiking, 
jogging, biking, horseback riding, and wheelchair touring. He indicated 
a Citizens Advisory Committee was appointed by local governments to 
assist the consultant in addressing all facts pertaining to the 
feasibility of the development of this project. He mentioned that the 
study covered the trail from Buxton to Vernonia. He handed the 
i a fact sheet covering the study. (Copy in Commission's files, 
Salem. 


Mr. Paiva said the study contains factual evidence collected 
from about 60 comparable trails throughout the country. Prior to the de- 
velopment of these comparable trails, adjoining property owners expressed 
the same fears as have been expressed on this project. He mentioned that 
surveys taken after development of the trails found a large shift in at- 
titude of local property owners as their fears expressed before deve lop- 
ment never materialized. He stated that there will be delegations 
appearing at the formal meeting tomorrow to voice their opinions. 


The dinner meeting adjourned at 9 p.m. 


At 8 a.m., October 18, 1988, the Commission met in the 
Director's Office (Room 135) of the Transportation Building, Salem, to 
review the agenda for the formal meeting. (Notice of the review had been 
made by press release to newspapers of local and general circulation 
throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 
Gary Potter, Deputy Director of Transportation 
John Elliott, Director of Public Affairs 

Fran Neavoll, Commission Services 


There were other staff persons present. 
There were no new developments in the proposed Banks-Vernonia 


Linear Park to discuss with the Commission since their dinner meeting the 
previous evening. 


Mr. Forbes briefed the Commission on two issues that will be 
presented at the formal meeting as follows: 


(Continued on next page) 
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1) Screening of overpasses; and 
2) Two increases in project authorizations. 
(See formal meeting minutes for additional information and approval. ) 
Mr. Potter reminded the Commission of the Silver Falls workshop 


to be held October 31 through November 2, 1988, to discuss strategies and 
teambuilding. 


Mr. Potter presented proposed dates for the 1989 Commission 
meetings as follows: 


DATE LOCATION 
January 16-17, 1989 Grants Pass 
February 20-21, 1989 Salem 
March 20-21, 1989 Portland 
April 17-18, 1989 Ontario 
May 15-16, 1989 Salem 
June 19-20, 1989 Coos Bay 
July 17-18, 1989 Salem 
August 14-15, 1989 Salem 
September 18-19, 1989 John Day 
October 16-17, 1989 Salem 
November 20-21, 1989 Salem 
December 18-19, 1989 Salem 


Mr. Forbes recalled incidents in Lane County concerning the use 
of herbicides for vegetation management. He stated that he has sent out 
to the District Maintenance Supervisors a reminder concerning strict ad- 
herence to the vegetation maintenance policy. He said additional train- 
ing has been provided for the field crews and the policy is being 
reviewed. 


Mr. Moomaw briefed the Commission on the Emergency Board 
request for an increase in the budget expenditure limitation. (See 
formal meeting minutes for approval.) 


Mr. Potter mentioned that the Division's budgets are being re- 
viewed by the Budget Analysts and an appeal is in process for the Aero- 
nautics Division. 
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Mr. Forbes informed the Commission that a delegation from Lane 
County would be appearing at the formal meeting requesting the renaming 
of the Knowles Creek Tunnel in Lane County. (See formal meeting minutes 
for action. ) 


Dave Williams updated the Commission on efforts to obtain Fed- 
eral funding for the US101 Coast Parkway Project. He said he was working 
with the congressional delegation along with the adjoining States of 
Washington and California for their support of the project. He referred 
to a demonstration project, which Don Byard would discuss with the 
Commission at the formal meeting. (See formal meeting minutes. ) 


Mr. Forbes said there was an item on the agenda for approval 
of a maintenance contract with Intergraph Corporation to cover the 
computer-aided design and drafting (CADD) equipment. He asked Doug 
Tindall to explain the request. 


Mr. Tindall, by use of charts, discussed the history of the 
CADD System and said the maintenance cost is $21,000 per month. He 
explained this is less than 10 percent of the total purchase cost which 
is reasonable for this type of equipment. He said the costs for 
replacement parts can be from $2,000 to $3,000 for a work station and up 
to $15,000 for the central station. There were about seven calls per 
month over the last year. He said the on-site maintenance is preferable 
in two ways: a) it insures the maximum amount of up time and 
corresponding user productivity, and b) it protects against catastrophic 
(high cost) failure. 


Mr. Forbes asked the Commission if they wanted to approve this 
maintenance agreement each year or to authorize him to approve it for a 
limited time. Chairman Hollern indicated an interest in being kept up- 
to-date on the progress of the CADD System and he suggested giving Mr. 
Forbes the authority for three years. (See formal meeting minutes for 
approval.) 


Mr. Forbes said a plan has been presented to Fred Meyer to pro- 
vide access to their proposed store on US101 in Warrenton, Clatsop 
County. Fred Meyer is reviewing the proposal and will announce their 
decision soon. (See formal meeting minutes for further discussion. ) 


Mr. Bothman said on the agenda will be a request for a contract 
with Barney and Worth to update the Roads Finance Study. (See formal 
meeting minutes for approval. ) 


Mr. Bothman announced that the Motor Carrier Taxation Task 
Force is progressing on the restructuring of the weight-mile tax system. 
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Mr. Bothman commented that 35-and 40-year employees will be in 
the audience at the formal meeting to either receive their pins or to be 
recognized by the Commission. 


At the request of the City of Portland, Mr. Bothman said Barney 
and Worth had been hired for managerial and support services relating to 
the Eastbank Freeway Relocation Study of the East Marquam Interchange in 
Multnomah County. He mentioned that the consultant will coordinate the 
City's land use planning and the Department's transportation project 
planning. 


The agenda review adjourned at 8:55 a.m. 


On October 18, 1988, the Oregon Transportation Commission held 
its regular monthly meeting in the Conference Room (122) of the Transpor- 
tation Building in Salem beginning at 9 a.m. (Notice of the meeting 
had been made by press release to newspapers of local and general circu- 
lation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Deputy Director of Transportation 

John Elliott, Director of Public Affairs 

David P. Moomaw, Administrator of Motor Vehicles Division 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

Donald E. Forbes, State Highway Engineer 

Bill Anhorn, Deputy State Highway Engineer 

James J. Gix, Region 3 Engineer 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present, including members of 
the news media. 


Vice Chairman Whitty moved for approval of the following items 
on the consent calendar. The motion carried unanimously by the Commis- 
sion. 


1) Minutes of the meetings of September 19 and 20, 1988. 


(Continued on next page) 
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Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation Resolu- 
tion No. 2803" in Commission's files, Salem. ) 


Distribution of Fiscal Year 1989 Federal Aid Urban 
Fund Allocation to the urbanized and small urban 


areas of the State as follows: 
FISCAL YEAR 1989 URBAN FUND ALLOCATION 


OCTOBER 1988 
OREGON'S FISCAL YEAR 1989 URBAN APPORTIONMENT $7,272,081 


eecccccereeveccreenserenecrereseersenacereesonneenseneaasansaeanaanessassessaseseeees 


FUMDS ATTRIBUTABLE TO PORTLAMD URBANIZED AREA $3,902,732 
Less 1 1/23 HPR Funds 58,541) 
Less 1/23 PR Funds 19,514 


PORTLAMD URBANIZED AREA ALLOCATION $3,824,677 


City of Portland's Fair and Equitable Allocation: 
© 419,810 © 45.24% of $3,824,677 © $1,730,284 


City of Portland Population 
Portland Urbanized Area Po ulation 927,927 
Less Funds for Technology Transfer Center (8,677) 

CITY OF PORTLAND ALLOCATION $1,721,607 


Balance of Portland Urbanized Area Allocation $2,094,393 
Less Funds for Technology Transfer Center (11,445) 


BALANCE OF PORTLAND URBAXIZED AREA ALLOCATION: $2,082,948 


MOM-ATTRIBUTABLE FUMDS TO BALANCE OF STATE $3,369,349 
Less 1 1/22 HPR Funds ret 
Less 1/23 PR Funds 16,847 

Less Funds for Technology Transfer Center 17,378 


BALANCE OF STATE ALLOCATION $3,284,584 


FEDERAL PERCENT OF FUKD 
AREA POPULATION TOTAL ALLOCATION 


EUGENE 182,495 23.5959 $ 775,027 
$2,469 222 ,826 

135,747 $76,494 

1,659 . 7,045 


32 SMALL URBAN AREAS 401,050 1,703,192 
TOTALS 773,420 100.0000 $3,284,584 


FISCAL YEAR 1989 URBAN FUND ALLOCATION 
SMALL URBAN AREAS 
OCTOBER 1988 


POPULATION PERCENT OF TOTAL FEDERAL FUND 


28,060 115,899 
16,010 ‘ 66,126 
10,090 . 41,675 

38,516 


CORVALLIS 
COTTAGE GROVE 


DALLAS 
GRANTS PASS 
HERMISTON 
KLAMATH FALLS 
LaGRANDE 
LEBANON 
LINCOLN CITY 
MCMINNVILLE 
MILTON-FREEWATER 
MONMOUTH 
NEWBERG 
NEWPORT 
ONTARIO 
PENDLETON 
PRINEVILLE 
REDMOND 
ROSEBURG 
SEASIDE 
SILVERTON 
ST. HELENS 
SWEET HOHE 
THE OALLES 
WOODBURN 


TOTAL ° 412,358 100.0000 $ 1,703,192 
(Continued on next page) 
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7 4) Distribution of Fiscal Year 1989 Federal Aid Second- 
ary Funds to the individual counties of the State 
as follows: 


FISCAL YEAR 1989 FAS masce TO COUNTIES 


FS OS 
- Including & and 
Counties’ Match money 
COUNTY FEDERAL FUNDS (Rounded to Thousands) 
BAKER $ 75,783 $ 86,000 
SENTON 124,047 141,000 
356,461 405 ,000 
CLATSOP 69,494 102 ,000 
COLUMBIA 125 ,038 142,000 
coos 163,187 185 ,000 
CROOK 68,014 77,000 
CURRY 88 ,089 100,000 
DESCHUTES 171,854 195 ,000 
DOUGLAS 288 ,753 328 ,000 
GILLIAN 49,822 $7,000 
GRANT 69,419 79,000 
WARKEY 74,862 85, 
. HOOD RIVER 83,966 96 ,000 
: JACKSON 231,933 264,000 
: JEFFERSON 82,006 93,000 
JOSEPHINE 174,601 198 ,000 
KLAMATH 120,493 137 ,000 
71,687 82,000 
E 320,622 364,000 
LINCOLN 107 ,448 122,000 
195 ,498 222,000 
MALHEUR 129,701 147,000 
MARION 247,773 282 ,000 
80,721 92,000 
MULTNOMAH 88 ,300 100 ,000 
POLK 92,507 105 ,000 
SHERMAN $0,692 58,000 
TILLAMOOK 102,861 117,000 
UMATILLA 163,790 186 ,000 
85,090 97 ,000 
WALLOWA 70,669 60,000 
|AS' 62,056 93,000 
WASHINGTON 171,903 195 ,000 
vat Att At 
uu 
TOTAL ° 1682878 $5,321,000 
SUMMARY - FISCAL YEAR 1989 COUNTY FAS FUNDS 
Total Federal Funds - $4,683,300 
(50% of Oregon Apportionment less planning survey funds, 
and $112,500 to Finance the (12) Center and $50,000 for 
Funding the Transportation Research Institute at OSU). 
oe | negaeceved = Match reat tye 
us Estimated County Match Funds 
TOTAL FUNDS $5732T 000 


+ Above funds allocated to individual counties on basis of formula (25% 
equally, 603 on rural population, and 15% on rural county road aileage) pro- 
posed by Association of Oregon Counties and approved by Transportation Com- 
pission. Federal funds are estimated to represent approximately 883 of tote! 
county road FAS funds with Stete and County funds estimated to be approximately 


6% each. 


5) Adopted a resolution transferring 10.5 miles of the 
Powell Butte Highway to the County. 


In exchange, the Highway Division will deed to the 
County a 2.2l-acre parcel of surplus property ad- 
jacent to The Dalles-California Highway near the 
north city limits of Bend. 


The resolution also provides for an extension of 
approximately one-half mile of the Century Drive 
Highway, when the entrance to Mt. Bachelor Ski Area 
js relocated. (“Abandonment Resolution No. 633" 
in Commission's files, Salem. ) 


(Continued on next page) 


- 8096 - October 18, 1988 


6) 


7) 


8) 


9) 


10) 


11) 


Adopted resolution transferring jurisdiction, main- 
tenance and control of a segment of highway and two 
connecting streets known as S.E. 182nd Avenue-N.W. 
Birdsdale Avenue (Powell Valley Road) Section of 
the Mt. Hood Highway in Multnomah County. ("Abandon- 
ment Resolution No. 636" in Commission's files, 
Salem. ) 


Adopted resolution abandoning a short segment of 
the Elk Creek-Blue River Section of the McKenzie 
Highway in Lane County to the abutting property 
owners. ("Abandonment Resolution No. 516A" in 
Commission's files, Salem. ) 


Adopted resolution abandoning two segments of the 
Jones Ranch-Mitchell Section of the Ochoco Highway 
in Wheeler County to the abutting property owner 
and to Wheeler County. ("Abandonment Resolution 
No. 634" in Commission's files, Salem.) 


Survey maps and adopted resolutions covering the 
following locations: 


a) Mitchell-Keyes Creek Summit Section, Ochoco 
Highway, Wheeler County. ("Highway Corri- 
dor and Design Resolution No. 480" in Com- 
mission's files, Salem.) 


b) Long Creek-Fox Section, Pendleton-John 
Day Highway, Grant County. ("Highway Cor- 
ridor and Design Resolution No. 481" in 
Commission's files, Salem. ) 


Amendment to a capital assistance grant with the 
Basin Transit Service Transportation District of 
Klamath Falls. Amendment will add four buses to 
the District's grant. (Authorize Administrator of 
Public Transit Division to sign necessary documents. ) 


Designated three new winter recreation parking loca- 
tions (Sno-Parks) as follows: 


Horse Shoe Prairie Sno-Park 


This parking location is on the south side of the 
Weston-Elgin Highway (ORE204) at M.P. 26.5. The 
Horse Shoe Prairie Sno-Park was constructed by State 
forces and has a capacity of 40 vehicles. The 
estimated annual snow removal cost is $2,200. 


(Continued on next page) 
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Timberline Lodge Expansion 


This parking expansion is located at the top of the 
Salmon River one-way couplet approaching Timberline 
Lodge. The expansion will add 325 parking spaces 
and has an estimated cost of $8,000 for annual snow 
removal. 


Mt. Hood Meadows Expansion 


This parking expansion would add an additional 420 
vehicles to parking at Mt. Hood Meadows. The esti- 
mated annual snow removal cost is $7,500. 


Written delegated authority reports had been mailed to the 
Commission prior to the meeting. These reports show the action taken 
by the following officials on behalf of the Commission pursuant to its 
duly adopted delegation orders. (Exhibits are in the Commission's files 
in Salem. ) 


Chairman of Commission Exhibit 
Vice Chairman of Commission Exhibit 
Director of Transportation Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
Parks Administrator Exhibit 
Public Transit Administrator Exhibit 
Assistant Attorney General Exhibit 
Highway Controller Exhibit 


Hxronnmooowr 


The Commission unanimously confirmed their next meeting dates 
of November 14 (dinner) and November 15, 1988, (formal) in Salem. The 
tentative dates were set for December 19 (dinner) and December 20, 1988, 
(formal) in Salem. 


Chairman Hollern presented Robert Kuenzli with his 40-year 
Highway Division service pin. Gerald Gregory and Harold Kingery from 
the Highway Division were not present but will receive 40-year service 
pins. Chairman Hollern also presented Robert Bothman and Florence 
Neavoll with their 35-year service pins. The Commission recognized the 
following Highway Division employees receiving 35-year pins: 


Richard Anderson Darwin B. Kimball 
William Anthony Frank Morrison 
William Brimhall Douglas Patzer 
Marian Chewning Keith Ridings 
Pete Fidler Jack Leroy Ross 
Donald Force Alden Shuman 
Don N. Harwell Leon Stormo 


(Continued on next page) 
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The following Highway Division employees were unable to attend 
to receive their 35-year pins: 


Paul A. Anderson Lloy Munjar 
Keith D. Ayres M. D. Payne 
Allan C. Harwood Robert Sandmann 
Richard Leu Justin Vincent 


(A tour of the State Capitol was given for the employees and 
a luncheon was held at McNary Restaurant. ) 


Mr. Bothman announced that Vernell West, a Program Coordinator 
with the Highway Division's Construction Section, had been selected for 
the Council of State Governments’ 1988 Toll Fellowship Program. 


Mr. Bothman stated that the Roads Finance Study Policy Commit- 
tee plans an update of the 1986 Roads Finance Study. He recommended 
that authority be given to the State Highway Engineer to sign the neces- 
sary contract documents with Barney and Worth, Inc., at a cost not to 
exceed $25,000 to cover the updated study. He also requested authority 
for the State Highway Engineer to sign required agreements with the 
cities and counties to reimburse the Department for a portion of the 
$25,000 should the necessary funds be secured. Commissioner Bolender 
moved for approval of the request and the motion carried unanimously 
by the Commission. 


Mr. Potter introduced Judy Peterson, Manager of Administrative 
Services, and Harold Lasley, Manager of Civil Rights. 


Mr. Elliott introduced Shellee Lowery-Howe, Manager of the 
Graphics Unit. 


Erik East, Chief Planner, said the Public Transit Division 
is preparing the fourth and final filing for Stripper Well Funds for 
submission to the U. S. Department of Energy. This filing would account 
for the balance of the original $8 million appropriation. He explained 
that these funds would be used as local matching funds for Federal Capi- 
tal Grants for transit facility improvements and bus replacements for 
Tri-Met and the Salem Area Mass Transit District. He said if the proj- 
ects are approved by the Federal Department of Energy, a request will 
be presented to the Commission for authority to enter into contracts 
for the actual expenditure of funds. This was an informational item 
and Commission action was not required at this time. (Copy of Oregon 
Stripper Well Expenditure Plan handed to Commission. Copy in Commis- 
sion's files, Salem. ) 
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The Commission viewed a video of Governor Goldschmidt's remarks 
at the grand opening of the sixth Motor Vehicles Division Express Office 
in the Lancaster Mall in Salem. Mr. Moomaw explained that the Express 
Offices are open from 10 a.m. to 7 p.m., Tuesday through Friday and 
10 a.m. to 6 p.m. on Saturday. He said about 22,000 customer transac- 
tions are made at the various Express Offices. 


Mr. Moomaw requested approval to submit a request to the Emer- 
gency Board for an increase of $3,700,893 in the Motor Vehicles Divi- 
sion's 1987-89 budget expenditure Timivation. He explained the funding 
increase is needed to cover the Division's costs of implementing new 
legislation; processing higher than projected customer transaction vol- 
umes; unexpected expenditure increases such as postage, license plates, 
and photo driver licenses; and hearing referee salary increases resulting 
from binding arbitration. He said the requested increase will be funded 
by revenue from existing fees. Commissioner Ford moved for approval 
of the request. The motion carried unanimously by the Commission. (Let- 
ter to Commission dated October 6, 1988, with complete details in Com- 
mission's files, Salem.) 


Mr. Burket requested the Commission's adoption of a resolution 
authorizing conveyance of the real property and improvements constituting 
the Tri-City State Airport to the City of Myrtle Creek. He said the 
City will adopt a resolution accepting the property and will make the 
necessary commitments to continue its operation as a public-use airport 
for a period not less than 20 years from date of transfer. Commissioner 
Bolender moved for adoption of the resolution. The motion carried unani- 
mously by the Commission by adopting "Aeronautics Miscellaneous Resolu- 
tion No. 31", a copy of which is in the Commission's files, Salem. 


Dwayne Hofstetter, Traffic Engineer, gave a brief history of 
the Highway Division's policy on protective screening of overcrossing 
structures. (See written report in Commission's files, Salem.) He said 
the current policy adopted by the Commission on May 21, 1985, considers 
screening on all new structures and there is no policy for retrofitting 
existing structures per the Commission action on April 15, i986. He 
handed the Commission a summary sheet of the pros and cons of options 
for screening the structures. (Copy in Commission's files, Salem. ) 


Mr. Forbes recommended modifying the policy on protective 
screening of overpass structures adopted in April of 1986. He explained 
this would spend $60,000 to $100,000 a year to retrofit four to Six 
structures a year by contract. He said the policy change came at Gov- 
ernor Goldschmidt's request following an accident in September in which 
Frank and Zelda Suniga were injured when concrete was thrown from an 
overpass on I-5 near Woodburn. Vice Chairman Whitty moved for approval 
of the modification. The motion carried unanimously by the Commission 
to modify the policy for retrofitting existing structures as follows: 


(Modified Policy next page.) 
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Each Region Engineer should establish a priority list of pro- 
tective screening projects for the five Regions. These lists 
would be based on reported incidents, reported accidents, as 
well as location, accessibility, pedestrian traffic, bicycle 
traffic, and engineering judgment. Using these lists, approxi- 
mately four to six structures should be selected each year 
to have protective screens installed. 


As a follow-up to Fred Meyer's request for access on US101 
in Warrenton, Mr. Forbes said the Highway Division has a proposed plan 
for a new city street between US101 and Harbor Street in Warrenton. 
He explained that the new street would provide access to the new Fred, 
Meyer store, to other developments in the area, and to future growth 
nearby. He said the new street linking Harbor and US101 would relieve 
serious congestion at the existing intersection as well. He felt this 
proposal addresses the short-term concerns of developers but also looks 
at the long-range impact. Fred Meyer is reviewing the proposal and will 
announce their decision as soon as possible. (Written report handed 
to Commission. A copy is in Commission's files, Salem.) 


Don Byard of the Planning Section gave an update of the US101 
Planning Study. He mentioned the Commission at their May 17, 1988, meet- 
ing suggested that the improvement strategy be presented to the public 
for review and comment. Public meetings were held in five coastal and 
four inland communities with a consensus support for the project. He 
presented a map of US101 outlining the improvement zones of maximum, 
standard, and limited, based on function and usage. He said the next 
step is the corridor study, which will describe the nature and character 
of the highway by analyzing traffic characteristics, capacity, alignment, 
width, accidents, pavement condition, off right-of-way activities and 
economic development plans. He said cost estimates will be provided 
for the identified improvements in order to help evaluate allocation 
of available funds. 


Mr. Byard discussed the parkway design concepts. He also dis- 
cussed a project in the Six-Year Highway Improvement Program, known as 
Lincoln Beach-Fogarty Creek Project, as a proposed demonstration project. 
He said he was working with Lincoln County on designing this project 
as a parkway. He also mentioned that a resolution from Lincoln County 
had been requested to change the design from three lanes to a four-lane 
parkway. (See written document entitled US101 Planning Study Improvement 
Strategy October 1988 in Commission's files, Salem.) This was an 
informational item and Commission action was not necessary. 


Vice Chairman Whitty moved for approval of an increase in proj- 
ect authorization on Contract No. 9748, Willamette River (Steel Bridge 
and Ramps) Section, Pacific Highway West, Multnomah County, in the amount 
of $701,166.33 (6% increase). The motion carried unanimously by the 
Commission. 
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Commissioner Bolender moved for approval of an increase in 
project authorization on Contract No. 10,617, Staley Slide Section, Sun- 
set Highway, Washington County, in the amount of $127,312 (36% increase). 
The motion carried unanimously by the Commission. 


Mr. Forbes requested authority to enter into a research con- 
tract with Oregon State University for a study entitled "In-Depth Study 
of Cold In-Place Recycled Pavement Performance". He said the study will 
evaluate the need for and the effectiveness of anti-stripping agents 
in cold recycling projects. The total cost of the project is estimated 
at $75,000 and the contract with OSU would be approximately $58,000. 
The project would be conducted over a 24-month period. Vice Chairman 
Whitty moved for approval of the contract and the motion carried unani- 
mously by the Commission. The Commission also authorized the State High- 
way Engineer to sign the necessary agreements on behalf of the Commi s- 
sion. 


Mr. Forbes requested authority to enter into an agreement with 
Intergraph Corporation for maintenance of the Highway Division's 
Computer-Aided Design and Drafting (CADD) equipment. The cost of on-site 
maintenance for the CADD System is currently $21,000 per month. He also 
requested authority to enter into maintenance agreements covering the 


CADD System for three years. Commissioner Ford moved for approval of 
the agreement with Intergraph Corporation and for authorization of the 
State Highway Engineer to sign the agreement. She also moved for author- 
ization of the State Highway Engineer to enter into agreements for main- 
tenance for a three-year period. The motions carried unanimously by 
the Commission. 


Mr. Forbes said a request has been received to rename the 
Knowles Creek Tunnel on Highway 126 near Mapleton as the Ralph A. 
Petersen Tunnel in honor of the former Lane County Commissioner. He 
asked George Rubaloff, Lane County Department of Public Works, to address 
the Commission concerning the request. 


George Rubaloff, Administrative Staff Assistant, speaking on 
behalf of the Lane County Commissioners, requested that the Commission 
commemorate the tunnel by renaming it after the former Lane County Com- 
missioner Ralph A. Petersen. He explained that Mr. Petersen was the 
most instrumental person in making this project a reality. He also felt 
that the highway and tunnel are of statewide significance. 


(Continued on next page) 
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Mr. Forbes said the staff supports the recommendation of ree 
naming the tunnel. The Association of Oregon Counties also supports 
the request. He recommended that an exception be made to the policy 
adopted September 17, 1985, by the Commission. He also mentioned the 
special circumstances surrounding the tunnel in that it was constructed 
by Lane County and later turned over to the Highway Division. Vice 
Chairman Whitty moved for renaming the tunnel in honor of the former 
Lane County Commissioner and the motion carried unanimously by the Com- 
mission. The Commission also authorized the State Highway Engineer to 
take the official steps necessary to rename the tunnel after Ralph A. 
Petersen. 


Chairman Hollern called a five-minute recess at 10:05 a.m. 
At 10:15 a.m., Chairman Hollern reconvened the meeting. 


Mr. Jacobson reported that Duane Wiggins, the concession opera- 
tor at Wallowa Lake State Park, offered to donate 35 acres of timbered 
land overlooking the park and Wallowa Lake. He said the property would 
be important to the park from the standpoint of scenic protection as 
well as providing an area for possible trail development. He recommended 
acceptance of this gift of land. Commissioner Bolender moved for accep- 
tance of the land donation and the motion carried unanimously by the 
Commission. 


Mr. Jacobson asked that the Commission continue their discus- 
sions concerning the Banks-Vernonia Linear Park in Washington and 
Columbia Counties. (See pages 8090 and 8091 of dinner meeting minutes. ) 


A written report had been mailed to the Commission previously. 
(A Feasibility Study for the Proposed Banks-Vernonia Linear Park in Com- 
mission's files, Salem.) The study had been accepted by the Parks and 
Recreation Advisory Committee. 


Joe Paiva showed slides of the proposed linear trail. (Same 
presentation as at previous evening's dinner meeting.) He said a linear 
park in this area was first discussed in 1974, but due to local opposi- 
tion, the proposed trail was not developed. He also discussed the prop- 
erty owners' reversionary interests in the right of way. He mentioned 
this project is part of the nationwide "Rails to Trails" movement. Cur- 
rently there are 190 "Rails to Trails" conversions with 43 states partic- 
ipating. 


Chairman Hollern said 15 minutes of time will be granted for 
those opposing the trail and 15 minutes for those favoring the trail. 
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Sheila Welton from the Neighbors Organized Against the Trail 
from Banks to Vernonia spoke against the linear trail. (There were ap- 
proximately six persons in the audience opposing the trail.) She ad- 
dressed three issues, which are summarized as follows: the process, 


why the trail is opposed by the property owners, and the cost. 
Concerning the process, she felt that: 
1) Public input had been ignored. 


2) Data relating to similar trails was taken from those 
that control and run similar trails, not from those 
that live or, or use other trails. 


Adjoining property owners oppose the trail for a variety of 
the following reasons: 


1) Privacy and open spaces; freedom of intrusion and 
involvement in rules and regulations. 


2) When Highway 47 is improved, it will have a bikepath. 
There are miles of hiking and horse trails in the 
nearby coast range and there is the 40-Mile Loop 
that provides trails. 


Longview Fibre, the largest adjoining land owner, 
opposes the trail. 


The Log Truckers Association is also against the 
trail. The increase in bicycle and horse traffic 
on and near the logging roads and trails will cause 


additional hazards to log truck drivers. 


Potential increase in insurance rates and fire and 
rescue calls. 


In connection with the cost of the trail, she stated: 


None of the figures show the impact to existing, 
poorly maintained rural county roads. All accesses 
to the trail are via rural roads. 


Feasibility study does not show costs for trailheads 
or the massive task of rebuilding the old trestles. 


How can horses, bicycles, and people safely cross 
a trestle together? 


(Continued on next page) 
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Cost of the right of way owned by Burlington Northern 
and various other costs relating to the trail. 


5) Reversionary clauses in the deeds of the adjoining 
property owners. 


6) Cost of the trail vs. accessibility year round. 
(Copy of written speech in Commission's files, Salem.) 


Robin Traylor of Vernonia said that opposition has been a major 
factor in every "Rails to Trails" project reversion throughout the United 
States. 


Jim Tierney of Vernonia was one of the spokesmen for the dele- 
gation favoring the trail. (There were approximately 16 other persons 
in attendance.) He addressed such issues as fear of fire, costs, and 
the parks survey. He said a linear trail converts abandoned rail corri- 
dors into a recreation area in the vicinity where people live. The 
trails preserve the natural environment while enhancing the human 
environment. In addition, the trails make recreation areas available 
to citizens of all physical abilities. In summary, he said the 
conversion of linear trails is a national movement preserving public 
investment in rail corridors, saving needed habitat, and providing a 
safe, essential form of recreation. (Copy of written speech in 
Commission's files, Salem.) 


Doug Olson, Facility Manager of Washington County, spoke on 
behalf of the Washington County Board of Commissioners. He said the 
County supports this project and he presented a letter from the Chairman 
of the Board of County Commissioners, which is summarized as follows: 


1) Recommended that the Commission defer action on this 
proposal for one month. 


2) Requested the Commission to examine the issue of 
future State Parks in Washington County and to consi- 
der the Scoggins Valley Park/Henry Hagg Lake and 
future State Parks in its entirety. 


Urged the Commission to consider the Banks-Vernonia 
Linear Park, Scoggins Valley Park/Henry Hagg Lake, 
and the Washington County State Park Site Investiga- 
tion in their entirety, addressing each as elements 
of a single issue together with a funding priority. 


(Letter from Chairman Bonnie Hays in Commission's files, Salem. ) 
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Noni Andersen appeared representing the Vernonia Area Chamber 
of Commerce. She said the Chamber strongly endorses development of the 
park for the following reasons: 


1) The positive exposure that would accrue to the 
Vernonia area would be beneficial for existing and 
potential businesses, commercial and residential. 


2) Property rights can be fairly dealt with by land- 
scaping, fencing, or where necessary, by property 
trades. 


3) Open space. 


4) Studies of other linear parks in the nation show 
that the beneficial aspects of such a park far out- 
weigh the inconvenience to a few property owners. 


5) Suggested the development of a demonstration forest 
adjacent to the park. 


Dave Espeseth, Director of SOAR, Portland, said the establish- 
ment of the Banks-Vernonia Linear Park represents a significant increase 
in the outdoor resources that would be usable by people with disabili- 
ties. 


Max Dillard, Columbia County Commissioner, asked that the 
Banks-Vernonia Linear Park stand on its own merit and not be included 
jin the Washington County Parks Study. He said that Columbia County was 
also studying sites for parks and he felt that the park sites are not 
in competition with each other. 


An unidentified lady from the audience spoke concerning the 
safety of the handicapped when riding horses over the trestles. 


Chairman Hollern said the Washington County park studies are 
separate issues. Vice Chairman Whitty expressed concern for the property 
owners; however, information provided showed that the concerns never 
materialized into problems. He moved that the Commission accept the 
recommendations of the Banks-Vernonia Linear Park Feasibility Study and 
that the staff forward the study to the Legislature for their considera- 
tion. The motion carried unanimously by the Commission. 


There being no further business to consider, Chairman Hollern 
adjourned the meeting at 11:05 a.m. 


October 18, 1988 


At 11:15 a.m., Commissioners Hollern, Whitty, Ford, and 
Bolender, and Mr. Bothman met in the Director's office to discuss 
financing alternatives for transportation. No action was taken and the 
discussion ended at 11:40 a.m. 


Michael P. Hollern, Chairman 


hitty, Vice Chai 


David F. Bolender, Commissioner 


Fra tw Mea ao a4, 


Commission Services Robert F. Duvall, Commissioner 
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EXHIBIT__A___ 
MINUTES OF _10/18/88 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my official 
Capacity to exercise certain authority on behalf of the Oregon 
Transportation Commission. Pursuant to that authority, and acting 
in accordance therewith for the Commission, I approved the following 
action and report this action for your official records: 


1) On August 15, 1988, approved an agreement with the 
City of Tigard modifying an intersection and traffic 
signal at the intersection of the Pacific Highway 
West and SW 78th Avenue (Dartmouth). The project 
will be financed 100 percent by the City, with no 
expense to the State. (Authorized State Highway 
Engineer to sign agreement. ) 


Dated this / day of lobiale » 1988 
Michael P. Lil Chairman 


Oregon Transportation Commission 


APPROVED 
wai HIGHWAY ENGINEER 


Yate 


EXHIBIT.__A____ 


MINUTES OF __10/18/88 
SUBJECT: Report of Actions Taken Under Delegated Authority 


TO: Oregon Transportation Commission 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve all actions listed 
below and report this action for your official records: 


1) Agreement with Lake County for development of an 
all-terrain vehicle track approximately one-half 
mile in length at the Lake County Fairgrounds. Cost 
to State: $16,750. Project period is from July 1, 
1988, to July 1, 1989. Funding is provided through 
the All-Terrain Vehicles Account. (Authorize State 
Highway Engineer to sign agreement. ) 


Agreement with Tillamook County for enhancing the 
cooperative law enforcement services and efforts 
at the Sand Beach Recreational Area for the period 
of July 1, 1988, through June 30, 1989. Cost to 
State: $18,684. Funding is provided through the 
All-Terrain Vehicles Account. (Authorize State Highway 
Engineer to sign agreement. ) 


Agreement with City of Corvallis to update traffic 
signals at the intersection of Pacific Highway West 
at Alexander Avenue. The State will perform all 
of the design and construction work and maintain 
complete jurisdiction after the signals are completed. 
The City will pay for 100 percent of all project 
costs, provide any required right of way, and pay 
for one-half of power and =~=maintenance' costs. 
(Authorize State Highway Engineer to sign agreement. ) 


Grant authority to acquire consultant services to 
provide Global Positioning System services. This 
is a state-of-the-art method for obtaining control 
points and ties for location surveys. Contract will 
be for a one-year period in an amount not to exceed 
$50,000 with the option to renew for two additional 
one-year periods. (Authorize State Highway Engineer 
to sign all necessary agreements and contracts. ) 


st 
Dated this é ™~ day of {Heino » 1988 


Michael P. Hollern, Chairman 
Oregon Transportation Commission 


8-25-88 <aieees SEPRONE? 


STATE HIGHWAY ENGINEER 


EXHIBIT ..._._.__.A__ 
MINUTES OF __10/18/88 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved the following action and report this action for 
your official records: 


1) On September 1, 1988, approved a_ personal 
service contract with Infrastructure Management 
Services (IMS) to survey the pavements on 
selected sections of highways totalling 1,000 
miles using the Laser Road Surface Tester 
at a cost not to exceed $25,000. Work will 
begin upon approval by the Executive Department 
and terminate on September 30, 1988. 
(Authorized State Highway Engineer to sign 
contract. ) 


/ ; 
Dated this G day of » 1988 


Michael P.” Hollern, Chairman 
Oregon Transportation Commission 


EXHIBIT A 
MINUTES OF __10/18/88 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve the action listed below and report this action for 
your official records: 


1) Interagency contract with Portland State 
University (Center for Urban Studies) to 
do a Site Location Study for an Integrated 
Traffic Data Collection System. The study 
would take 18 months at a cost of $40,000 
which would be funded from Highway Planning 
and Research Funds. (Authorize State Highway 
Engineer to sign contract.) 


Dated this 4 
aa 4 


ichael P. Hollern, Chairman 
Oregon Transportation Commission 


STATE HIGHWAY ENGINEER 


7/u ($e 


EXHIBIT__A 
MINUTES OF _10/18/88 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. 1 Project Cascade Highway North at SE Owen Drive 
Contract No. 10,643) 


Type of Work Traffic Signal F.A. Proj. No. State 
Installation 


County _Clackamas Highway Cascade Highway North 


— 


No. of Bidders 4 Low Bidder W. R. Grasle Co., Portland, OR 


Low Bid $ 66,924.00 ~ 


Engineer's Recommendation: Award to low responsive bidder subject to the 
concurrence of Clackamas County and receipt of deposit by County. 


2nd Bidder: Schoolhouse R Electrical Construction Co., Ashland, OR $ 71,940.00 
3rd Bidder: Tice Electric Company, Portland, OR $ 74,926.00 


No. 2 Project Oswego Highway at McKillican/Hood (West Linn): 
Ontract No. 10,644) 


Type of Work Grading, Pavin Structures, F.A. Proj. No. _IX-M-9565(21) 
Signing & Tratite Signals 


County Clackamas Highway Oswego 
No. of Bidders 4 Low Bidder Roy L. Houck Construction, Salem, OR 


Low Bid $ 301,700.25 
Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA and the City of West Linn and receipt of deposit by City. 


2nd Bidder: Morse Bros., Inc., Lebanon, OR $ 354,792.25 
3rd Bidder: White Construction Co., Lake Oswego, OR $ 355,555.00 


No. 3 Project Beaver Creek (Adams Road) Bridge 
ee Ontract No. 10,645) 


Type of Work Grading, Paving & Structure  F.A. Proj. No. BROS-500(10) 
County Columbia Highway Adams Road (County Road #3003) 


No. of Bidders 4 Low Bidder £.M.W. Construction Co., Bend, OR 


Low Bid $ 132,960.00 


Engineer's Recommengation: Award to low responsive bidder subject to concurrence 
of the FHWA and Columbia County and receipt of deposit by County. 


2nd Bidder: Berning Construction Co., Wilsonville, OR $ 143,393.00 
3rd Bidder: Stach Construction Co., Inc. & Stach Equipment Inc., 
AJV, Grants Pass, OR $ 144,070.00 


APPROVED BY CHAIRMAN 
MICHAEL P, HOLLERN 


am 7-2-55 
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EXHIBIT__A_ 
MINUTES OF _10/18/88 


No. 4 Project Coos Ba McCullough) Bridge #1823S 
ammeeanneatead — (Contract No. 10,646) 


Type of Work Bridge Repairs F.A. Proj. No. State 

County Coos Highway Oregon Coast 

No. of Bidders 2 Low Bidder Riedel International, Inc., Portland, OR 
Low Bid $ 199,000.00 

Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Abhe & Svoboda, Inc., Prior Lake, MN ; 243,100.00 
3rd Bidder: None 


No. 5 Project Trout Creek (1st Crossing) Bridge Section 


Type of Work _Gradin Paving & F.A. Proj. No. BRF-69 
Culverts 


County Harney Highway _John Day-Burns 


ntract No. 10,647) 


No. of Bidders 6 Low Bidder Dice Construction, Inc., Bend OR 


Low Bid $ 115,519.25 


Engineer's Recommendation: Award to low responsive bidder subject to the concurrence 
of the FHWA. 


2nd Bidder: R. L. Coats, Bend, OR $ 119,420.00 
3rd Bidder: JAL Construction, Inc., Bend, OR $ 145,250.00 


No. 6 Project East Fork Hood River (Dimmick Park) Bridge 


Type of Work Grading, Paving, Structure  F.A. Proj. No. RS-142(2) 
& Signing 


County _Hood River Highway Hood River 


No. of Bidders 5 Low Bidder Donald W. Thompson, Inc., North Bend, OR 


Low Bid $ 668,208.50 


Engineer's Recommendation: Pending. 


2nd Bidder: Holm II, Inc., Stayton, OR $ 673,390.50 
3rd Bidder: Stach Construction Co., Inc. & Stach Equipment, 
Inc., AJV, Grants Pass, OR $ 678,606.00 


APPROVED BY CHAIRMAN 
MICHAEL P. HOLLERN 


EXHIBIT___A 
MINUTES OF _10/18/88 


No. 7 Project Trail-Casey (East Unit 
Type of Work Grading and Paving FA. Proj. No. _ AHL~13(19) ontract No. 10,649) 


County —_Jackson Highway Crater Lake 
No. of Bidders 4 Low Bidder Fabricators, Incorporated, Salem, OR 
Low Bid $2,195 ,069.75 


Engineer's Recommendation: Award to low DBE responsive bidder subject to the con- 
currence of the FHWA, 


2nd Bidder: Elte, Inc., Boring, OR $2,372 ,228.50 
3rd Bidder: Kiewit Pacific Co., Vancouver, WA $2,601 ,415.00 


No, 8 Project Coast Range Summit-Burnt Woods Section 
(Contra 
Type of Work Grading, Paving, Structures F.A. Proj. No. _ State ct No. 10,650) 
Signing & ]UEEG TILE 


County Lincoln Highway Corvallis-Newport 


No. of Bidders 4 Low Bidder Morse Bros., Inc., Lebanon, OR 


Low Bid $2,044,316.00 


Engineer's Recommendation: Award to low DBE/WBE responsive bidder. 


2nd Bidder: J. C. Compton Contractor, Inc., McMinnville, OR $2 ,073,611.00 
3rd Bidder: Fabricators, Incorporated, Salem, OR $2,089 ,582.00 


No. 3 Project Uglow Street-Lacreole Drive (Dallas) 
Type of Work Grading, Paving & Storm F.A. Proj. No. State (Contract No. 10,651) 
Drainage 


Dallas-Rickreall 


County Polk Highway 
No. of Bidders 8 Low Bidder DO & D Paving Co., Salem, OR 
Low Bid $ 436,730.00 


Engineer's Recommendation: Award to low DBE/WBE responsive bidder subject to the 
concurrence of the City of Dallas and receipt of deposit by City. 


2nd Bidder: River Bend Sand & Gravel Co. dba Salem Road 


& Driveway, Salem, OR $ 457,949.05 
3rd Bidder; Morse Bros., Inc., Lebanon, OR $ 476,657.00. 


APFROVED BY CHAIRMAN 


MICHAEL P. HOLLER 
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EXHIBIT A 
MINUTES OF _10/18/88 


No. 10 Project SwW_Hall Blvd. at Washington Square Drive #2 Section 
(Contract No. 10,652) 


Type of Work Grading, Paving & F.A. Proj. No. State 
Stonats 


County _Washington Highway Beaverton-Tualatin 
No. of Bidders 2 Low Bidder White Construction Co., Lake Oswego, OR 
Low Bid $ 169,910.00 


Engineer's Recommendation: Award to low responsive bidder subject to concurrence 
of Washington County and receipt of deposit by County. 


2nd Bidder: Baker Rock Crushing Co., Beaverton, OR ; 193,357.86 


3rd Bidder: None 


On September 7, 1988, I accepted the State Highway Engineer's 
recommendation for award of the projects on which bids were 
received on August 25, 1988, and authorized him to sign the 
contracts when conditions for the awards have been met. On 
Jobs 2, 7, 8 and 9 if the low bidder fails to meet the 
requirements for the disadvantaged-woman business enterprises, 
award will be made to next lowest responsive bidder pending 
DBE/WBE review and cost justification. 


nN 


Dated this /2& day of UE rat A , 1988 


Michael P. Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 


PRX Lar 
EXHIB B 


MINUTES OF _10/18/88 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. 1 Project Camas Mt. Wayside-Muns Creek (Suicide Creek) Section 

Yype of Work _Grading & Paving F.A. Proj. No. State Contract. No. 10,653) 
County Douglas Highway Coos Bay-Roseburg Highway 

No. of Bidders _ 7 Low Bidder Kiewit Pacific Co., Vancouver, WA 


Low Bid $5,593,373.00 


Engineer's Recommendation: Award to low DBE/WBE responsive bidder. 
2nd Bidder: Bracelin-Yeager Excavating 
& Trucking Co., Coos Bay, OR $5 ,637,339.81 
3rd Bidder: West Company Construction, 
Inc., Bothell, WA $5,739,765 .50 
No. Project Nehalem & Bridge Street (Clatskanie) Section  ~ 


Grading, Paving, & ; 
Type of Work _ Signals F.A. Proj. No. — State 


County Columbia Highway Columbia River (Lower) Highwa 


No. of Bidders | 4 Low Bidder _W. R, Grasie Co., Portland, OR 
Low Bid $ 92,560.00 
Engineer's Recommendation: Pending 

2nd Bidder: Schoolhouse R Electrical 


Construction Co., Ashlan7?, OR $ 93,968.00 
3rd Bidder: Hamilton Electric, Inc., Eugene, OR $ 94,912.35 


No. 3 Project Dean Creek Elk Viewing Area Section 
(Contract No. 10,655) 


Type of Work Grading & Paving F.A. Proj. No. State 
County _Douglas Highway Umpqua Highway 
No. of Bidders 3 Low Bidder Johnson Rock Products, Inc., North Bend, OR 


Low Bid $ 337,928.47 


Engineer's Recommendation: Award to low OBE/WBE responsive bidder. 


2nd Bidder: Bohemia Inc., 
Umpqua Division, Reedsport, OR $ 419,750.08 
3rd Bidder: James W. Fowler Co., Dallas, OR $ 568,439.50 


2 


MINUTES OF _10/18/88 


No, 4 Project _Brooklake Road-Chemawa Road Section 


Type of Work _Bikeway & Signing F.A. Proj. No. sta contract No. 10,656) 
County _Marion Highway _Pacific Highway East 


ho. of Bidders 4 Low Bidder Morse Bros. Inc. Lebanon, OR 


Low Bid §$ 96,194.00 
Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: 0 & OD Paving Co. Salem, OR $ 105,544.80 


3rd Bidder: River Bend Sand & Gravel Co. 
dba Salem Road & Oriveway, Salem, OR § 112,498.25 


Ho. Project South Fork Walla Walla River (Dorothy) Bridge Section 


Grading, Paving (Contract No. 10,657) 
Type of ork & Structure F.A. Proj. No. RS-B8586(2) 


County _Umatilla Highway Walla Walla River Road (County) 


iv. of Yidders 6 Low Bidder _€.M.W. Construction Co., Bend, ‘OR 
Low Bid 3 249,970.03 


Engincer's Recomaendation: Avard to low OGE responsive bidder subject to concurrenc 
of FWA and Umatilla County and receipt of deposit by the County, 


2nd Bidder: A & R Construction, Inc, 
dba Laco Construction Co., Lewiston, 10 ; 260,548.00 


3rd Bidder: R. L. Coats, Send, OR 263,348.00 


i Project _N.W. Cornell Road at H.W. Trail Avenue Section 


Grading, Paving 
Type of Work _8& Signals F.A. Proj. No. HES-9022(13) 


County _Washington Highway _N.W. Cornell Road (County) 


No. of 8idders 3 Low Bidder _Roy L. Houck Construction Co., Salem, OR 


Low Bid $ 203,064.00 


cngineer'’s Recomnendation: Pending 


and Bidder: White Construction Co., Lake Oswego, OR $ 220,556.00 
3rd Bidder: Baker Rock Crushing Co., Beaverton, OR $ 234,499.00 


On September 27, 1988, I accepted the State Highway Engineer's 
recommendation for award of the projects on which bids were 
received on September 22, 1988, and authorized him to sign 
the contracts when conditions for the awards have been met. 
On Jobs 1, 3 and 5 if the low bidder fails to meet the 
requirements for the disadvantaged-woman business enterprises, 
award will be made to next lowest responsive bidder pending 
DBE/WBE review and cost justification. 


Dated this Lf day of OC 7Tcb<e , 1988 


itty, Vice Chairman / 
OREGON TRANSPORTATION COMMISSION 
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EXHIBIT___© _ 
MINUTES OF _10/18/88 
TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my of- 
ficial capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
actions listed below and report these actions for your official 
records: 


1) On September 7, 1988, approved a personal ser- 
vice contract with Hudson Henry and Associates, 
Inc. for an Executive Management Update Class 
relating to data processing on September 23, 
1988, at a cost not to exceed $1,750. (Signed 
by Gary Potter for Director. ) 


On September 14, 1988, signed a Memorandum of 
Understanding between Governor, State of 
Oregon; Economic Development Department; State 
Marine Board; Fish and Wildlife; — Land 
Conservation and Development; Travel 
Information Council; Department of 
Transportation; and Curry, Douglas, Jackson, 
and Josephine Counties for the Southern Oregon 
Regional Economic Development Strategy. 


On September 15, 1988, approved a personal ser- 
vice contract with Robert Burgee to conduct a 
"Stylemetrics" class on September 27 and 28, 
1988, at a cost not to exceed $1,200. (Signed 
by Gary Potter for Director. ) 


[7 ft > - 4 
Dated this .97~“day of Keep —_>-:(1988 


s 


~ Robert N. Bothman 
Director of Transportation 


EXHIBIT D 


MINUTES OF _10/18/88 
TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my of- 
ficial capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
actions listed below and report these actions for your official 
records: 


1) On August 15, 1988, approved an agreement with 
Nestucca Rural Fire Protection District to 
cover costs of additional equipment and cost 
associated with medical aid and rescue of users 
of the Sandlake Dune area in Tillamook County 
at a cost of $2,000 beginning July 1, 1988, 
through July 1, 1989. Funding is provided 
through the All-Terrain Vehicles Account. 


On August 15, 1988, approved an agreement with 
Klamath County to construct a waterline at the 
Bill Scholtes Sportsman Park at a cost of 
$6,300 beginning July 1, 1988, through July 's 
1989. Funding is _ provided through the 
All-Terrain Vehicles Account. 


On August 29, 1988, signed Supplemental Agree- 
ment No. 1 with Century West Engineering 
Corporation for material testing projects in 
Geographical Areas M4A and M4B. This 
supplement extends the completion time to 
December 31, 1989. (Original agreement 
approved by Transportation Commission = on 
March 20, 1987.) 


On September 1, 1988, signed a personal service 
contract with OBEC Consulting Engineers for 
preliminary engineering services on the Crater 
Lake Boundary-Fort Klamath Section of the 
Crater Lake Highway in Klamath County at a cost 
not to exceed $389,600 beginning September 2, 
1988, through December 31, 1990. (Approved by 
the Transportation Commission on July 22, 
1986. ) 


EXHIBIT___2D-_— 

MINUTES OF _10/18/88 
On September 2, 1988, signed a personal service 
contract with Data Processing Resources, Inc. 
to provide date processing programming infor- 
mation for Phase II of the TEAMS enhancement 
project. Cost not to exceed $306,000. Time 
Period: September 1, 1988, to June 30, 1989. 
oe Commission approved August 16, 
1988. 


On September 9, 1988, signed Supplemental 
Agreement No. 1 to a personal service contract 
with CRS Sirrine, Inc. to perform traffic 
origin-destination study on_ the WCL-ECL, 
Sisters Section of the McKenzie Highway in 
Deschutes County. The contract is increased 
by $3,040 to a new total not to exceed $92,105 
and there is no extension of the time period. 


On September 9, 1988, signed a personal service 
contract with Koch, Sachs, Whittaker, Aanderud 
Architects to review the old laboratory build- 
ing in Salem to make recommendations and pro- 
vide a design for its remodeling at a cost of 
$94,975 within 500 calendar days from authori- 
zation to proceed date. (Approved by Transpor- 
tation Commission on April 19, 1988.) 


On September 13, 1988, approved continuance of 
the Sno-Park Permit Enforcement Program with 
the Oregon State Police for the 1988-89 winter 
season. The time period is from approximately 
November 24, 1988, to March 26, 1989. Approved 
new exhibit for inclusion in January 13, 1982, 
agreement. 


On September 15, 1988, signed an interagency 
agreement with the Public Utility Commission 
for the assignment of an ODOT employee to work 
with the Public Utility Commission's Transpor- 
tation Program. ODOT will continue to be 
responsible for the employee's salary through 
this biennium. A request will be filed for the 
position to be incorporated in PUC's 1989-91 
budget. Time Period: September 19, 1988, 
through June 30, 1989. 


Dated this S day ofCetobey _. 1988 
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EXHIBIT eS 
MINUTES OF __10/18/88 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Work on the Wren Hill Curve Section of the 
Corvallis-Newport Highway in Benton County. Bids 
received July 28, 1988. Contract No. 10,641 
awarded on August 5, 1988, to J. C. Compton 
Contractor, Inc., McMinnville, at $1,036,342.75. 


Work on the Columbia Boulevard-Lower Columbia River 
Highway Section of Sykes Road in St. Helens, 
Columbia County. Bids received July 28, 1988. 
Contract No. 10,642 awarded on August 10, 1988, 
to White Construction Co., Lake Oswego, at 
$419,040.00. 


Traffic signal installation on Cascade Highway 
North at S.E. Owen Drive in Clackamas County. 
Bids received August 25, 1988. Contract No. 10,643 
awarded on September 20, 1988, to W. R. Grasle Co., 
Portland, at $66,924.00. 


Work on the East Fork Hood River (Dimmick Park) 
Bridge Section of the Hood River Highway in Hood 
River County. Bids received August 25, 1988. Con- 
tract No. 10,648 awarded on September 20, 1988, 
to Stach Construction Co., Inc. & Stach Equipment, 
Inc., A JV, Grants Pass, at $678,606.00. 


Work on the Oswego Highway at McKillican/Hood Sec- 
tion in West Linn, Clackamas County. Bids received 
August 25, 1988. Contract No. 10,644 awarded on 
September 20, 1988, to Roy L. Houck Construction 
Company, Salem, at $301,700.25. 


Work on the Beaver Creek Bridge Section of Adams 
County Road in Columbia County. Bids received Au- 
gust 25, 1988. Contract No. 10,645 awarded on Sep- 
tember 19, 1988, to E.M.W. Construction, Bend, at 
$132,960.00. 


Work on the Trout Creek (1st Crossing) Bridge Sec- 
tion of the John Day-Burns Highway in Harney 
County. Bids received August 25, 1988. Contract 
No. 10,647 awarded on September 9, 1988, to Dice 
Construction, Inc., Bend, at $115,519.25. 
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EXHIBIT D 


Rane’ F — ee 


MINUTES OF __10/18/88 


Work on the Trail-Casey (East Unit) Section of the 
Crater Lake Highway in Jackson County. Bids re- 
ceived August 25, 1988. Contract No. 10,649 
awarded on September 9, 1988, to Fabricators, 
Incorporated, Salem, at $2,195,069.75. 


Work on the Coast Range Summit-Burnt Woods Section 
of the Corvallis-Newport Highway in Lincoln County. 
Bids received August 25, 1988. Contract No. 
10,650 awarded on September 8, 1988, to Morse 
Bros., Inc., Lebanon, at $2,044,316.00. 


Work on the S.W. Hall Boulevard at Washington 
Square Drive No. 2 Section of the Beaverton- 
Tualatin Highway in Washington County. Bids 
received August 25, 1988. Contract No. 10,652 
awarded on September 8, 1988, to White Construction 
Co., Lake Oswego, at $169,910.00. 


Work on the Uglow Street-Lacreole Drive Section 
of the Dallas-Rickreall Highway in Dallas, Polk 
County. Bids received August 25, 1988. Contract 


No. 10,651 awarded on September 8, 1988, to D &D 
Paving Co., Salem, at $436,730.00 


Dated this @ day of CELE _, 1988 


“btenvl Wp Midd 


WW ‘Donald E. Forbes, State Highway Engineer 


9-27-88 


ES OF _10/18/88 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 
EE BT STATE HIGHWAY DIV. LEGAL SECTION 
Period From 7-1-88 Thru_9-30-88 


No. Amount 


Claims Pending at Beginning of Period 302 $ 421,907.26 


Claims Pending at End of Period 252 ¢ 442,579.70 


Money Collected During Period 
Installment Payments $ "5,855.71 
Compromise Payments $ 12,371.30 


Payments in Full §$ 86,579.02 
$ 104,806.03 


eee 


Claims Abandoned During Period $ 6,751.34 


eee 


§ 77,870.07 


RI 


Damage Cases (Actions Filed) 


Uncollected Judgments Se 


* Referred to Department of Revenue for collection. 
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EXHIBIT___E 


MINUTES OF 10/18/88 


OCTOBER, 1988 
OREGON TRANSPORTATION COMMISSION 


REPORT OF ACTIONS TAKEN UNDER DELEGATED AUTHORITY 


Under delegated authority to the Highway Engineer (Delegation Order No. 23) 
from the Oregon Transportation Commission, subdelegated to the Right of Way 
Manager (Administrative Order No. 33), the following actions were taken: 


APPROVAL TO SELL EXCESS PARCELS: (23-43) (Administrative Order No. 33) 


1) MULTNOMAH COUNTY: MARQUAM BRIDGE-S.E. 84TH AVE. - MT. HOOD FREEWAY: 
File 46378 - containing 5,000 s.f., m/1.; $40,500; Approved 8/31/88. 


2) MULTNOMAH COUNTY: MARQUAM BRIDGE-S.E. 84TH AVE. - MT. HOOD FREEWAY: 
File 47424 - containing 4,275 s.f., m/1.; $30,500; Approved 8/31/88. 


AGREEMENTS: (23-50) (Administrative Order No. 33) 


3) ODOT Agreement #RR 1287; with Burlington Northern Railroad Company 
granting State advance right of entry and occupancy on railway proper- 
ty; SCAPPOOSE-MULTNOMAH COUNTY LINES SECTION; COLUMBIA COUNTY; State 
will accept usual form of easement in amount of $23,950; R/W File 
#56792; Approved 9/20/88. 


Agreement with Pacific Power & Light Company to extend electric service 
to State of Oregon, Department of Transportation, to 25 only 310 watt 
street lights and 15 only 250 watt street lights, at or near CANNON 
BEACH JUNCTION in CLATSOP COUNTY; File No. 147-5297; E.R. No. 147-31- 
710; W. 0. No. 5297; Approved 9/27/88. 


ODOT Agreement #RR 1285; Right of Entry from Burlington Northern 
Railroad Company; REDMOND-BEND (SOUTH UNIT) SECTION  - THE DALLES~ ~ 
CALIFORNIA HIGHWAY; DESCHUTES COUNTY; Cost $5,000; R/W File 56818; 
Approved 9/01/88. 


OPTIONS AND OTHER DOCUMENTS RELATING TO THE ACQUISITION OF PROPERTY BY THE 
HIGHWAY DIVISION: (23-65) (Administrative Order No. 33) 


BAKER COUNTY: 
WHITNEY-TIPTON - WHITNEY HIGHWAY: 


50615-B Elmwood Ranch *g 975 App. 9/27/88 
*Balance after trade of File 56915 


50615-C Rouse Brothers Limited Partnership I $ 2,870 App. 9/06/88 
Katherine Galligan & Fern M. Galligan 
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VE ES OF 10/18/88 


Report of Actions Taken Under Delegated Authority 
October, 1988 

Page Two 

OPTIONS: (Continued) 


COLUMBIA COUNTY: 


SCL SCAPPOOSE-MULTNOMAH COUNTY LINE - COLUMBIA RIVER (LOWER) HIGHWAY: 


56182 Theodore E. & Carol A. White 

56189 Scappoose Senior Citizens 

56190 Martin John & Margaret Tretek 

56191 Rose Ann & Neill MacNeill 

56482 O.V. & Norma E. Wirta 

56491 Henry J. & Victoria M. Schmit 

56493-A George I. Green 

56194 Scappoose Fairview Cemetery Association 

56195 Bart Grabhorn 

56197. Earl N. & Jeanne M. Seawright 

56481 Robert James Hinkle; Donald Riley Hinkle 

56500 Roger B. & Vera L. Field 

56505 Roy H. & Martha A. Forsberg 
Donald R. & Linda L. Bailey 

56507 John & Hazel Hren 

57023 Albert J. Havlik; Robert P. Havlik; 
Steve L. Havlik; Mary Ann Robinson 

57024 Albert J. Havlik; Robert P. Havlik; 
Steve L. Havlik; Mary Ann Robinson 

57348 Bunnette M. Looney 


COOS COUNTY: 


SOUTH SLOUGH (CHARLESTON ) BRIDGE - CAPE ARAGO HIGHWAY: 


56767 Southcoast Seafoods, Inc. 
56767 Supplemental (Improvements) 
Thomas A. Peterson, Lessee 


DESCHUTES COUNTY: 


$ 


$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 
$ 


$ 
$ 


17,200 
2,500 
5,000 

12,350 

16,000 
1,150 

30,000 

10,000 
2,400 

31,000 
1,750 
7,500 

825 


5,200 
100 


200 


4,000 


25,318 
912 


REDMOND-BEND (SOUTH UNIT) - THE DALLES-CALIFORNIA HIGHWAY: 


56818 Burlington Northern Railroad Company 
56871 Ace Backhoe Service, Inc. 
56875 _ Eugene J. & Marie E. Mayea 


56922 Catherine L. Poor (C.P.) 
56930 Elizabeth Anne Church 


$ 

$ 

$ 

56920 M. Jane Spink = J 
$ 

$ 

$ 


56948 Dolores E. Roots 


5,000 
1,000 
2,200 


»472.54 


10,475 
100 
850 


App. 
App. 
App. 
App. 
App. 
App. 
App. 
App. 
App. 
App. 
App. 
App. 
App. 


App. 
App. 


App. 


App. 


9/06/88 
9/28/88 
8/31/88 
8/22/88 
9/24/88 
8/31/88 
8/30/88 
9/19/88 
9/08/88 
9/08/88 
9/06/88 
9/23/88 
8/31/88 


9/27/88 
9/28/88 


9/28/88 


9/27/88 


. 9/08/88 
. 9/08/88 


. 9/01/88 
. 9/23/88 
. 9/01/88 
. 8/31/88 
. 9/28/88 
. 8/31/88 
. 9/02/88 


LV MNSET c 
MINUTES OF _10/18/88 


Report of Actions Taken Under Delegated Authority 
October, 1988 
Page Three 
OPTIONS: (Continued) 
DOUGLAS COUNTY: 
CAMAS VALLEY - CAMAS MOUNTAIN WAYSIDE - COOS BAY-ROSEBURG HIGHWAY: 
56055 Robert C. Jenkins $ 6,000 App. 8/17/88 
ODELI. AVENUE-STEPHENS STREET (ROSEBURG) - WINCHESTER STREET: 
57345 Harry T. Twidwell & Ada Mae Twidwell $ 1,000 App. 9/08/88 
JOSEPHINE COUNTY: 
FOOTHILL BLVD. /ROGUE RIVER/REDWOOD HIGHWAY JUNCTION - REDWOOD HIGHWAY: 
57371 Alfred W. & Manda Craig $ 42,000 App. 9/06/88 
LANE COUNTY: 
MCKENZIE RIVER BRIDGE - MCKENZIE RIVER: 
16256 State of Oregon, Division of State Lands . 9/26/88 
VIDA M.P. 27.7 - MCKENZIE HIGHWAY: 
56686 William L. & Mary L. Wasmann $¢ 10,825 App. 9/29/88 
LINCOLN COUNTY: 
OGLESBY CREEK BRIDGE - CORVALLIS-NEWPORT HIGHWAY: 
55925 Rex W. Wakefield; Mabel J. Wakefield; 230.75 App. 9/06/88 
Mabel J. Wakefield; Betty Jane Liska; 
Nancy Kay Buckley (fencing supplement ) 
MULTNOMAH COUNTY: 
S.E. DIVISION-S.E. SCHILLER ST. - CASCADE NORTH HIGHWAY: 
55069 Eastport Plaza Shopping Center $ 60,000 App. 9/06/88 
UMATILLA COUNTY: 
STANFIELD NCL-STANFIELD INTERCHANGE - UMATILLA-STANFIELD HIGHWAY: 
49150 The Farmers Home Administration $ 24,800 App. 9/02/88 


U.S. Department of Agriculture 
% Transamerica Title Insurance Company 
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OPTIONS: (Continued) 


UMATILLA COUNTY: STANFIELD NCL-STANFIELD INTERCHANGE: 


49157 Robert C. & Francis K. Campbell, (Land) $ 
Stanfield High School District (Sign) 

Gregg & Shirley Gettman $ 3,730 
First Interstate Bank of Oregon, N.A., Trustee $ 11,600 
for Howard K. & Lavada Herrick 

Harry L. & Lucille V. Rueber 

Charles R. & Darlene F. Hodges 

Mark E. Gardner; Janet Marie Gardner 
Craig Gabriel; Phyllis Gilbert 

Daryl Eugene Corey & Marjean Corey 


1,025 


49158 
49159 


49161 
49263 
56823 
56827 
56977 


2,200 
6,000 

575 
4,650 
1,000 


WASCO COUNTY: 


IDAHO STREET-CARROLL ROAD (MOSIER) - STATE ROAD (COUNTY ROAD): 


54993 
55498 
54999 
56839 


Jessie L. & Wilma L. Buchanan 

Mosier Rural Fire Protection District 
Dale Alexander; Charles F. Neff 
Robert F.S. & Anita K. Rutledge 


WASHINGTON COUNTY: 


PACIFIC HIGHWAY WEST @ S.W. PARK STREET - PACIFIC HIGHWAY WEST: 


56796 Portland Fixture Limited Partnership $Donation 


SUNSET HIGHWAY-JENKINS ROAD - S.W. MURRAY BLVD.: 
55199 St. Mary's Home, Inc. $ 19,100 
WHEELER COUNTY: 

BOLOGNA CREEK-GRANT COUNTY LINE - JOHN DAY HIGHWAY: 


56946 Metropolitan Mortgage & Securities Co. (Fee) 


Frank J. & Sue M. Jankunis (C.P.) 


(Continued) 
App. 


App. 
App. 


App. 
App. 
App. 
App. 
App. 


App. 


8/18/88 


9/08/88 
9/23/88 


9/08/88 
9/27/88 
9/08/88 
9/23/88 
9/06/88 


. 8/22/88 
. 8/18/88 
. 9/16/88 
. 9/01/88 


. 9/06/88 


. 8/23/88 


9/06/88 


Dated this 7 ©: day of CO Phe , 1988 


of Way Manager 


EXHIBIT____E_— 
MINUTES OF _10/18/88 
Department of Transportation 


PARKS AND RECREATION DIVISION 


NEIL GOLDSCHMIDT 525 TRADE STREET SE, SALEM, OREGON 97310 PHONE (503) 378-6305 


GOVERNOR 


73410-806 


Oregon Transportation Commission 


FROM: David G. Talbot 
State Parks Administrator 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the 
State Parks Administrator, or his designate, in an official 
capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, the Parks 
Administrator or his designate has approved the following 
actions and report them for your official records. 


On Sept. Fe 1988, approved a Historic 
Preservation Fund Agreement with Light Valley 
Waldorf School for a Light Valley Waldorf School 
Pre-development Project in Jackson County, in the 
amount of $8,000. 


On Sept. 15, 1988, approved Ernie & Shirley 
Kunze's request to construct a single family 
dwelling within the Clackamas River Scenic 
Waterway in Clackamas County. 


On Sept. 15, 1988, approved James L. Wick of 
Woodland Management, Inc.'s request to conduct 
commercial forest thinning within the Clackamas 
River Scenic Waterway in Clackamas County. 


On Sept. 16, 1988, approved Mary L. Thomason of 
Galice Resort's request to construct a 30 x 50- 
foot building within the Rogue River Scenic 
Waterway in Josephine County. 


On Sept. i ae 1988, approved R.H. Morrison's 
request to clear and plant grass within the 
Deschutes River Scenic Waterway in Jefferson 
County. 


On Sept. 29, 1988, approved Gordon Q. Vancil's 
request to construct a new home within the Rogue 
River Scenic Waterway in Curry County. 


day of October, 1988 


David G. Talbot, State Parks Administrator 
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MINUTES OF _10/18/88 
Department of Transportation ' 


PUBLIC TRANSIT DIVISION 


TRANSPORTATION BUILDING, SALEM, OREGON 97310 PHONE 378-8201 


In Reply Refer to 
File No.: 


October 6, 1988 


MEMORANDUM 


TO: Oregon Transportation Commission 


FROM: Denny Moore, Administrator 
Public Transit Division 


SUBJECT: Reported Actions Taken Under Delegated Authority 


On behalf of the Commission and under the authority delegated to me to 
approve and sign contracts, I have taken the following actions since my 
last report: 


a¢ Small City and Rural Area Transit Assistance Program. A 
federal/state general funded program to _ provide’ operating 
assistance for public transportation service. 


G.F. 


City of Sweet Home August 22, 1988 $ 8,500 
Coos County August 26, 1988 8,000 
Curry County August 26, 1988 6,350 
Hood River County Sept. 2, 1988 
City of Newport Sept. 2, 1988 
City of Hermiston Sept. 8, 1988 
Columbia County Sept. 8, 1988 
Basin Transit Service Sept. 13, 1988 
Milton Freewater Sept. 13, 1988 
Yamhill County Sept. 19, 1988 
City of Pendleton Sept. 19, 1988 
City of Albany Sept. 19, 1988 
Linn-Benton Loop Sept. 19, 1988 


Sr KROSS TO MNM™MvUOVLYS 


AN EQUAL OPPORTUNITY EMPLOYER 


732-0004 (12-87) 
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MINUTES OF 10/18/88 
Oregon Transportation Commission 
October 6, 1988 
page two 


Small City and Rural Area Transit Assistance Program. A 
federal/state general funded program to provide operating and 


capital assistance for public transportation service. 


Grant amendment between Urban Mass_ Transportation 
Administration and Public Transit Division to transfer four 
buses to Basin Transit Service Transportation District. 
(September 19, 1988) 


A supplemental operating assistance agreement for Coos County 
amending contract amount to $23,250. (January 14, 1988) 


An agreement with the City of Florence to provide $53,600 in 
operating assistance to fund a new public transportation 
system. 


Technical Resource Program, Section 8. A federal fund program 
that provides technical assistance to local governments to plan 


and improve public transportation programs. 


A. An agreement with Urban Mass Transportation Administration 
for fiscal year 1988-89 in the amount of $65,250. 
(July 27, 1988) 


An agreement between Federal Highway Administration and Public 
Transit Division to negotiate an indirect cost rate on grants and 
contracts with the Federal Government for fiscal year 1989. 

(June 30, 1988) 


An agreement between Oregon District 4 Council of Governments and 
Public Transit Division in the amount of $6,000 to assist in the 
development of a rideshare program in the Corvallis-Albany area. 
(August 9, 1988) 


An agreement between Department of Energy and Public Transit 
Division in the amount of $6,000 to assist the Corvallis rideshare 
pilot program. (August 9, 1988) 


An agreement between Oregon Corrections Industries and Public 
Transit Division in the amount of $1,200 to assist in a telephone 
survey of Capitol Mall employees. (August 9, 1988) 


An agreement between the Oregon State University Research Center 
and Public Transit Division to assist in a telephone survey of 
Capitol Mall employees. (August 9, 1988) 


Frusepsm3 acre 
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A personal services contract agreement with Marianne McGee and 
Dolores Patterson to conduct Passenger Assistance Techniques 
Workshops. (September 9, 1988) 


A personal services contract agreement with Mike Murphy to conduct 
Rural and Small Transit Manager’s workshops. (August 19, 1988) 


Bob Bothman, Director 
Department of Transportation 


John Elliott, Director 
Office of Public Affairs 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


Harvey S. Giffen vs. Intertec Construction Co., The City of Lake gover e and H & H Electric. The City of Lake Oswego has filed 
a third-party complaint against the Department of Transportation in this personal Injury action now pending in Clackamas County 
Circuit Court. ‘The plaintiff had been injured on May 15, 1987 as a result of an accident which occurred in a construction zone 
of a project for street and sidewalk improvements in Lake Oswego (North Shore Road). ‘The accident occurred when plaintiff 
stepped into a hole in the sidewalk. The City alleges that ODOT was responsible for managing the construction project. 


Plaintiff seeks $4,000 in special damages and general damages. Assistant Attorney General Jack McLean has been assigned to the 
case. 


A. J. Gerand and Port of Astoria vs. Burlington Northern Railroad, Clatsop Count and Or Department of Transportation. This 


3 a suit to et title h Clatsop County Circuit Court. The property which 3 the subject of this 
litigation is adjacent to State Highways 101 and 26 in Clatsop County. Assistant Attorney General Robert Petersen has been 
assigned to the case. 


James et al. vs. Washington County, City of Beaverton, State of Oregon, and others. This is a personal injury action 
wh n ngton County Circuit Court. The complaint stems fram a bicycle accident which allegedly occurred 
on November 11, 1987 on SW Murray Road in Beaverton. The plaintiff was riding his bicycle when the wheel of the bike dropped 
through the grate of a culvert cover. The complaint alleges the state was negligent in improperly designing, constructing and 
maintaining the culvert cover. The plaintiff seeks $573,923.86 in economic losses, $173,923.86 for the economic loss incurred 
by his parents, and general damages. Assistant Attorney General Jack McLean has been assigned to the case. 


Jerry Bowers vs. oregon Bigheay Division. This is a complaint for property damage which has been filed in Coos County Circuit 
Court. The aint eges t plaintiff's truck was damaged when it encountered a layer of mud and water "several inches 
thick” on the Powers Highway on January 15, 1988. The complaint alleges that the mud was left on the highway following attempts 
by Highway Division employes to clear the highway of a mud slide. Plaintiff alleges the Highway Division was negligent in 


failing to completely clear the roadway of all mud and water. Plaintiff's complaint seeks $33,219.10. Assistant Attorney 
General Roger Warren has been assigned to the case. 


88/81/01 4O SSLANIW 


In addition, the following cases have been closed since the last report to the Commission: 
Laura Taylor—Johns v. Stutesman, et al. 
This was a Lane County Circuit Court case in which damages were sought following a motor vehicle accident on Highway 58. 


The investigation of the case demonstrated that the accident was caused in part by asphalt that had seeped through a seal coat. 
The agency was aware of the problem and had been applying sand to the area but had not sanded on the date of the accident. 


Risk Management settled the claim for approximately one-third of the demand (total paid = $4,500). 


Gardner, et al. vs. Hughes, et al. 


This was a wrongful death case in which an elderly woman was killed while walking across the highway in Bend. The plaintiff had 
included as defendants the driver of the truck that struck the pedestrian and the state. The alleged negligence of the state 
was in not reducing the speed in the area and not providing adequate pedestrian crosswalks. Plaintiff's complaint sought 
$100,000. 


Investigation revealed that the pedestrian had not been taking her medicine for diabetes and was therefore disoriented at the 
time of the accident. Plaintiff settled the case with the co-defendant (the truck driver) but the state stood firm and 


plaintiff eventually dismissed the complaint. Assistant Attorney General Tom Elden credits the cooperation of Highway Division 
personnel for this result. : 


Barnett vs. State 


This was a Clatsop County negligence claim stemming from alleged spray overpaint on plaintiff's car. Plaintiff sought $2,200. 
Investigation substantiated the claim but the amount of damages was contested. The case was settled for $1,750. 


JO SSLANIW 
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REPORT OF CONDEMNATION CASES DISMISSED 


Defendant: Paul J. Snyder 
L-9169 
R-56465 


Section: Dorian Dr. - Verde Dr. (Ontario) 
West Idaho Avenue © 


County: Malheur 


REMARKS: Settled by Right of way 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATICN 


L-9257 - 


L-9260/ 
9261 - 


L-9263 - 


L-9263 - 


Donald —. Will Vv. Morse Brothers Inc. and State of Or + This is a personal injury complaint which has been filed in 
Umatilla County Circuit Court. The complaint stems from an accident which 


occurred on July 13, 1986 in a construction zone on 
Highway 82. Morse Brothers was the contractor performing the work in the y 


area. Mr. Willoughby was driving through the 
construction zone in the evening when his vehicle dropped off the edge of the roadway. i 


He alleges the state was ligent in 
failing to adequately supervise Morse Brothers, failing to warn motorists of the abrupt sry 


edge and failing to adequately design 
the road. tir. Willoughby seeks general damages in an unspecified amount and $10,000.00 in special damages. haatatank reese 
General Robert Petersen has been assigned to handle this case. 


v 
Anona, Janice, Malissa and Rébert Willo v. Donald Willoughby, Morse Brothers Inc. and State of Ore n. This case is 


related to L- - In § person njury complaint, passengers in Don Willoughby‘s ve e see recover damages for 


their injuries. Based on the recent decision regarding spousal immunity, it will be interesting to see if Mrs. Willoughby will 
be awarded a judgment against mr. Willoughby. This complaint seeks general damages in the sum of $1,150,000.00 for all the 
plaintiffs as well as special damages in the sum of $110,000.00. Again, Robert Petersen will be representing the state. 


Julie Harrin v. State of Or - This is a personal injury action filed in Douglas County stemming from a July 6, 1987 
accident on Stones 7. Ms. Earitasten, a minor, allegedly was a passenger in a vehicle that parked at the Camas Wayside on the 
north side of the highway. Ms. Harrington crossed the highway to use the public toilets and was struck by a vehicle when she 
was crossing the highway to return to the vehicle she was riding in. The complaint alleges the state was negligent in failing 
to post warning signs and failing to adequately control traffic. Plaintiff claims damages in excess of $100,000.00. Assistant 
Attorney General Robert Petersen will be representing the state. 


Laura Taylor — Johns v. Michael Stutesman and The State of Or - This is a personal injury action which has been filed in 
Lane County Circuit Court. Ms. Taylor - Johns has filed the complaint on behalf of herself and on behalf of a minor, Opal 
Carlton, who was injurec in a motor vehicle accident which occurred on July 14, 1986 on Highway 58. Ms. Carlton was a passenger 
in a vehicle which was travelling on Highway 58 when it was rear-ended by a vehicle being operated by Mr. Stutesman. The 
complaint alleges the state was negligent in failing to adequately maintain the surface of the roadway at the scene of the 


accident. Plaintiff seeks $417.00 in special damages and general damages. Assistant Attorney General Tom Elden is representing 
the state in both cases, 


J L. Harris v. Gilbert Pacific Corp. and The State of Or - This is a complaint for personal injuries which has been 

1 in Multn County Circuit Court. The complaint stems from a motor vehicle accident which occurred a August 24, 1986 at 
a location within the construction zone of Gilbert Pacific (on a Highway construction project). The complaint alleges that the 
vehicle Mr. Harris was a passenger in went out of control when it went over an abrupt edge on the roadway. AS a result, the 
vehicle struck a power pole. The complaint alleges the state was negligent in failing to properly inspect the roadway and in 
failing to require Gilbert Pacific to erect adequate warning signs. The plaintiff seeks general damages in an unspecified 
amount and special damages in the sum of $100,000. Assistant Attorney General Jack McLean will be representing the state. 


Hilton Tool Co. v. Carson Oil Co. and The State of Oregon. This is a suit to quiet title which has been filed in Clackamas 
County Circuit Court. Plaint owns a parcel of property in Clackamas County, across which the Highway Division acquired an 
easement. Defendant Carson Oil owns an adjoining parcel. Due to a changed road alignment, alternate access is available which 
allegedly removes the need for the easement. The Highway Division is in the process of transferring its ownership interest to 
Carson. The plaintiff alleges that it is entitled to clear title due to the removal of the need for the easement and, 


therefore, the proposed transfer from the Highway Division to Carson should be barred by the court. Assistant Attorney General 
Robert Petersen is representing the state. 
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Joyce Pryor v. State of Or and Klamath County. ‘This is a wrongful death action in which Ms i 
estate o , Joyce Barratt. - Pryor is representing the 


Ms. Barratt died as a result of injuries sustained in a motor vehi 
Occurred at the intersection of State Highway 66 and Clover Creek Road on August 1, 1987. cle accident which 


The complaint all 
and county were negligent in failing to maintain the intersection. Plaintiff seeks $49,194.24 . ioicagge He Hoty eg 


in medical expenses, $11,894. 
in lost wages, and other general damages. Assistant Attorney General Robert Petersen will represent the inite. eee 


State of Oregon v. James K. Shipp. This is a trespass and nuisance complaint that the Highwa i 
Y Divisicn has filed against 
Mr. Shipp in Coos County Circuit Court. mr. Shipp operates a used-appliance business on the Cape Arago Highway aoa Coos Bay. 


His business inventory, consisting of washers, dryers, etc., has encroached upon Highway Division right-of-way. Mr. Shipp has 


refused or been lax in removing his property. The complaint which has been filed seeks $6,550.00 which i 
° a Ss the anticipated cost 
— Highway Division to remove the appliances for Mr. Shipp. Assistant Attorney General Bill Cloran is oupuapeanion the 


Carol Lynch v. Robert Schertenleib and Harry Woodward. This is a Civil Rights complaint which has bee 
. n filed 
employe against two full-time employes In United States District Court. imeas” 


Ms. Lynch alleges that, although she was hired 
highway maintenance worker, she has been assigned to perform office work 95% of the time. She further Pot that it Pragt 
practice of Mr. Schertenleib and Mr. Woodward to assign only women to do the office work 


P C while assigning male employes to do 

Pc le map Ms. —_ alleges mon = was passed over for promotions solely because of “ty gender. he complaint 
damages in an unspecified sum. Assistant at 

fens a ty sistant Attorney General Mary Mertens will represent the state 


The following cases were disposed of during the last reporting period: 


Kimker v. Coos Bay and State of Or - This was a personal injury action stemming from plaintiff's 1986 accident when she stepped 
off a airb onto a street aaiaeates = the state. She intended to step onto a metal storm sewer grate but lost her footing and broke 
her ankle. Jury trial commenced 8/9/88. State's motion for directed verdict granted at conclusion of plaintiff's case. 


State v. M/V Century Leader. This was an action to recover for damages suffered to the Astoria Bridge when the auto carrier Century 
Leader No. t - The defendant attempted an "Act of God" defense, claiming that unprecedented winds forced the ship to 
hit the bridge. Following further investigation, defendant offered $800,000 to séttle the claim. This figure represents a 10% 
reduction of actual costs to cover depreciation of the bridge. The Highway Division elected to accept this offer. 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 


State's Highest 
Offer 


Appraisal 
$ 1,100.00 


Amount of 
Defendant Settlement 
John W. Erbe 
L-9085 
R-55413 
Section: 
Highway: 
County: 


$ 1,100.00 $ 2,500.00 


Myrtle Creek Hwy. at Chadwick Lane 
Myrtle Creek 


Douglas 


Terra Corporation $ 37,150.00 
L-8869 


R-54109 
Section: 
Highway: 
County: 


$ 49,100.00 $ 53,000.00 


S. E. 182nd Ave. - Birdsdale Ave. (Gresham) 
Mt. Hood 


Multnomah 


Felix Chiodo 
L-8868 
R-54115 
Section: 
Highway: 
County: 


$ 26,100.00 $ 26,100.00 $ 36,000.00 


S. E. 182nd Avenue - Birdsdale Avenue (Gresham) 
Mt. Hood 


Multnomah 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands of 


Verdict or 
Plaintiff 


Defendant Ju nt 


Cause of Action 


Jose B. Sanchez Property Damage 
L-9018 


CAO-86-39 
Attorney Fees: 
County: Marion 
Highway:. Pacific I-5 - Rt. 1 - MP 36 


$ 739.72 $ 739.72 


$240.00 Court Costs: $ 90.50 


REMARKS: License Suspended 


Al Jacobson 
L-9088 
CAO-86-468 
Attorney fees: 
County: 
Highway: 
Highway: 


Orlin L.Shultz 
L-9089 

CAO-8 6-486 
Attorney Fees: $200.00 
County: Josephine 

Highway: I-5 - #1 - MP 67 SB 


Property Damage $ 965.01 $ 965.01 


$250.00 

Washington 

Pacific 1 NB - MP 291.98 
64 MP 8.2 


Court Costs: 
REMARKS: 


$135.20 
License Suspended 


Property Damage $ 574.66 $ 574.66 


Court Costs; 
REMARKS: 


$120.20 
License Suspended 
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REPORT OF CONDEMNATION CASES SETTLED 


State's State's Highest 
Defendant Of fer Appraisal 


Amount of 


Violet Marie Gilkey $ 2,025.00 
L-9077 

R-55435 

Section: Queen Avenue - Corvallis/Lebanon Highway 
Highway: Albany -Junction City 

County: Linn 


$ 3,065.00 


O. B. Williams etal $ 3,860.00 
L-9074 

R-56445 

Section: S E. Division - S. E. Powell 
Highway: S. E. 235th Avenue 

County: Multnomah 


$ 4,000.00 


County: Multnomah REMARKS: Settled 
$ 4,500.00 


Stanford Junior 
University 
L-8916 

R-54753 
Section: S.W. Terwilliger Blvd. Ladd St. (Lake Oswego) 
Highway: Oswego 

County: Clackamas 


$ 1,125.00 $ 1,125.00 


Settlement 


$ 3,500.00 


$ 5,860.00 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands of Verdict or 


Defendant Cause of Action Plaintiff Ju nt 


Patrick J. Inman $ 1,067.08 
L-9092 

CAO-86-343 

Attorney Fees: $300.00 Court Costs: $115.50 
County: Marion REMARKS: License Suspended 
Highway: K-5 #1 - MP 261.79 


$ 1,067.08 


REPORT OF CONDEMNATION CASES DISMISSED 


Defendant: The Quadrant Corporation 
L-9126 
R-5621 
Section: N.E. lllth Dr. - N. E. 18lst Ave. 
Highway: Columbia River The Board of Trustees of the Leland 
by 
Right of Way 


Defendant: Maureen R. Forrest 

L-9083 

R-55434 

Section: Queen Avenue - Corvallis/Lebanon Highway 


_ Highway: Albany - Junction City 


County: Linn REMARKS: Settled by 
Right of Way 


REPORT OF CONDEMNATION CASES SETTLED REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


State's State's Highest Amount of Demands of Verdict or 
Defendant Offer Appraisal Settlement Defendant Cause of Action Plaintiff Judgment 
John A. Elorriaga, ae ae a aici een nial ——————— 
et al. $ 4,800 $ 4,800 $ 6,500 
L-9122 
R-55079 
Section: S.E. Division St.-S.E. Schiller St. 
Highway: Cascade North 
County: Multnomah 


REPORT OF CONDEMNATION CASES SETTLED 


State's State's Highest Amount of 


Defendant Offer aisal Settlement 
Mack Williams “$10,850 E10,850 $12,000 
L-9071 

R-56432 

Section: N.E. Division - S.E. Powell 

Highway: S.E. 235th Avenue 

County: Multnomah 


Defendant 


Lynn Bernard Wright $ 4,450 
L-9119 

R-55703 

Section: John Day River Bridge 
Highway: (Lower) Columbia River 
County: Clatsop 


$ 4,410 


J. C. Foreman 
L-9075 
R-56419 
Highway: S.E. 235th Avenue 
County: Multnomah 


$100.00 $ 1,440 


Daniel C. Hanna 
L-8955 

R-54444 
Section: 12th St. S.E. - 24th St. S.E. (Salem) 
Highway: Mission Street 

County: Marion 


$114,100 $121,010 $122,000 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands of Verdict or 


Cause of Action Plaintiff Ju t 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Plaintiff Defendant 


State Leighty Truck Line 
L-9226 


CAO-87-419 
County: Lane 


Remarks: Settled. Paid in Full 


State TransCont inental 


Trans. Inc. 
L-9207 


CAQ-87-331 
County: Malheur 


Remarks: Settled. Paid in full. 


State Western Container 


Trans. Inc. 
L-9212 


CAQ-87-487 
County: Multnomah 


Remarks: Settled. Paid in full 


Demand of 
Cause of Action Plaintiff 


Property Damage $ 2,027.66 


Property Damage $ 8,228.59 


Property Damage $ 1,451.C0 
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REPORT OF CONDEMNATION CASES TRIED 


State's Highest 
Written Offer 
Made More Than 
30 Days Prior 
to Trial 


State's Highest 
Testimony at 


Defendant Trial 


Union Pacific $ 4,500.00 
Land Resources 

Corporation 

L-8964 

R-55520 
Section: 
Highway: 
County: 


$ 2,500.00 


N. E. Sandy Blvd. - Stark St. 
N. E. 257th Drive 
Multnomah 


Al Mauck 
L-8939 
R-54865 
Section: 
Highway: 
County: 


$ 1,000.00 $ 750.00 


N. E. Sandy Blvd. - Stark St. 
N. E. 257th Drive 
Mil tnomah 


Waldemar W. 
W. Thoren 
L-9072 
R-56438 
Section: 
Highway: 
County: 


$ 12,500.00 No Witnesses 


E. Burnside St. - S.E. Powell Blvd. 
S. E. 235th Avenue 
Multnomah 


Defendants’ 
Lowest Demand 


$ 30,000.00 


$ 28,584.00 


$100,000.00 


Verdict 


$ 3,071.69 | 


$ 755.00 


$ 8,060.00 


REPORT OF CONDEMNATION CASES DISMISSED 


Defendant: 
L-8985 
R-55507 
Section: 
Highway: 
County: 


United States National Bank of Oregon 


Garfield-Washington St. (6th/7th Sts.) Bugene 
Pacific West 
Lane 


REMARKS: Settled by 
Right of Way 


Defendant : 
L-9034 
R-54561 
Section: 
Highway: 
County: 


G. D. Wrede 


Mt. Hood Highway at Palmquist/Orient Roads 
Mt. Hood 
Multnomah 


REMARKS: File Cancelled 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands of Verdict or 


Defendant Plaintiff Ju t 


Cause of Action 


Kenneth D. Erck 
L-9044 

CAO-8 6-393 
Attorney Pees: $220.00 
County: Multnomah 
Highway: E. Portland, Freeway 64, 1205, MP 20.5 


Remarks: 


Property Damage $ 569.67 $ 569.67 


Court Costs: $130.40 


License suspended 


Annette L. Razee Property Dama 
L-8663 - 
CAO-84-325 
Attorney Fees: 
County: Coos 
Highway: Oregon Coast #9, US 101, MP 240.7 


$1,068.88 $1,068.88 


$315.00 Court Costs: $ 83.00 


Remarks: License suspended 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Plaintiff Defendant 


State Ronald C. LaPranchi 


DBA Ron's Oil Co. 
L-9209 


CaAO-85-51 
County: Coos 


Remarks: Paid in full. 


State 
L-9019 
CAO-86-27 
County: 


James L. Wilson Property Damage $ 


Umatilla 


Remarks: Satisfied Judgment. Paid in full. 


Demand of 


Cause of Action Plaintiff 


Property Damage $16,987.75 
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EXHIBIT I 
MINUTES OF __10/18/88 


Department of Transportation 


NEIL GOLDSCHMIDT HIGHWAY DIVISION 
TRANSPORTATION BUILDING, SALEM, OREGON 97310 
September 12, 1988 


In Reply Refer to 
File No.: 


TO: Oregon Transportation Commission 


! SUBJECT: Confirmation Report 
Action Taken Under Delegated Authority 


Pursuant to authority delegated to me, | report the following actions for 
the Transportation Commission's records: 


On September 12, 1988, $8,338,843.80 was distributed to the 
counties as their share of motor vehicle revenues for the month of 
August, 1988. 


On September 12, 1988, $5,167,831.66 was distributed to the 
cities for the month of August, 1988. 


(Lists of apportionments on file in Commission Files, Salem.) 


Dated this 12th day of September, 1988. 


Highway Division 


Attachments 


CC: Bob Bothman 
John Elliott 
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AN EQUAL OPPORTUNITY EMPLOYER 


734-3122B (2-88) 


SILVER FALLS WORKSHOP 
TRANSPORTATION COMMISSION AND STAFF 


November 1 and 2, 1988 


On November 1, 1988, the Transportation Commission joined 
the Executive Staff at Silver Falls State Park Conference Center for 
a Workshop. (The Executive Staff workshop began at 5 p.m., on Monday, 
October 31, 1988.) At 7 p.m., a dinner was held with the following 
persons present: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Deputy Director of Transportation 

John Elliott, Director of Public Affairs 

David P. Moomaw, Administrator of Motor Vehicles Division 

Jim Hunter, Deputy Administrator of Motor Vehicles Division 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Paul Burket, Administrator of Aeronautics Division 

Tom Highland, Assistant Administrator for Planning, Aeronautics 
Division 

Dennis Moore, Administrator of Public Transit Division 

Donald E. Forbes, State Highway Engineer 

Bill Anhorn, Deputy State Highway Engineer 

Judy Gregory, Manager of Personnel 

Harold Lasley, Manager of Civil Rights 

Roland Casad, Manager of Policy and Planning 

Chuck Pryon, Consultant 

Fran Neavoll, Commission Services 


(Notice of the dinner and workshop had been made by press 
release to newspapers of local and general circulation throughout the 
State. ) 


No discussion followed dinner with the workshop to begin 
at 8:30 a.m. the next day. 


On November 2, 1988, the Commission met with the staff in 
the Smith Creek Meeting Hall with the same persons present as at the 
dinner. Joining the group was Erik East, Chief Planner for the Public 
Transit Division. 


Mr. Potter said the purpose of the workshop was to brief 
the Commission on the Department's successes and accomplishments during 
the last year. He mentioned the discussions by the staff on the previous 
day consisted of: new focus on the transportation strategies, the 
need for the plan, organizational development of the strategies, 
short-term (1989) and long-term future (1990's) goals and objectives, 
and Commission and staff relationships and roles. 
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Mr. Bothman mentioned the workshop held a year ago with the 
Commission and the five major issues that were discussed: 


1) Staffing and productivity 

2) STARS - financial management 

3) Planning 

4) Parks 2010 Plan 

5) Performance and customer service 


As a result of that discussion, Mr. Bothman said four 
strategies were developed as follows: 


1) Investment management 
2) Long-range transportation 
3) Management systems (accounting and personnel ) 


4) Communication 


Mr. Bothman discussed the following issues and accomplishments 
of the Department during the last year: 


1) Last gas tax increase. 
2) Access Oregon Highways Program. 


3) Motor Vehicles’ customer service’ lines 
are down; express offices are open; and 
service has improved. 


4) Parks 2010 Plan is being developed; park 
attendance has increased; the need for 
parks' funding. 


5) The need for essential air service. 
6) The need for funding for transit. 


Mr. Bothman said the emphasis is on performance and it is 
more than just getting the job done. He stated that the Department 
must manage resources, both people and dollars, in an effective way. 
He felt that the Department knows what it is doing and has done a good 
job measured in pavements and bridge conditions. He continued now 
the Department needs to look at the question "why". He felt that the 
Department is in the fast lane to the future. 
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Mr. Bothman outlined the successes for the Department in 
1988 as follows: 


1) Highway Division reorganization. 


a) Appointment of Don Forbes and Bill 
Anhorn. 

b) Streamlining of top management 
positions. 


Conversion of STARS to TEAMS. 


a) Reorganization of Policy and Planning 
Section and DOT Finance. Merging 
of DOT accounting functions with 
Highway Accounting. Remainder 
of DOT Finance to be a part of 
Policy and Planning. 


Customer Service Ethic. 


Lines at Field Offices in Motor 
Vehicles. 

Pavement conditions. 

Parks attendance is high. 

Access Oregon Highways Program. 
Parks 2010 Plan. 

Cultural change in Motor Vehicles. 
Study of US101. 

Classification study. 

Staffing levels: 2% reduction. 
Affirmative action. 

Business education program. 
Regional strategies. 
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Mr. Bothman then outlined the following major challenges 
for the Department in 1990: 


1) Responding to the employee survey being 
conducted. 


Completion of the four strategies developed 
by the Commission. 


Customer service. 
Effective use of resources. 


Mr. Jacobson discussed the following Parks Division's issues, 
challenges, and successes as follows: 


1) Park attendance is increasing. Additional 
needs are being served without any new 
parks. 


(Continued on next page) 
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Feasibility studies of park _ locations, 
such as  Banks-Vernonia Linear Park and 
Champoeg. 


3) Deschutes River Management Plan. 


4) Federal Wild and Scenic Rivers legislation. 


5) Adding 11 rivers to the scenic waterway 
system. 


6) Land donations and trust funds for parks. 
7) Federal lands. 


Mr. Burket outlined the Aeronautics Division's issues 
accomplishments as follows: 


1) Scheduled air service. 
2) Essential air service. 
3) New Wasco State Airport runway was completed. 


4) Airport directory, combined with tourism 
information. 


Partnerships with Chiloquin and _ Bandon 
for two airport projects. 


Transferring of State-owned airports. 

GAME Plan to promote aviation in Oregon. 
Emphasis is placed on community airports, 
rather than State-owned, for supporting 
economic development in the area. 

Mr. Moomaw said the Motor Vehicles Division had a _ budget 
that was supported by the Governor and the Commission. This allowed 
the Division to improve the training on customer service and to improve 
facilities by opening up express offices. 


Mr. Moore commented concerning the following issues and 
programs of the Public Transit Division: 


Sweet Home and Florence were added as new 
transit systems. 


Stripper well funds. 
Financing the transit system in Portland. 
Elderly and handicapped program. 


Increasing the membership in the Oregon 
Transit Association. 
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Mr. Forbes spoke concerning the Highway Division's two 
objectives: 


1) Staffing levels and the commitment to reduce 
manpower by five percent. 


2) Drafting a mission statement and a_ set 
of management principles. 


Chairman Hollern called a 10-minute recess at 9:25 a.m. 
Chuck Pyron discussed how the Department could function 
together in 1989 and beyond. The following items were discussed: 


1) Define a process to do_- transportation 
planning. 


2) Central Services assisting other Divisions. 


Comprehensive transportation safety plan. 


Transportation planning should include 
external participation. 


Parks inclusion in the transportation plan. 


Motor Vehicles' function in the plan could 
involve safety and the aging population. 


Inter-dependency among Divisions. 


There was discussion concerning the potential for a State 
Plan. 


Financing and allocation of funds among the Divisions were 
also discussed. 


Mr. Potter reviewed the strategy development outline, 
consisting of the ODOT mission, the four values, the four strategies, 
budget, and critical success factors. 


Mr. Potter gave an update on the finance strategy. He said 
STARS has been converted to the TEAMS system. He felt it was operational 
and auditable. He also mentioned the reorganization of the Finance 
Branch. He said DOT Finance has been eliminated and the Policy and 
Finance Section has been created. The DOT accounting functions were 
transferred to the Highway Accounting Section and the remaining functions 
were merged with the Policy Section. 


Judy Gregory briefed the Commission on the personnel management 
strategy. She discussed the pre-employment physical capacity testing 
and drug and alcohol screening program, a _ three-phase new employee 
program, teambuilding, early return to work program, employee assistance, 
and a program entitled GAIN Sharing. Mr. Forbes said that GAIN sharing 
is an incentive program and the funds would come from increased 
productivity. He said there are various ideas being explored for 
implementation. 
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There was discussion by the Commission and staff concerning 
a pre-employment drug and alocohol screening policy. No decision was 
made. 3 


Mr. Casad handed the Commission a draft dated November 1988 
entitled Transportation Strategies for Oregon 1988-89. (Copy in 
Commission's files, Salem.) The six broad transportation strategies 
to meet the challenges of the future were discussed as follows: 


1) Integrate land use planning with’ transportation 
planning to better satisfy economic and recreational 
needs; minimize the conflict between transportation 
facilities, the environment and private’ property; 
and better coordinate the need for transportation 
investments. 


Establish Oregon's competitive position in national 
and international markets by working in partnership 
with private business, state ports, local governments, 
and private transportation providers to identify 
and develop excellent transportation facilities and 
services. 


Identify optimum transportation financing to obtain 
adequate revenue and provide accountability for public 
transportation investments. 


Pursue multimodal options for transportation services 
and facilities where it is cost effective and financing 
can be developed. 


Provide flexibility in responding to the changing 
needs of the citizens and businesses of Oregon. 


Build consensus with local government, private 
business, the Legislature, and the public to plan 
and promote Oregon's transportation needs. 


To carry out the broad strategies, Mr. Casad said the 
Department has prepared a list of primary activities and programs, 
in addition to its ongoing programs, as follows: 


-Implement Access Oregon Highways Program 

-Explore Development of a West Coast Scenic Parkway 

-Improve Commercial Air Service 

-Continue Improvements in Customer Service 

-Implement Parks 2010 Planning Process 

-Support Local Outdoor Recreation Services 

-Assure Basic Transportation Services for the 
Transportation-Disadvantaged 

-Participation in Regional Strategies 

-Identify Transportation Needs for International Trade 

-Maintain Rail Access to Ports 

-Participate in Roads and Transfer Studies 

-Participate in Metro Planning Process 

-Participate in Public/Private Task Force 

-Preserve/Improve Existing Transportation Infrastructure 

-Support Rail Branchlines 

-Participate in the Columbia River Gorge Scenic Area Program 

-Develop 1992 Surface Transportation Assistance Act Strategy 

-Implement Highway Access Management Program 
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Mr. Moomaw suggested that transportation safety should be 
a part of the broad strategies. 


Mr. Potter requested feedback from the Commission on the 
broad strategies, activities, programs, and format. 


In connection with the communication strategy, Mr. Elliott 
briefed the Commission on the preliminary results of an external/internal 
public opinion survey. The survey conducted by mail and by telephone 
of the general public, local government, and employees is being conducted 
by the consultant, Coast Consulting Group. He said the final results 
will be presented to the Commission by mid-December and the results 
will be shared with the employees. 


Commissioner Bolender suggested that a date be added to the 
critical success factors report and that trend graphs be included. 
He said he would like to compare the information with historical trends. 
Mr. Casad said he intended to use more graphs for summarization. 


The workshop adjourned at 11:33 a.m. for lunch. 


The workshop reconvened at 1 p.m., with the same persons 
present. 


Mr. Elliott discussed the need for the Department to be wel] 
prepared for the Legislature in January. 


Mr. Forbes said critical issues before the Highway Division 
will be credibility of the Division, wisely spending of revenue, and 
a positive response to the Secretary of State's audit. 


Mr. Jacobson said the Parks Division's key legislative concept 
would be revenue (statutory and fee increases). 


Chairman Hollern stressed the need for being responsive to 
the Legislators. He said the requested information needs to be available 
quickly and accurately. Maintaining the Department's credibility was 
also discussed. Chairman Hollern advised to give straight answers, 
pay attention to charges made, deal with the charges effectively, and 
not be defensive. 


The Commission and staff discussed proposed fee increases 
and taxes to fund programs. 


Mr. Moomaw said the legislative issues for the Motor Vehicles 
Division will be the commercial driver license program and a surcharge 
on driver records. 


Mr. Moore mentioned the Governor had put on hold until after 
the November election the legislative concept of increasing the cigarette 
tax by one cent for the elderly and handicapped transportation. 


Chairman Hollern suggested removing the words, "parks and 
recreation", out of the Department's mission statement and dealing 
with it as a separate issue. There was discussion concerning the funding 
for the Parks Division. 
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Mr. Burket mentioned the proposed increased revenues for 
the Aeronautics Division and he said he was working with Legislators 
to acquaint them with the legislation. 

The workshop recessed at 2:15 p.m. 


At 2:30 p.m., the workshop reconvened with the same persons 
present. 


Mr. Pyron then divided the staff and Commission into groups 
to prioritize ideas that are achievable and conceivable within 1989. 
The following ideas were developed by the staff and Commission: 

1) Develop and begin strategic plan. 


2) Respond to the public opinion survey. 


3) Parks Division long-term funding structure. 


4) Finance strategies and business plan. 

5) Develop and complete legislative funding package. 

6) Improve customer service and communication to employees. 

7) Improve overall performance of employees. 

8) Communication. 

Mr. Bothman summarized the short-term priorities as follows: 

1) Flow of communication. 

2) Public opinion survey. 

3) Complete strategies. 

4) Parks' finance. 

5) Customer service. 

Mr. Pyron then asked the staff and Commission to prioritize 
jdeas that the Department would like to see accomplished by the year 
2000. The following ideas were developed by the staff and Commission: 

1) Complete Access Oregon Highways Program 

Renovate port infrastructure. 
Strategies for funding. 


Implement the long-range comprehensive 
multimodal transportation system. 


Oregon Coast Parkway. 


(Continued on next page) 
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6) Develop a long-term work needs allocation. 

7) Stabilize funding for Parks and Transit Divisions. 

8) Combine marine and air with transportation. 

9) Stabilize funding for transportation system. 

10) Streamline management statewide. 

Mr. Bothman summarized the two key issues for a short-term 


and long-term accomplishment as_ the transportation plan strategies 
and the financing issue. 


Mr. Potter and Mr. Casad said they would work on the ideas 
developed and they would come back to the Commission to discuss the 
five priorities fcr a long-term goal. 


The workshop adjourned at 3:40 p.m. 


Michael P. Hollern, Chairman 


aw7, Vice aoe 


David F. Bolender, Commissioner 


Commission Services Robert F. Duvall, Commissioner 
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OF THE 


OREGON TRANSPORTATION COMMISSION 


DINNER MEETING 


November 14, 1988 
AND 


AGENDA REVIEW 
FORMAL MEETING 
COMMISSION TOPICS 
TOUR 
LUNCHEON MEETING WITH 2010 COMMITTEE 
MEETING WITH STATE REPRESENTATIVES FROM MINNESOTA 


November 15, 1988 


On November 14, 1988, at 7 p.m., the Transportation Commission 
and Executive Staff attended a dinner meeting at Park Plaza Restaurant, 
325 High Street, Salem. (Notice of the dinner had been made by press 
release to newspapers of local and general circulation throughout the 
State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

David F. Bolender, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Deputy Director of Transportation 

David P. Moomaw, Administrator of Motor Vehicles Division 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

John Lilly, Assistant Administrator of Parks and Recreation 
Division 

Paul Burket, Administrator of Aeronautics Division 

Erik East, representing Public Transit Division 

Donald E. Forbes, State Highway Engineer 

Roland Casad, Manager of Policy and Finance 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


Mr. Potter said the purpose of the dinner was to discuss two 
items. The first item would be a briefing on a request to be presented 
at the formal meeting to go to the Emergency Board to obtain funding 
for implementation of Ballot Measure 7 pertaining to the scenic waterway 
system. The second item would be a follow-up to the Silver Falls 
Workshop held November 2 concerning the transportation strategies. 


Mr. Lilly recalled that Measure No. 7 had passed in the recent 
election which added more river sections to the scenic waterway system. 
He said it is anticipated that in order to administer the 11 new rivers, 
one additional planner would be added to prepare management plans for 
the rivers and to evaluate and condition land use actions. He also 
referred to the impact of the Federal Wild and Scenic Rivers legislation. 
He said the staff would be working with the Forest Service and the Bureau 
of Land Management for a cooperative approach to the Federal legislation. 
He said he would be asking at the formal meeting for approval of a 
request to appear before the Emergency Board for one additional planner. 
(See formal meeting minutes for approval. ) 


Mr. Potter asked the Commission if they had any questions or 
thoughts concerning the transportation strategies draft document handed 
them at the Silver Falls Workshop on November 2. Commissioner Bolender 
said the draft document .is being reviewed and he will have some comments 
later. 


Mr. Bothman briefed the Commission on the Klamath Falls 
delegation appearing at the formal meeting. (See formal meeting 
minutes. ) 


The dinner meeting adjourned at 8:25 p.m. 
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At 8 a.m., November 15, 1988, the Commission met in the 
Director's Office (Room 135) of the Transportation Building, Salem, to 
review the agenda for the formal meeting. (Notice of the review had 
been made by press release to newspapers of local and general circulation 
throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

David F. Bolender, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Deputy Director of Transportation 

Don Forbes, State Highway Engineer 

Larry Jacobson, Deputy Administrator, Parks Division 
David Moomaw, Administrator of Motor Vehicles Division 
John Elliott, Director of Public Affairs 

Judy Peterson, Manager of Administrative Services 
Fran Neavoll, Commission Services 


Chairman Hollern inquired about the progress being made on 
the screening of overpass structures on freeways. Mr. Forbes said 
priorities are being established by each Region Engineer and he hoped 
to have the projects identified by February 1989. Chairman Hollern and 
Mr. Bothman asked that the prioritization be expedited. Mr. Forbes said 
he would give an update at the December meeting. 


The Grants Pass meeting date in January was discussed. Mr. 
Potter suggested alternatives and the dates of January 12 and 13, 1989, 
were agreeable with the Commission. Chairman Hollern suggested a tour 
on Thursday, January 12, to view projects of local interest. 


Mr. Jacobson said three full-time employees had been added 
to the budget for the scenic waterway planning and for the forest 
planning aspect. The E-Board request at the formal meeting is one of 
the three positions that will be hired before the end of the biennium. 


Chairman Hollern said he had been working with Dale Allen and 
the local officials on a proposed cooperative project to alleviate 
congestion during peak traffic periods on the road to Mt. Bachelor. 


Mr. Forbes advised the Commission that he had consolidated 
the Maintenance and Construction Sections, effective October 31, 1988. 
Ken Husby will assume responsibility of the consolidated sections. Jack 
Sullivan accepted an assignment within Project Development and will 
reorganize the Location Section under Roadway Design. 


There was some discussion concerning funding proposals. 
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Mr. Bothman briefed the Commission on a recent JPACT meeting 
in Portland. He said the following were discussed: transit funding 
source, urban arterial fund, and light rail. He mentioned that priority 
funding appears to be for the light rail lines along the Westside, 
McLoughlin, and 1-205. 


Mr. Bothman discussed the State funding situation as outlined 
recently by Fred Miller, Director of the Executive Department. 


Chairman Hollern suggested that in talking with the local 
officials and other interested groups that it is important to mention 
the following facts about the Department: 


a) Revenue is being used more efficiently; 


b) Personnel is being reduced; 
c) Productivity is a concern; and 


d) Additional revenue is needed to fund the 
transportation system. 


The agenda review adjourned at 8:55 a.m. 


On November 15, 1988, the Oregon Transportation Commission 
held its regular manthly meeting in the Conference Room (122) of the 
Transportation Building in Salem beginning at 9 a.m. (Notice of the 
meeting had been made by press release to newspapers of local and general 
circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Deputy Director of Transportation 

John Elliott, Director of Public Affairs 

David P. Moomaw, Administrator of Motor Vehicles Division 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

Donald E. Forbes, State Highway Engineer 

Bill Anhorn, Deputy State Highway Engineer 

Alan R. Steger, Assistant Division Administrator, Federal 
Highway Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present. 
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, Vice Chairman Whitty moved for approval of the following items 
on the consent’ calendar. The motion carried unanimously by the 
Commission. 


1) Minutes of the meetings of October 17 and 18, 1988. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation 
Resolution No. 2804" in Commission's files, Salem.) 


Adopted permanent administrative rule covering the 
Manual on Uniform Traffic Control Devices with its 
four revisions, five exceptions, two Oregon 
Supplements and the Oregon State Highway Division 
Signing and Flagging Standards for Maintenance and 
Utility Work Zones. 


A temporary rule had been adopted on May 17, 1988. 
The need for this temporary rule was: a) to delete 
the Work Zone Traffic Control Manual and the Highway 
Division Signing and Flagging Diagrams which were 
no longer current; and b) to include the new Oregon 
Highway Division Signing and Flagging Standards for 
Maintenance and Utility Work Zones to allow their 
use during the 1988 maintenance season. 


Also included in the permanent adoption of the 
amendments was a change in the Oregon supplement 
for snow zone signing to standardize the sign legend. 
In snow zones defined by statute, the required sign 
legend refers to traction tires and traction devices. 
In other areas, reference to tire chains is still 
allowed. This difference in terminology’ is 
contradictory and could be confusing to motorists. 
Traction tires and traction devices will now be the 
standard statewide legend for snow zone signing. 


Notice of the proposed adoption was published in 
the Secretary of State's Bulletin on September 1, 
1988, and no requests for a hearing were received. 


Amendments are shown in "Permanent Administrative 
Rule No. 116J". The rule will be published in the 
Secretary of State's Administrative Rule Bulletin. 


Map and adopted resolution covering the Butter Creek 
Junction-Old Oregon Trail Highway Section, 
Lexington-Echo and Hermiston Highways, Morrow and 
Umatilla Counties. ("Highway Corridor and Design 
Resolution No. 482" in Commission's files, Salem. ) 


(Continued on next page) 
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Adopted a_ resolution’ transferring three road 
connections on the Elk Creek-Blue River Section of 
the McKenzie Highway in Lane County. ("Abandonment 
Resolution No. 516b" in Commission's files, Salem.) 


Granted authority for Public Transit Division to 
appear before the January 1989 Emergency Board for 
a Federal Fund limitation increase by $850,000. 


The reason for the increased Federal Funds spending 
is twofold: to facilitate close-out of three prior 
biennia's business, the Division elected to roll 
forward payments to grant recipients amounting to 
$720,000 using current biennium limitation; and the 
Division was instructed by the Legislature to expend 
all. available Small City and Rural Area Program 
Federal Funds for capital assistance to match 
Stripper Well Funds. The Division drew down reserve 
funds that were not anticipated during preparation 
of the 1987-89 budget in order to accomplish this 
legislative directive. 


Written delegated authority reports had been mailed to the 
Commission prior to the meeting. These reports show the action taken 
by the following officials on behalf of the Commission pursuant to its 
duly adopted delegation orders. (Exhibits are in the Commission files 
in Salem. ) 


Chairman of Commission Exhibit A 
Vice Chairman of Commission Exhibit B 
Director of Transportation Exhibit C 
State Highway Engineer Exhibit D 
Parks Administrator Exhibit E 
Assistant Attorney General Exhibit F 


The Commission unanimously confirmed their next meeting dates 
of December 19 (dinner) and December 20, 1988, (formal) in Salem. The 
tentative dates for the following meeting were set for January 12 and 
13, 1989, in Grants Pass. 


George Beard, Manager of the Executive Department's Information 
Systems Division, presented Barb Pierce, Communications Unit Supervisor 
of the Motor Vehicles Division, with a national award for outstanding 
achievement in the field of automation. The award from the National 
Association of State Information Systems was based on Motor Vehicles’ 
automated voice exchange (DAVE) system, which handles customer requests 
for vehicle and driver information by communicating through touch-tone 
operations. Frank Lane was also recognized for his work on the project. 


November 15, 1988 


Nancy Gronowski briefed the Commission on the Beverly Beach 
District Parks South Master Plan. (Copies were mailed to the Commission 
prior to the meeting. Copy in Commission's files, Salem.) She said 
this process of developing park master plans is continually evolving 
and improving as the needs increase to provide more and better recreation 
facilities and yet preserve the natural heritage. She stated that this 
Master Plan covers the following eight State parks and waysides in 
Lincoln County: Boiler Bay State Park, Depoe Bay State Park, Rocky Creek 
State Wayside, Otter Crest State Wayside, Devil's Punchbowl State Park, 
Beverly Beach State Park, Agate Beach State Wayside, Ellmaker State Park. 


Mrs. Gronowski said in general the Master Plan calls for 
improvements and expansion of some existing facilities. The Master Plan 
includes maps showing existing park conditions, land use classifications, 
and future planned developments for each park. The Plan explains the 
present land uses, special features to be protected, current, and 
projected recreation needs, and future developments. 


Mrs. Gronowski commented that the Plan has been approved by 
the Parks and Recreation Advisory Committee and the proposed plan 
notification was published in the Secretary of State's Administrative 
Rule Bulletin on August 15, 1988. No requests for a hearing were 
received and no adverse testimony was received at a public meeting on 
May 11, 1988. 


Commissioner Ford moved for approval of the Master Plan and 
the motion carried unanimously. (After Commission concurrence, the Parks 
Administrator will adopt the Plan as amendments to OAR 736-18-000. ) 
The amendments will be filed in "State Park Rule No. 49H" in Commission's 
files, Salem. The amendments will also be published in the Secretary 
of State's Administrative Rule Bulletin. 


Dave Wright of the Parks Division stated that the original 
contract for operation of the Silver Falls Conference Center facilities 
awarded to Paul DeShaw and DeShaw House Company will expire November 30, 
1988. He said last year Paul DeShaw announced his intention to retire 
at the end of the contract term and to sell the majority of DeShaw House 
Company to Mike Rich. He advised that the competitive bidding process 
began in search of a new operator. Newspaper ads were placed statewide 
and mailouts were sent to persons expressing an interest in park 
concessions. As a result, bids were received from Mike Rich of DeShaw 
House and A.R.A. Services. An interview panel recommended the contract 
be awarded to Mike Rich, who had a good history of providing quality 
service, as well as his bid was substantially lower than the other 
bidder. 


Mr. Wright explained that the contract would require a monthly 
administrative payment by Parks of $4,900. Parks would also pay fixed 
bid amounts for meals served and overnight accommodations. 


Commissioner Bolender moved for awarding the personal service 
contract to Mike Rich and DeShaw House Company beginning December 1, 
1988, as explained by Mr. Wright. The motion carried unanimously by 
the Commission and the Commission authorized the Parks Administrator 
to sign the contract on their behalf. 
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With the recent passage of Ballot Measure 7, Mr. Jacobson said 
the scenic waterway system has been expanded by the following 11 rivers 
(513 miles), effective December 8, 1988: 


Designate as scenic waterways new sections of four 
previously designated waterways (Clackamas, 
Deschutes, John Day, Rogue) and seven new river 
sections (parts of Elk, Klamath, McKenzie, Metolius, 
Nestucca, Umpqua, Wallowa-Grande Ronde). 


Mr. Jacobson said the Division must begin to review and approve 
all new building construction, logging, mining and road _ building 
activities on lands within one-fourth mile of either side of the 
designated river area. In addition, management plans must be established 
for developing standards for each new scenic waterway. He reported that 
the fiscal impact of this Measure was initially estimated at $72,000 
for the first year (one full-time employee). He requested that the 
Commission authorize the Parks Division to appear before the Emergency 
Board for $41,731 General Funds for an additional staff person and 
service and supplies for the remainder of the 1987-89 biennium. 


Vice Chairman Whitty moved for approval of the request and 
the motion carried unanimously. 


Mr. Forbes requested authority be given to the State Highway 
Engineer to enter into a contract for the construction of the Motor 
Vehicles Division Field Office in Astoria for an amount not to exceed 
$280,000. He explained this is part of an overall project which totals 
$419,000. Included is the construction contract, architect agreement, 
building demolition, underground tank removal, one percent for art, 
management costs, and all other costs associated with the project. He 
said the Commission had previously approved the project as part of the 
1987-89 Motor Vehicles' budget. The Highway Division will do the 
supervisory work and will prepare the plans and specifications. 
Commissioner Bolender moved for approval of the personal service contract 
and the motion carried unanimously. The Commission also authorized the 
State Highway Engineer to sign the contract. 


Mr. Forbes briefed the Commission on negotiations with Fred 
Meyer to provide access to their proposed store on US101 in Warrenton. 
He said Fred Meyer has informally accepted the State's proposal of a 
new city street between US101 and Harbor Street to create access to the 
proposed store. An agreement is being drafted and a tentative design 
has been submitted to the Army Corps of Engineers. He mentioned the 
Division is awaiting their formal acceptance. Chairman Hollern praised 
the Division for working cooperatively to find a solution to the access 
problem. 
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Mr. Forbes requested approval of the 1989 Special City 
Allotment Program. He explained that the Program provides certain 
highway funds for work on city streets (not on the highway system) within 
cities of less than 5,000 population. The maximum funds for any one 
project are $25,000. He also requested authority to sign the necessary 
agreements. Vice Chairman Whitty moved for approval of the Program. 
The motion carried unanimously for approval of the following Program 
and authorized the State Highway Engineer to sign the necessary 
agreements. 


1989 SPECIAL CITY ALLOTHENT PROGRAM 


___ an CCT. 


Arlington Main Street (Ivy St.-lst St.) Reconstruct & 
Y Resurface $ 25,000 


Athens Current St. (3rd St.-5th St.), 4th 

St. (Current St.-Park Ln.) & Park Resurface & 

Lane (4th St.-5th St.) Surface 25,000 

Main St. NE (Hwy. 99E-Bobs Ave.) Resur face 25,000 

Price St. (2nd St.-4th St.), 2nd Ave. 

(Price St.-North St.), 3rd Ave. (Price 

St.-North St.) & 4th Ave. (Price St.- 

North St.) Resurface woe 
Canyon City E. Main St. (Hwy. 95-E. City Limits) Resurface 10,000 


Canyonvilie Canyon St. (4th St.-5th St.) & Sth St. 
(Canyon St.-Pine Ave.) Resurface 8,460 


Cariton W. Main St. (N. Yamhill St.-Cunningham St.) Resurface oe 
Cave Junction Watkins St. (Kerby Ave.-Hussey Ave.) Resur face --- 
Donald Williams St. (Main St.-Cone St.), Cone 

St. (Market Rd.-Willfiams St.) & Crisell Resurface, 

St. (Oak St.-Main St.) Widen & Surface 16,595 41,595 

7th St. (Court St.-College St.), College 

St. (7th St.-6th St.), 6th St. (College 

St.-Court St.), Court St. (1/2 blk N. of Resurface & 

4th St.-lst St.) & Community Park Loop Surface 21,700 21,700 
Eagle Point Loto St. (100' W. of Platt St.-Royal Ave.) Resurface & Widen 25,000 40,000 
Estacada Broadway St. (4th Ave.-Clackamas Hwy.) Resurface 25 ,000 25,000 
Florence Oth St. (Maple St.-Ore. Coast Hwy.) Resurface 25 ,000 50,000 
Fossil Jay St. (*C” St.-South End) Resurface 25 ,000 25 ,000 
Hammond Lake Dr. (Pacific Or.-Viewpoint) Resurtace/Widen 25 ,000 25,000 
Hood River State Ave. (13th St.-9th St.) Resurface/Widen 25 ,000 175,00 200 ,000 


Irrigon NE 10th St. (Col. R. Hwy.-Marina Park) & 
NE 3rd St. (Col. R. Hwy.-Washington Ave.) Resurface/Widen 25 ,000 15 ,000 40,000 


John Day Bridge St. (Main St.-3rd St.) Resurface 25,000 34,000 59,000 


Joseph College St. (Maple St.-100' S. of Resurface & 
Alder St.) Drainage 25,000 25 ,000 


Mosier 3rd St. (Trailer Ct.-Washington St.), 
4th St. (Washington St.-Main St.), 
Center St. (4th St.-1st St.), Washington Resurface, 
St. (4th St.-3rd St.) & Main St. (4th St.- Widen & 
Surface 25 ,000 


Myrtle Creek NE Rice St. (Orchard Dr.-Jackson Ave.) Resurface, . 
Widen & Surface 25,000 


Rainier West 2nd St. ("A" St.-"B” St.) Resurface 24,370 


(Continued on next page) 
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1989 SPECIAL CITY ALLOTMENT PROGRAM 
(Continued) 


city STREET TYPE OF WORK SCA TOTAL 


LT 


Rockaway NE Twelth Ave. (Ore. Coast Hwy.- 
0.19 mile E.) Resurface $ 25,000 34,950 


Rogue River West Main St. (W. Evans Cr. Rd.-Pine St.) Resurface 25 ,000 30,000 


Sandy Pleasant St. (Revenue Ave.-TenEyk Rd.) Resurface, 
& Sunset St. (University Ave.-Bluff Rd.) Widen & Surface 25,000 78 ,000 


Tillamook 12th St. (Miller Ave.-PTB RR Track) Resurface 25,000 43,050 


Toledo N. "A" St. (S.P.R.R. Tracks-N, Ist St.) 
&N. Ist St. (N. “AN St.-S.P.R.R. Tracks) Resurface 25,000 25,000 


Umatilla 7th St. (Sloan St.-"L" St.) Resurface 25,000 28,300 


Wheeler Spruce St. (Ore. Coast Hwy.-3rd St.), 
Gregory St. (Ore. Coast Hwy.-3rd St.) & Resurface, 
Hall/3rd St. (1st St.-Rowe St.) Widen/Structure 25,000 34,038 


dinston Edgewood St. (Hall St.-Thompson Ave.) Reconstruct & 
Surface 25,000 29,455 


Wood Village Walnut Ave. (Birch Ave.-Arata Rd.) & 
Birch Ave. (Walnut Ave.-238th Or.) Resur face 25,000 28,552 


TOTALS 3771, 070 31,2 270 


Commissioner Bolender moved for authorizing an increase in 
project authorization on Contract No. 10,471 for work on the Trout 
Creek-Enterprise Section of the Wallowa Lake Highway in Wallowa County 
in the amount of $148,200 (5.6% increase). The motion carried 
unanimously by the Commission. 


Mr. Forbes advised the Commission that he has asked the staff 
to give him summaries on overruns or underruns per region. 


Commissioner Ford moved for authorizing an increase in project 
authorization on Contract No. 10,369 for work on the Deschutes River 
Bridge, Warm Springs Highway, Jefferson County, in the amount of 
$169,351.77 (9.8% increase). The motion carried unanimously by the 
Commission. 


Chairman Hollern called for a recess at 9:35 a.m., and the 
meeting reconvened at 9:45 a.m. 


Dale Allen, Region 4 Engineer, introduced the delegation from 
Klamath County. He mentioned the US97 Corridor Study Plan. He said 
he will be working cooperatively with California regarding Highway 97. 
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Klamath County Commissioner Jim Rogers thanked the Commission 
and staff for coming to Klamath Falls and he said they were pleased with 
the Six-Year Highway Improvement Program. He presented a map showing 
the Klamath County Airport. (Copy in Commission's files, Salem.) The 
map also detailed the intersection of Washburn Way and Southside Bypass 
(State Highway 424). He referred to the free port airport and he said 
next July Klamath Falls will have a customs agent stationed at the 
airport. He mentioned the heavy cargo that may come by air or by rail. 
He said they foresee added truck and auto traffic in this area. He asked 
the Highway Division to do a preliminary engineering study for an 
interchange at Washburn Way and the Southside Bypass. He said they need 
to know the type of structure necessary and what is needed for land 
acquisition. 


Chairman Hollern said from a policy standpoint the Commission 
supports their planning effort for economic development. He suggested 
that the County work with Dale Allen and Don Forbes on the request. 


There being no further business to consider, Chairman Hollern 
adjourned the meeting at 10:05 a.m. 


At 10:15 a.m., the Commission and Mr. Bothman met in the 
Director's Office. (Notice of the meeting had been made to newspapers 
of local and general circulation throughout the State.) 


Mr. Potter handed the Commission a tentative program outlining 
the 1989 WASHTO Convention to be held July 23 through 26, 1989, at the 
Lloyd Center Red Lion Inn in Portland. (Copy in Commission's files, 
Salem.) Chairman Hollern suggested that the Transportation 2020 Project 
be an item on the agenda for discussion at one of the WASHTO Standing 
Committees. 


Chairman Hollern gave a status report on the I-5/Eastbank 
Freeway Relocation Project in Portland. Vice Chairman Whitty said he 
would like to see as few businesses displaced as possible. 


Commissioner Bolender left the meeting at 11:05 a.m. 


Commissioners Hollern, Whitty, and Ford, Mr. Bothman and Mr. 
Potter toured the Information Systems Section in the Revenue Building, 
Salem, viewing ODOT's mainframe computer. 
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At 12 noon, the Transportation Commission had lunch in the 
Conference Room with the Parks 2010 Committee. Following lunch, Chairman 
Lynn Newbry called the joint meeting of the 2010 Committee and the 
Transportation Commission to order. In addition to Commissioners 
Hollern, Whitty, and Ford, the following 2010 Committee members were 
present: 


Former Governor Robert Straub 
Representative John Schoon 
Senator Jane Cease 

Don Kerr 

Barbara Walker 

Lynn Newbry 

Sandra Lazinka 


(Vice Chairman Whitty and Commissioner Ford are also members 
of the 2010 Committee. ) 


There were other staff persons present. (Notice of luncheon 
and meeting had been made by press release to newspapers of local and 
general circulation throughout the State. ) 


Mr. Jacobson said the staff has re-evaluated the programs in 
the 2010 Plan in light of the Committee's concerns and recommendations 
and the recent activity relating to the scenic waterways program. He 
outlined the major changes made to the analysis of the preliminary draft 
and final costs as follows: 


1) Revised staffing and operating costs for all new 
facilities, including the interpretive centers. 
Most of the increased costs of the plan are due to 
the "roll-up" costs for these activities over the 
22 years. 


Added 13 actions relating to. the acquisition, 
development, or operation of historic sites/themes 
that have statewide significance. 


Revised the scenic waterways section based on the 
passage of the Federal Wild and Scenic Rivers Bill 
and the State Scenic Waterways Initiative. 


Enhanced the recreation planning effort and added 
funds to administer a new grant program for local 
agencies that would likely result from a new funding 
source. 


Mr. Jacobson presented a revised cost tabulation. (Copy in 
Commission's files, Salem.) He said this increased the costs of the 
preliminary draft from $160,970,000 to $203,206,000. The General Fund 
Replacement (22 years) would be $115,000,000. The total needs amount 
to $318,206,000 or about $14,400,000 per year. 
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Mr. Newbry said the 2010 Committee was charged with preparing 
a report to the Transportation Commission, to the Governor, and to the 
Legislature on the needs of a State Parks System and a funding source. 
He felt that the Committee should advocate a funding plan that was 
workable and acceptable. 


The Committee discussed the following funding 
sources: one-half of one percent real estate transfer tax, increasing 
gas tax and registration fee, bonding, and a beverage tax on beer and 
soda pop. 


Former Governor Straub recommended suggesting more than one 
funding package to the Legislature. He favored bonds that were earmarked 
for park development and maintenance. 


Former Governor Straub moved and Representative Schoon seconded 
to advise the Legislature that the needs of the State Parks would be 
adequately financed for the next 20 years by any one of the following 
funding sources: a) one-half of one percent real estate transfer tax, 
b) General Obligation Bonds, and c) one-cent tax on soda pop and beer. 


Mr. Newbry suggested and the 2010 Committee unanimously agreed 
to revise the motion to say: 


A) That the Committee has had much difficulty in 
agreeing on the funding as the people who testified 
at the meetings; and 


That the Committee is recommending the following 
methods that have promise: 


1) One-half of one percent real estate 
transfer tax, and 


2) One-cent tax on beverages (soda pop and 
beer). 


That consideration should be given to bonding for 
capital improvements and acquisition, provided an 
adequate method could be found to finance the bonds 
and interest. 


The motion carried unanimously by the 2010 Committee. 


Representative Schoon suggested having the bill introduced 
in the Legislature at the request of the Governor. Mr. Newbry asked 
Representative Schoon and Senator Cease to work on drafting bills for 
the two tax issues. The Committee also discussed the strategy for 
support of the funding package. It was agreed that as soon as the 2010 
Plan Report was published to hold meetings with local governments, AOI, 
Good Sam Club, hotel-motel industry, sports enthusiasts, and the Tourism 
Industry Council to solicit their support for funding. 
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The 2010 Committee discussed the following Mission Statement 
and Policies. Changes were made by the individual members of the 
Committee and are shown as: a) brackets indicate the words will be 
deleted, and b) underline means the words will be added. 


MISSION STATEMENT 


To provide, protect and enhance sites and areas of outstanding natural, 
scenic, cultural, historic or recreational value for the enjoyment and 
education of present and future generations of Oregonians and their 
visitors. 


POLICIES 
Rehabilitation 


1. We recommend that the rehabilitation or replacement of existing park 
facilities be given top priority. 


There is a strong need to bring facilities up to standard for the 
physically limited. 


Land Acquisition 


1. We recommend that State Parks acquire needed lands to preserve 
existing parks, to expand current parks and develop new parks in 
order to ensure that there will be adequate resources to meet the 
outdoor recreation needs of future generations. 


We recommend that State Parks look for opportunities to acquire sites 
having outstanding natural, scenic, cultural, historic or 
recreational characteristics. 


We recommend that the Division determine if there are lands owned 
by other State agencies, such as the Highway Division, Division of 
State Lands, [and] State Forestry, and Federal Government that would 
be desirable for State Parks. 


We recommend that the Division continue to look for opportunities 
to exchange or sell less appropriate park lands for more outstanding 
sites and areas needed to implement the 2010 Plan. 


Campground Facilities 


1. We recommend that adequate campground facilities be provided in 
destination parks as 4 service to park visitors, and that the 
facilities serve a diversity of groups in a variety of ways. The 
following should be taken into consideration in future developments: 


a. The primary purpose of camping facilities in State Parks is to 
provide opportunities for visitors to enjoy the recreational 
and educational aspects of the park setting. Therefore, camping 
facilities that are essentially "motel space" or "parking space" 
for overnight travelers not seeking a park setting experience, 
should not be a primary objective in future developments. 


(Continued on next page) 
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Continue to provide alternatives to the RV camping experience, 
such as more primitive or isolated opportunities for tent 
campers, hikers, and bicyclists. 


In developing additional sites, do some innovative testing of 
new ideas such as tent cabins or other rustic facilities to 
determine public interest. 


Special Needs 


1. The Willamette River Greenway should be implemented with high 
priority to meet the needs of urban populations, but not [at] to 
the exclusion of acquiring other sites near urban areas that are 
suitable, appropriate and available. 


As a means of assisting in economic development, we recommend that 
State Parks look for opportunities to develop destination parks (day 
use and overnight) in areas of the State where recreation attractions 
exist, and where facilities are not now available or adequate. 


(Camping facilities should be consistent with 1A above.) 


We recommend that the Division make an effort to respond to 
population needs in geographic distribution of parks. 


Where appropriate, we recommend that the Division provide close-in 
parks, accessible by public transit, that provide outdoor natural 
experiences. 


Interpretive Services 


1. Interpretive Services and related functions are a high priority, 
and we recommend that such services be developed to the greatest 
extent possible within the State Parks System, including: 


a. Areas having unique or unusual natural or wildlife values that 
would provide education and interpretive opportunities for the 
public. 


b. Developing historic themes more fully in State Parks. 


We recommend that cooperative associations, (non-profit volunteer 
organizations that assist special State Parks) and cooperative 
funding arrangements be strongly encouraged as a means of emphasizing 
interpretation within the park system. 


We recommend that State Parks develop partnerships with other 
government agencies and non-profit organizations in providing 
interpretive centers and services throughout the State. 


We recommend that State Parks participate in an expanded program 
to identify and interpret historic roads and trails. 


We recommend that State Parks participate in a roadside interpretive 
signing program. 


(Continued on next page) 
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Ocean Beaches 


1. We recommend that State Parks continue to protect and expand public 
access [rights;] and enhance scenic and recreational values on the 
ocean beaches. 


Recreational Trails 


1. We find that recreation trails are a significant part of Oregon's 
natural heritage and will be an important part of our future. We 
recommend increased funding and accelerated expansion in the Trails 
Program to accomplish the following: 


a. 
b. 


Cc. 


Statewide network of foot, horseback riding and bicycle trails; 
Trails systems within or near population centers; 


Extensive trails systems in State Parks. 


Scenic Waterways 


1. We recommend that State Parks take a strong leadership role in the 
Scenic Waterways program by: 


a. 


[Adding staff to administer any new] By providing sufficient 


staff to administer newl authorized scenic’ waterways. 
[designated by Ballot Measure 7 (1988) or subsequent legislative 


actions. ] 


Maintaining State involvement in the implementation of the Oregon 
Omnibus Wild and Scenic River Act of 1988 by working closely 
with the BLM and USFS. 


Providing clear, understandable informational materials to 
interested citizens and legislators about the Scenic Waterway 
Program. 


Marketing 


1. We recommend that the Division begin a marketing program, to include 
market research and promotions, with the objectives being: 


a. 


e. 


= 


To help the Division better manage the park system, and plan 
for the future; 


To better define what the "parks" market is; 


To emphasize the value of the parks system as a market for 
attracting tourists; 


To emphasize the value of the system as a crucial part of the 
State's livability; 


To educate Oregonians about their State Parks System. 


To enhance the revenue to permit the State Parks System to 
(Continued on next page) 
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2. We recommend that the Department of Transportation develop a 
recreational signing program, using staff from the Highway [or] and 
Parks Divisions, to coordinate signing needs statewide. 


Outdoor Recreation Coordination and Advocacy 


1. We recommend that State Parks continue its emerging role as the 
primary advocate for outdoor recreation in the State. 


It is the appropriate role of State Parks to foster coordination 
with other State agencies, and other levels of government, regarding 
agencies' outdoor recreation-related activities or programs. We 
recommend that there be more attention and greater emphasis in this 
area. 


There was discussion by Commissioner Ford on the format of 
the policies. There was concern for consistency in presentation of the 
policies. 


Mr. Newbry suggested that the report contain an opening 
paragraph that explained how the 2010 Committee developed the policies. 
He said to mention that the Committee had visited certain State Parks 
and held public meetings to gain input on the future of the parks. He 
said, as a result of this study, the Committee is recommending the 
following policies. He felt that the policies should be changed to 
recommendations. 


The 2010 Committee agreed with the format as explained by Mr. 
Newbry and to changing the word "policies" to "recommendations". Kathy 
Spero was instructed to prepare the recommendations in that format. 


Kathy Spero of the Parks Division said a public relations firm, 
The Hallock Agency, had been hired to write the summary at a cost of 
$10,000 maximum. She displayed a layout of the concept that the 
consultants had proposed. 


Monte Turner of the Parks Division said the consultants had 
recommended colored photos. Mrs. Walker thought the pictures were too 
small in some instances. 


In view of spending resources more wisely, Former Governor 
Straub expressed concern that the layout was overdone. He suggested 
a more modest approach, and he felt it could be done in-house. 


The 2010 Committee suggested that the staff work with the 
consultant for a modest publication. Mr. Newbry expressed his thought 
that the publication must sell "the need" for the Plan. 


Mr. Newbry expressed his appreciation to the Committee for 
their excellent work and cooperation. 


The Committee then discussed meeting with various organizations 
and groups (Friends of State Parks) to gather support for the funding 
plan. 


Former Governor Robert Straub was excused from the meeting 
at 2:45 p.m. 


November 15, 1988 - 8168 - 


Mr. Newbry asked Senator Cease to head up the support effort. 
It was suggested that the following organizations be added to the list 
to contact for support of the Plan: Oregon Parks and Recreation Society, 
Oregon Parks Association, visitor and convention organizations, and 
regional economic development groups. 


Mr. Newbry said when the Plan is available for distribution 
that the Parks Division mail copies to interested groups the same day 
as copies are delivered to the Governor and Chairman Hollern. 


The meeting between the Transportation Commission and the 2010 
Committee adjourned at 3:05 p.m. 


At 3:15 p.m. Commissioners Hollern, Ford, and Whitty, along 
with Mr. Bothman, met in Room 135 of the Transportation Building, Salem, 
with State Representatives from the State of Minnesota. Those visiting 
Oregon to discuss the Transportation Commission form of government were 
Henry Kalis and Bob Jensen, State Representatives. Also present from 
Oregon were Senator Jane Cease and Representative John Schoon. 


Representatives Kalis and Jensen were handed a notebook, which 
contained background information on the formation of the Oregon 
Transportation Commission, laws, responsibilities, delegation orders, 
agendas, and minutes. 


The two Representatives said Minnesota has formed a study 
board. As a part of this study, they are in Oregon to hear how Oregon's 
Commission works and to learn about the light rail system in Portland. 


The Minnesota representatives were briefed on the following 
issues: funding of roads (gas tax and license fee), weight mile tax, 


cost responsibility study, transit funding, duties of boards and 
commissions, covered bridges, ferries, parks system, natural resources 
and land management. 


The meeting adjourned at 4:20 p.m. 


Commission Services Robert F. Duvall, Commissioner 
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EXH'BIT__A 
MINUTESOF ——11-15-88 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. 6 Project ast Fork Hood River (Dimmick Park) Bridge 


(Contract No. 


Type of Work Grading, Paving, Structure F.A. Proj. No. RS-142(2) 
& STgning 


County _Hood River Highway Hood River 


No. of Bidders 5 Low Bidder Donald W. Thompson, Inc., North Bend, OR 


Low Bid $ 668,208.50 
Engineer's Recommendation: Award to low OBE responsive bidder. 


2nd Bidder: Holm II, Inc., Stayton, OR $ 673,390.50 
3rd Bidder: Stach Construction Co., Inc. & Stach Equipment, 
Inc., AJY, Grants Pass, OR $ 678,606.00 


On September 20, 1988, | accepted the State Highway Engineer's 
recommendation for award of the project on which bids were 
received on August 25, 1988, and authorized him to sign the 
contract when conditions for the award have been met. If the 
low bidder fails to meet’ the requirements for the 
disadvantaged-woman business enterprises, award will be made 
to next lowest responsive bidder pending DBE review and cost 
justification. 


Dated this /o day of tebe , 1988 


. 


Michael P. Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 


10,648) 


EXHIBIT —_A._.____ 
MINUTES OF _13-15-88 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to. that 
authority and acting in accordance therewith for the Commission, 
I approve the action listed below and report this action for 
your official records: 


1) Personal service contract with Gossard-Pyron 
Associates to conduct Phase III Team Build- 
ing Program for Department of Transportation 
employees in Region 3. This phase of team 
building will include Section Maintenance 
crews at a cost not to exceed $21,000. 
(Authorize State Highway Engineer to sign 
contract. ) 


Dated this §“© day of LLB » 1988 


Aad Khel Chairman 


Oregon Transportation Commission 


APPROV 


STATE HIGHWAY ENGINEER 


Date oa / BS 


SHIBIT cod 
MINUTES OF 11-15-88 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed below and 
report this action for your official records: 


1) Authorize participation in the computer 
support program for design of pavement 
structures with American Association of 
State Highway and Transportation Officials 
for two years in the amount of $10,000 
each for a total of $20,000. (Authorize 
State Highway Engineer to sign document. ) 


Authorize participation in maintaining 
a universal survey data management system 
with American Association of State Highway 
and Transportation Officials for one year 
at a cost of $15,000. System prepared 
by Wisconsin Department of Transportation. 
(Authorize State Highway Engineer to sign 
document. ) 


Dated this /o_ day of Ohh , 1988 


. 


Michael P. Hollern, Chairman 
Oregon Transportation Commission 
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ee yA a 
VELA LL 
S?l STATE HIGHWAY ENGINEER 


Date Ler G J IES 


EYHIBIT__A 


MINUTES OF _11-15-88 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve the action listed below and report 
this action for your official records: 


1) Maintenance agreement with Electroglas 
Field Services, a unit of General Signal 
Corporation, for service and maintenance 
of the Xynetics plotter attached to the 
Computer-Aided Design and Drafting (CADD ) 
System in the Road Design Section. This 
agreement covers the period October 1, 
1988, through September 30, 1989, at 
a cost of $11,868. (Authorize State 
Highway Engineer to sign agreement. ) 


Dated this G y of Lhe » 1988 


Michael P. Hollern, Chairman 
Oregon Transportation Commission 


10-19-88 


APPROVED 


STATE HIGHWAY ENGINEER 


/ Ia e. 


Nate _ /C/ ZOleZd 


APES: B 
INUTES OF _11-15-88 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


Project Nehalem Street & Bridge Street (Clatskanie) Section 


dicing, tartan, * Contract No. 10,654 
Type of Work _ Signals F.A. Proj. No. State 


County Columbia Highway Columbia River (Lower) Highway 

No. of Bidders _ 4 _—s Low Bidder _W. R. Grasle Co., Portland, OR 

Low Bid $ 92,560.00 s 
Engineer's Recommendation; Award to low bidder. 


2nd Bidder: Schoolhouse R Electrical 
Construction Co., Ashland, OR $ 93,968.00 
3rd Bidder: Hamilton Electric, Inc., Eugene, OR $ 94,912.35 


No. Project _N.W. Cornell Road at N.W. Trail Avenue Section 
Grading, Paving Contract No. 10,658 

Type of Work _& Signals F.A. Proj. No. _HES-9022(13) 

County _Washington Highway _N.W. Cornell Road (County) 

No. of Bidders 3 Low Bidder _Roy L. Houck Construction Co., Salem, OR 

Low Bid $ 203,064.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of FHWA and 
Washington County and receipt of deposit by the County. 


2nd Bidder: White Construction Co., Lake Oswego, OR $ 220,556.00 
3rd Bidder: Baker Rock Crushing Co., Beaverton, OR $ 234,499.00 


On October 6, 1988, I accepted the State Highway Engineer's 
recommendation for award of the projects on which bids were 
received on September 22, 1988, and authorized him to sign 
the contracts when conditions for the awards have been met. 


Dated this /O day of OC TeBE , 1988 


John Witty, Vice Chairman 
OREGON TRANSPORTATION COMMISS 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
Capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in accor- 
dance therewith for the Commission, I approved all the actions listed 
below and report this action for your official records: 


1) On September 1, 1988, approved an _ interagency 
agreement between Central Services Division and 
Highway Division to _ provide the temporary 
assignment of Larry Christianson, Region I, to 
backfill Chuck Stevens' position while he is on 
leave without pay due to illness’ beginning 
September 1, 1988, through March 31, 1989. 
(Approved by Gary Potter for Director. ) 


On September 15, 1988, approved a personal service 
contract with Ruth Johnson for two classes entitled 
"Public Contact Skills" on October 13, 14, 19 and 
20, 1988, at a cost not to exceed $2,350. (Course 
to be paid by Motor Vehicles Division.) On Octo- 
ber 6, 1988, signed an amendment changing the con- 
tracting party from Central Services to Motor Vehi- 
cles Division. (Original contract signed by Robert 
Bothman and amendment by Gary paetar. | 


On October 13, 1988, approved a Memorandum of Un- 
derstanding between the Department of Transporta- 
tion and the Oregon Historical Society authorizing 


the reprinting of Historic Highway Bridges of 
Oregon (ODOT 1986). 


Dated ‘this. ad aes of Vbwirligde _» 1988 


a 


a 


Director “of Transportation 


10-31-88 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Work on the Camas Mt. Wayside-Muns Creek (Suicide 
Creek) Section of the Coos Bay-Roseburg Highway 
in Douglas County. Bids received Sertember 22, 
1988. Contract No. 10,653 awarded on September 27, 
1988, to Kiewit Pacific Co., Vancouver, WA, at 
$5,593, 373.00. 


Work on the Dean Creek Elk Viewing Area Section 
of the Umpqua Highway in Douglas County. Bids re- 
ceived September 22, 1988. Contract No. 10,655 
awarded on September 27, 1988, to Johnson Rock Pro- 
ducts, Inc., North Bend, at $337,928.47. 


Work on the S. Fork Walla Walla River (Dorothy) 
Bridge Section of the Walla Walla River County Road 
in Umatilla County. Bids received September 22, 
1988. Contract No. 10,657 awarded on October 3, 
1988, to E.M.W. Construction Co., Bend, at 
$249,970.03. 


Work on N.W. Cornell Road at N.W. Trail Avenue in 
Washington County. Bids received September 22, 
1988. Contract No. 10,658 awarded on October 12, 
1988, to Roy L. Houck Construction Company, Salem, 
at $203,064.00. 


Dated this / Ni , 1988 


10-20-88 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in accor- 
dance therewith for the Commission, I approved all the actions listed 
below and report this action for your official records: 


1) On July 29, 1988, approved an agreement with the 
Federal Highway Administration providing for the 
temporary transfer of $1.85 million Forest Highway 
Funds from Montana to Oregon in fiscal year 1988 
and the return of funds in fiscal year 1989. (Ap- 
eetieg: by Don Adams for the State Highway Engi- 
neer. 


On September 9, 1988, signed a personal service 
contract with Computer People, Inc., to provide 
2,000 hours of program/analyst support for the 
Highway Division Accounting System (TEAMS) project. 
Cost not to exceed $61,200. Time Period: Septem- 
ber 1, 1988, to June 30, 1989. (Approved by Trans- 
portation Commission on August 16, 1988.) 


On September 12, 1988, approved a personal service 
contract with Kevin Womach to conduct a tension 
measuring technique on the Alsea Bay Bridge, Oregon 
Coast Highway, Lincoln County, beginning August 29, 
1988, through September 30, 1988, at a cost not 
to exceed $1,000. (Work actually began Septem- 
ber 12, 1988.) 


On September 13, 1988, approved an agreement with 
Union County covering the movement of oversize/ 
overweight vehicles and loads over highways and 
roads. Agreement authorizes the State to issue 
permits that include permission to travel over 
roads which are under jurisdiction of the County 
subject to agreed upon terms and conditions. 


On September 13, 1988, approved a personal service 
contract with Milton C. Stafford for consultant 
services on the Columbia River (Interstate) Bridges 
Section of the Pacific Highway in Multnomah County 
on July 30 and 31, 1988, at a cost not to exceed 
$1,000. 


ms CR ET D 
t : 


— ae 
—_————————— 


€ 


MINUTES OF —~11-15-88 


6) On September 15, 1988, approved an amendment to 
a personal service contract with Soderstrom Archi- 
tects, P.C., to prepare the specifications for 
the reroofing of the Bend Shop. This amendment 
increases the cost $2,000 for a new total of 
$7,000. 


7) On September 22, 1988, approved an amendment to 
a personal service contract with Ruth Johnson for 
an additional class entitled "Public Contact 
Skills" on September 29 and 30, 1988, at a cost 
of $1,175. . 


8) On September 23, 1988, signed Supplement Agreement 
No. 1 with Gannett Fleming Transportation Engi- 
neers, Inc., to cover the design of necessary re- 
modeling of the Lawnfield Maintenance Facility 
in Clackamas County. This supplement extends the 
time period from December 30, 1988, to December 31, 
1990, and increases the cost by $221,572 to a new 
total of $389,455. (Approved by Transportation 
Commission on June 21, 1988. Signed by Don Adams 
for State Highway Engineer. ) 


9) On September 26, 1988, approved payment of $7,500 
in support of the AASHTO Materials Reference Labo- 
ratory for the period October 1, 1988, through 
September 30, 1989. (Approved by Don Adams for 
State Highway Engineer. ) 


10) On October 6, 1988, approved entering into an in- 
teragency contract with Oregon State University 
for a repeatability of testing procedures for re- 
silient modulus and fatigue study. Total cost 
of study is approximately $8,000. Of that amount, 
approximately $6,200 will be for the contract with 
Oregon State University. (D. 0. Christensen ap- 
proved for State Highway Engineer. ) 


11) On October 7, 1988, approved increase of project 
authorization on the Squaw Creek and Dixon Creek 
(Corvallis) Bridges Section in Benton County. 
(Contract No. 10,457) The 11.7 percent overrun 
is due to increased construction engineering costs 
and an outstanding claim. Project cost is 
increased by $40,000 to a new final project cost 
of $382,752.98. 


Dated this / day of A@uZ7LET __, 1988 
ar, 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 


On behalf of the Commission and under delegated authority, the 
following contracts were accepted as being completed according to 


specifications: 


Contractor and 
Contract No. 


Wildish Corvallis Construction 
Contract No. 10299 
Acceptance Date: Sept. 12, 1988 


Bayview Transit Mix, Ine. 
Contract No. 10590 
Acceptance Date: Sept. 12, 1988 


Lakeside Industries 
Contract No. 10597 
Acceptance Date: Sept. 12, 1988 


E.M.W. Construction Co. 
Contract No. 10574 
Acceptance Date: Sept. 23, 1988 


Huffman and Wright Logging Co. 
Contract No. 10515 
Acceptance Date: Sept. 23, 1988 


H & H Electric, Ine. 
Contract No. 10075 
Acceptance Date: Sept. 27, 1988 


Cascade Construction 
Contract No. 10190 
Acceptance Date: Sept. 30, 1988 


Morse Bros., Inc. 
Contract No. 10389 
Acceptance Date: Oct. 3, 1988 


Rowell & Wickersham Contractors 
Contract No. 10231 
Acceptance Date: Oct. 3, 1988 


J. C. Compton 
Contract No. 10222 
Acceptance Date: Oct. 3, 1988 


Section and County 
Jefferson-Garfield (Eugene) 


Lane County 


NW 14th St.-BNRR (Warrenton) 
Clatsop County 


West Creek-Mist 
Columbia County 


Paulina Creek (Roba) Bridge 
Crook County 


Kokeel Kanu Klub Slide 
Coos County 


Oatfield Rd. at Concord Rd. 
Clackamas County 


NE 60th Ave.-NE 82nd Ave. 
Multnomah County 


Sherman St.-Geary St. (Albany) 
Linn County 


Yamhill County Paving Project 
Yamhill County 


Superior St. SE-Vista Ave. SE 
Marion County 
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Contractor and 
Contract No. 


Columbia Pacific Construction Co. 


Contract No. 10422 
Acceptance Date: Oct. 5, 1988 


Acme Concrete Co. 
Contract No. 10510 
Acceptance Date: Oct. 5, 1988 


Roy L. Houck Construction Co. 
Contract No. 10533 
Acceptance Date: Oct. 5, 1988 


R. J. Taggart Construction Co. 
Contract No. 10633 
Acceptance Date: Oct. 6, 1988 


Ontario Asphalt & Concrete, Inc. 
Contract No. 10541 
Acceptance Date: Oct. 6, 1988 


Westway Equipment Co., Inc. 
Contract No. 10587 
Acceptance Date: Oct. 6, 1988 


Blue Mountain Paving Co. 
Contract No. 10586 
Acceptance Date: Oct. 6, 1988 


Lakeside Industries 
Contract No. 10524 
Acceptance Date: Oct. 20, 1988 


Tice Electric Co. 
Contract No. 10386 
Acceptance Date: Oct. 20, 1988 


Coastal Coating, Inc. 
Contract No. 10309 
Acceptance Date: Oct. 20, 1988 


Teufel Nursery 
Contract No. 10271 
Acceptance Date: Oct. 20, 1988 


W. R. Grasle Co. 
Contract No. 10125 
Acceptance Date: Oct. 20, 1988 
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Section and County 


Tillamook River Bridge 
Tillamook County 


SE Airport Rd.“NCL Stanfield 
Umatilla County 


Scholls Hwy. at Old Scholls 
Ferry Road 
Washington County 


Willamette Rock Production 
Klamath County 


Willow Springs (Danger Point) Br. 
Malheur County 


SW McDonald St.-SW Durham Rd. 
(Tigard) 
Washington County 


Cold Springs Hwy.*Roundeup Grounds 
Umatilla County 


Glencoe Road-Helvetia Road 
Washington County 


Tualatin Valley Hwy. @ 234th Ave. 
(Hillsboro) 
Washington County 


Youngs Bay Bridge 
Clatsop County 


Willamette River (Center St.) Br. 
Polk and Marion Counties 


Marquam Br.-N. Tigard Intch. 
Multnomah County 
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Expenditure Recap 


Above Projects FY to Date 


Original Authorization $18,445,216.70 $326,113,712.50 
Anticipated Costs $19,145,523. 33 $340,429, 287.93 
Percentage Overrun (Underrun) +3.8% +4 UG 


gh 
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October 21, 1988 


“Donald E. Forbes 
State Highway Engineer 


BLW: mk 
CPC/FL6 


73410-806 


JF 11-15-88 


Department of Transportation 


PARKS AND RECREATION DIVISION 


SS 525 TRADE STREET SE, SALEM, OREGON 97310 PHONE (503) 378-6305 


TO: Oregon Transportation Commission 


FROM: David G. Talbot 
State Parks Administrator 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the State Parks Administrator, or 
his designate, in an official capacity to exercise authority on behalf of the Oregon 
Transportation Commission. Pursuant to that authority, and acting in accordance 
therewith, the Parks Administrator or his designate has approved the following actions 
and report them for your official records. 


On September 22, 1988, approved a Oregon Property Management Agreement with 
Historic Preservation League of Oregon, Multnomah County for West’s Block 
Preservation Project, in the amount of $900. 


On September 24, 1988, approved a Oregon Property Management Agreement with 
Tualatin Hills Park and Recreation, Washington County for Fanno House 
Restoration project, in the amount of $4,000. 


On September 27, 1988, approved a Historic Preservation Fund Agreement with 
Northern Wasco County Parks and Recreation, Wasco County for Civic Auditorium 
and Veterans Memorial, in the amount of $13,000. 


On September 27, 1988, approved an Addendum to Historic Preservation Fund 
Agreement with Lake Oswego, Clackamas County for Lake Oswego Survey and 
Inventory project, in the amount of $ 0. 


On October 10, 1988, approved a Historic Preservation Fund Agreement with City of 
Roseburg, Douglas County for Certified Local Government, in the amount of $7,500. 


On October 17, 1988, approved an Addendum to Historic Preservation Fund 


Agreement with Hawthorne Boulevard Business Association, Multnomah County for 
Central Eastside Multnomah Resource Nomination, in the amount of $ 0. 


Dated this 047 sl of October, 1988. 


auc le Vitor 


David G. Talbot, State Parks Administrator 


L-9324 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


Noel K. Chambless vs. USA, U.S. Dept. of Agriculture, 
Oregon State Highway Division and Moon Country 
Sno-Mobilers. This is a personal injury complaint 
which has been filed in U.S. District Court. The 
complaint stems from an accident which occurred on 
March 19, 1987. The Plaintiff was operating a 
snowmobile on a Forest Service trail near 

Mt. Bachelor Ski Resort. The trail Plaintiff was 
using crosses State Highway 372. When Plaintiff 
crossed the highway, he was struck by a vehicle being 
driven on the highway. The complaint alleges the 
Highway Division was negligent in allowing 
Snowmobiles to cross the highway or in failing to 
provide adequate warning prior to the intersection of 
the trail and the highway. Various other allegations 
are made against each defendant. The trail is 
located in the Deschutes National Forest and is owned 
by the U.S.A. The Department of Agriculture had 
contracted with Moon Country Sno-Mobilers to maintain 
and sign the trail. 


The complaint seeks $100,000 against the Highway 
Division. Assistant Attorney General Jack McLean has 
been assigned to the case. 


Washington County vs. R. A. Hatch Co., Industrial 
Indemnity Company, and State of Oregon. This is a 
breach of contract claim which has been filed in 
Washington County Circuit Court. The construction 
project which was the basis of the contract in 
dispute involved improvements to Northwest 

185th Avenue between the Sunset Highway and Walker 
Road. R. A. Hatch was to provide the paving 
improvements on the project. Industrial Indemnity 
provided the performance bond for R. A. Hatch on the 
project. The complaint alleges that the cement 
treated base portion of the roadway constructed by 
R. A. Hatch was defective and must be replaced. The 
alleged negligence of the Highway Division consists 
of preparing defective plans, failing to properly 
inspect the work, and failing to test the materials 
used by R. A. Hatch. The complaint seeks $800,000 
from the state. Assistant Attorney General William 
Cloran has been assigned to the case. 


L-9325 
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Dennis Wood vs. Highway Division and Charles Duncan. 
This is a wrongful death complaint which has been 
filed in Lane County Circuit Court. The complaint 
stems from a motor vehicle accident which occurred on 
May 13, 1988 on U.S. Highway 101. Plaintiff's 
decedent was a passenger in a vehicle being driven by 
Julie Wood. The vehicle went out of control on a 
bridge and collided with a second vehicle. The 
complaint alleges the Highway Division was negligent 
in failing to inspect, repair and maintain the road 
surface of the bridge. Plaintiff seeks $201,500 in 
economic damages, $200,000 non-economic damages, and 


$750,000 general damages. Assistant Attorney General 


Thomas Elden has been assigned to the case. 
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REPORT OF CONDEMNATION CASES SETTLED 


State's State's Highest Amount of 
Defendant Offer Appraisal Settlement 


James P. Roake $12,250 $14,850 $16,000 


L-9117 


R-55346 
Section: S.E. Division St. ~- S.E. Schiller St. 


Highway: Cascade North 
County: Multnomah 


Tanco, Inc. $ 7,700 $ 5,390 $11,050 
L-9032 

R-55005 

Section: Pebbles Road Undercrossing 

Highway: Pacific 

County: Lane 


Remarks: 


REPORT OF CONDEMNATION CASES TRIED 


State's Highest 

Written Offer 

Made More Than State's Highest 

30 Days Prior Testimony at Defendants' 


Defendant to Trial Trial Lowest Demand verdict 


Walter C. $1,200 $ 100 $12,400 $ 200 
Lundberg 
L-9170 


R-55304 
Section: S.E. Division - S.E. Schiller 


Highway: Cascade North 
County: Multnomah 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Plaintiff Defendant 


State Timothy C. Stephens 
L-9042 

CAO-86-316 

Section: 
Highway: 
County: 


MP 32 
Lower Columbia River 2W 


Washington 
Remarks: License suspended 


Vintage Trucking 
& Equipment, Inc. 


State 


L-9013 

CA0~-86-324 

Section: MP 237.78 
Highway: 101 
County: Coos 


Remarks: Paid in full 


State 
L~9043 
CAO-86-336 
Section; 
Highway: 
County: 


MP 32.5 
Woodburn - Estacada 
Washington 


Remarks: Chapter 7 filed 


Tanya D. Gidrey, 


State 
aka Tanya D. Guidrey 


L-8971 
CAO-85-125 
Section: 
Highway: 
County: 


MP 266.35 
Central Orgon #7 
Malheur 


Remarks: License suspended 


Cause of Action 


Michael T. Torgerson. 


Demand of 
Plaintiff 


628.07 


Property Damage $ 


Property Damage 


Property Damage $ 750.81 


Property Damage 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant Cause of Action Plaintiff 


State Brandford D. Property Damage $3,807.79 
Gettling 

L-8877 

CAO-86-81 

Section: MP 6.97 

Highway: Redwood 

County: Jackson 


Remarks: License suspended 


State Joe E. Curtis Property Damage 
L-8370 

CAO-82-171 

Section: 

Highway: North Santiam 

County: Marion 


Remarks: Paid in full 


State Pamela A. McKillop Property Damage $1,022.98 
L-9255 

CAO-88-98 

Section: MP 1.17 

Highway: Florence - Eugene 

County: Lane 


Remarks: Complaint Dismissed, Paid in full. 


MINUTES 
OF THE 


OREGON TRANSPORTATION COMMISSION 


DINNER MEETING 
December 19, 1988 


AND 


AGENDA REVIEW 
FORMAL MEETING 
WORKSHOP 
LUNCHEON WITH PUBLIC UTILITY COMMISSION 
MEETING WITH GOVERNOR GOLDSCHMIDT 


December 20, 1988 


On December 19, 1988, at 7 p.m., the Transportation Commission 
held a dinner meeting at the Keg and Platter Restaurant, 3685 Market 
Street, N.E., Salem. (Notice of the dinner had been made by press 
release to newspapers of local and general circulation throughout the 
State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Deputy Director of Transportation 

John Elliott, Public Affairs Director 

Judy Gregory, Personnel Manager 

David P. Moomaw, Administrator of Motor Vehicles Division 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Dennis Moore, Administrator of Public Transit Division 

Paul Burket, Administrator of Aeronautics Division 

Donald E. Forbes, State Highway Engineer 

Michael Hipps, Coast Consulting 

Ed Russell, Coast Consulting 

Roy Bardsley, Bardsley & Neidhart, Consultants 

Laura Neidhart, Bardsley & Neidhart, Consultants 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present. 


Mr. Elliott said the purpose of the dinner meeting was to 
receive a briefing from the consultants on a three-part opinion poll, 
which survey had been concluded in November. The survey featured a 
polling of 1,600 Oregonians, city and county officials, and all employees 
statewide. He explained that the survey was a part of the communications 
strategy developed at the Silver Falls Workshop in November 1987 by the 
Commission. 


Mr. Hipps listed the following objectives of the survey: 


- Independent assessment of attitudes and 
perceptions of Department 
Comprehensive and broad range of 
activities covered 
Establish baseline 
Diagnostic process 
Department now has more in-depth 
knowledge and understanding of its 
employees and constituents 


Mr. Hipps mentioned that only 39 percent of the surveys had 
been returned from the counties, which was a very low return rate even 
with extensive follow-up. He also said that the mailing list for 
governmental officials was out of date and many surveys were returned. 
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Mr. Hipps discussed the following points 
employee survey results: 


Positive Results: 


Generally positive attitude about the 
Department 

Employees take personal pride in doing 
a good job 

Pride in working at the Department of 
Transportation 

Top management has very positive 
attitude and works as a team 

Commission is presenting a good image 
Commission is doing a better job 

Most employees would defend their 
Division if criticized 


Opportunities for Improvement: 


Communication Needs to be improved 


Recognition of knowledge and experience 
Department and Division goals and 
objectives not fully understood 

Some blocking by supervisors 
Communication from main office to 
field locations is poor 


Personal and work group morale is low 


Trend: pessimism increases as you go 
down through organizational levels 
Morale correlated strongly with 
management and supervisor ratings, 
being treated fair, and concern for 
employees 


Productivity improvement effort rated poor 


All Divisions 

Most branches 

Very low ratings at lower levels 
Fewer levels and numbers of managers 


concerning the 


Input from employees on improvement opportunities 


desired 


Recommendations: 


Management has begun developing strategies to implement 


Strong commitment and support of Executive Staff 


(Continued on next page) 
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Establish Executive Oversight Group (Board of Directors) 


- Strategies 

- Guidelines and approaches 
- Resource allocations 

- Monitor progress 


Conduct Survey follow-up process 


- Multi-faceted: VIA, video, manager and 
Supervisor involvement 

- Provide results at work group level and 
develop recommendations for improvement 

- Changes related to Survey 


Develop and Implement Goals and Objectives Communication 
Program 


- ODOT and Divisions 

- Integrate Commission and management 
philosophy and vision of future 
Include organization values (respect 
for employees and customers, encourage 
innovation and decentralized 
decision-making, all employees are 
Department ambassadors, etc.) 
Consider process similar to consensus 
building and public involvement 


Mr. Russell discussed the following points concerning the 
government survey results: 


Positive Results: 
Commission 


- Provides clear direction 
- Stronger priority-setting role 


ODOT/Divisions 


Department is mainly Highway 

Responsive to concerns 

Open communication 

Know technical aspects of job 

Six-Year Highway Improvement Program 
structure is okay 

All Divisions viewed as underfunded 
Functional aspect of job done well 


(Continued on next page) 
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Opportunities for Improvement: 


Department/Commission 


- Many unsure of Commission role 

- Department and Divisions use muscle 
when there is a difference of opinion 

- Relationships with counties very poor 


Highway Division 


Dissatisfied with current road 
conditions 

Allocation of funds unfair 

Local needs not included 

Changes unfair 

Not viewed as a partner 

Lack of project management continuity 
a problem 

Billing procedures antagonized both 
cities and counties 

Poor rating on public involvement and 
consensus building 

Highway Region 1/staffing mix (not 
engineering/technical ) 


Other Divisions 


- No support for real estate fee - Parks 
& Recreation 
- Future plans not clear 


Recommendations: 


Department/Commission 


- Concentrate communication on 
counties/small cities 
Communicate rationale for fairness of 
Highway Fund use 

- Communicate Commission function 

- Communicate Division goals 


Highway Division 


- Develop equitable and clearly state 
position for fund allocation 
- Partners in Progress 
- Consensus building, political 
skill development 
- Culture change 
- Fix major irritants: billing, project 
continuity, mailing 
- Elevate communication with 
counties/cities as priorities 


(Continued on next page) 
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Aeronautics, Motor Vehicles, Parks & Recreations, & Transit 
Divisions 


- Fix some modest problems 
- Define future plans: implications 


There was considerable discussion concerning the response to 
the survey from the counties and cities. 


Mr. Russell said there was a dissatisfaction among the local 
governments with the ranking process for funding criteria of highway 
projects. He suggested discussing with the local officials how the funds 
are allocated and how the formula is a fair process. Chairman Hollern 
Suggested a series of advance meetings prior to the Six-Year Highway 
Improvement Program public meetings. 


Mr. Bardsley reported on his findings of the interviews 
conducted by telephone of 1,600 Oregonians. He said the survey indicated 
the following: 


Citizens have a favorable image of the 
Department 
The public prioritized maintenance of 
existing roads over constructing new 
highways 
Vandalism is perceived by the public 
as a major problem in the Parks System 
There is a need to streamline 
communication through employees 
There is a need to train employees for 
ambassadors of good will 
Shortage of funding is perceived as 
serious 
There is a lack of public image in the 
Aeronautics and Public Transit 
Divisions 

- Communication is very poor 


Mr. Bardsley said the funding priorities as perceived by the 
public are as follows: 


- Improve present roads and highways 

- Improve State Parks and Recreation 
areas 
Improve or_ provide public’ transit 
service 

- Improve air service 

- Set up car pools 

- Provide more bike paths 


Mr. Bardsley also discussed the public's attitudes toward 


funding measures for highway improvement and_ transportation. He 
reiterated that communication was the weakest area of all the findings. 


December 19, 1988 


Mr. Elliott concluded the meeting by saying an Executive 
Oversight Group (Board of Directors) has been formed to develop 
strategies for improvement. He said the consultants will have completed 
their final report by January and it will be sent out to all the 
employees. 


There being no further business to consider, the dinner meeting 
adjourned at 9:40 p.m. 


At 8 a.m., December 20, 1988, the Commission met in the 
Director's Office (Room 135) of the Transportation Building, Salem, to 
review the agenda for the formal meeting. (Notice of the review had been 
made by press release to newspapers of local and general circulation 
throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

Robert F. Duvall, Member 

Robert N. Bothman, Director of Transportation 
Gary Potter, Deputy Director of Transportation 
Don Forbes, State Highway Engineer 

Larry Jacobson, Deputy Administrator, Parks Division 
John Elliott, Public Affairs Director 

Judy Peterson, Manager, Administrative Services 
Fran Neavoll, Commission Services 


There were other staff persons present. 


Joe Speight of the Program Section discussed with the 
Commission the revised Action Plan. \A copy of the Plan had been mailed 
to the Commission and a copy is on vile in Commission's files, Salem. ) 
He said many procedural and organizational changes have occurred within 
the Department and the Division since the last Plan was published in 
1980. He explained that the 1988 Plan is the fourth one to be published 
since Federal regulations required one in 1974. While Federal 
regulations no longer require an Action Plan, the Division has elected 
to continue the basic plan and to send a copy to the Federal Highway 
Administration for anproval. The Plan contains the following: 


1) Actions the Department will take to address social, 
economic, and environmental considerations in project 
planning and development. 


2) Organizational structure of the Department and 
emphasis is placed on sections of the Highway 
Division involved in program development and project 
development activities. 


3) Steps in producing a program and public involvement 
in selecting projects included in the program. 


4) Phases, stages, and steps involved in developing a 
project. 
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The Commission discussed the local government's involvement in 
the Plan. Chairman Hollern suggested that this Plan not be considered 
until after the Department had prepared a response to the consultant's 
external-internal survey of local governments, employees and the public. 
Mr. Forbes said he would remove the item from the final agenda. 


Mr. Bothman asked that the staff check on the necessity of 
adopting the Action Plan as an administrative rule. 


Mr. Forbes said on the agenda will be a statewide priority 
listing of protective screening of overpasses on the State Highway 
System. Dwayne Hofstetter, Traffic Engineer, explained that the Region 
Engineer prioritized the locations within his region based on certain 
factors. The list consists of screening 16 overpasses in 1989 and 1990. 
(See formal meeting minutes for further details and for Commission 
approval. ) 


Mr. Forbes gave a report of cost overruns on_ highway 
construction projects. He explained that the reasons for the overruns 
are as follows: 


Unanticipated items, such as slides, unusual weather, 
or contractor claims. 

Project enhancements - work added to the contract. 
Errors and omissions in plans. 

Engineering overruns. 


Mr. Forbes mentioned an incentive program in that funds will 
be returned to the Region if there has been a cost savings on a project. 
He handed the Commission copies of a memo from Dale Allen showing the 
financial status of construction projects in his Region. (Memo in 
Commission's files, Salem.) 


Chairman Hollern suggested that dollar amounts might be helpful 
on the critical success factor report concerning cost overruns on 
construction projects. Mr. Forbes thought percentages would be a good 
idea also. 


Mr. Jacobson briefly mentioned the meeting schedule with the 
Governor in the afternoon concerning financing and management of State 
Parks. 


Mr. Potter handed the Commission an agenda for the meeting at 
noon with the Public Utility Commission. (Copy in Commission's files, 
Salem. ) 


Mr. Potter also handed the Commission a tentative schedule of 
the Grants Pass Commission meeting on January 12 and 13, 1989. (Copy in 
Commission's files, Salem. ) 


The agenda review adjourned at 8:55 a.m. 
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On December 20, 1988, the Oregon Transportation Commission held 
its regular monthly meeting in the Conference Room (122) of the 
Transportation Building in Salem beginning at 9 a.m. (Notice of the 
meeting had been made by press release to newspapers of local and general 
circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Robert F. Duvall, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Deputy Director of Transportation 

John Elliott, Director of Public Affairs 

David P. Moomaw, Administrator of Motor Vehicles Division 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Joe Holden, representing the Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

Donald E. Forbes, State Highway Engineer 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present, including members of 
the news media. 


Commissioner Duvall moved for approval of the following items 
on the consent calendar. The motion carried unanimously by the 
Commission. 


1) Minutes of the following meetings: 


a) Silver Falls Workshop on November 1 and 2, 1988. 
b) Commission meetings of November 14 and 15, 1988. 


Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation 
Resolution No. 2805" in Commission's files, Salem. ) 


Adopted a resolution abandoning three segments of the 
Little Nestucca River-Neskowin Section of the Oregon 
Coast Highway in Tillamook County. ("Abandonment 
Resolution No. 635" in Commission's files, Salem. ) 


Appointed Glenn Menzie to the vacant Oregon ski 
operators’ position on the Winter Recreation Advisory 
Committee for the balance of a two-year term from 
July 1, 1988, to June 30, 1990. 


(Continued on next page) 
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Agreements with National Academy of Sciences and the 
Federal Highway Administration to support the National 
Cooperative Highway Research Program. The 
Department's share for Fiscal Year 1989 is $92,586. 
(Authorized State Highway Engineer to _ sign 
agreements. ) 


Personal service contract with Hardesty and Hanover 
Consulting Engineers for engineering assistance 
during construction of the bascule span and piers on 
the South Slough (Charleston) Bridge, Cape Arago 
Highway, Coos County, at an estimated cost not to 
exceed $200,000. (Authorized State Highway Engineer 
to sign the necessary contract. ) 


Written delegated authority reports had been mailed to the 
Commission prior to the meeting. These reports show the action taken by 
the following officials on behalf of the Commission pursuant to its duly 
ao} delegation orders. (Exhibits are in the Commission's files in 
Salem. 


Chairman of Commission Exhibit 
Vice Chairman of Commission Exhibit 
Deputy Director Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
Parks Administrator Exhibit 
Aeronautics Administrator Exhibit 
Assistant Attorney General Exhibit 
Highway Controller Exhibit 


SHICronmnmooeoor 


The Commission unanimously confirmed their next meeting dates 
of January 12 (tour and dinner) and January 13, 1989, (formal) in Grants 
Pass. The tentative dates for the following meeting were set for 
February 20 and 21, 1989, in Salem. 


Mr. Elliott recalled that as part of the Silver Falls Workshop 
last year and of the communication strategy developed at that time, the 
Department entered into a contract with Coast Consulting Group to conduct 
an external and internal survey. He said the survey has been concluded 
and he asked the consultants to present the preliminary results. A 
written report will follow in January 1989, which will be shared with the 
employees and the public. He said meetings are scheduled to begin 
planning for implementing change as a result of the survey. 


Michael Hipps of Coast Consulting Group reported that the main 
objective was to determine the exact attitudes and perceptions regarding 
the Department from the general public, cities and counties, and the 
employees. This survey will also assist the Department in identifying 
areas where improvements can be made, such as communication. He said 
survey forms were sent to all cities, counties, and Department employees. 
A random telephone survey was conducted of 1,600 citizens throughout the 
State. 
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Mr. Hipps said major findings from the general public survey 


1) The Department generally has a favorable image. 


2) The Highway Division workers are perceived as 
friendly and courteous. 


3) The public is interested in improving existing 
highways and is less concerned about the construction 
of new facilities. 

4) Parks are perceived as well maintained and clean. 


5) Very few individuals know that Parks is a part of the 
Department. 


6) The public also perceives that vandalism is a major 
problem in the State Parks System. 


7) The public believes that the Motor Vehicles Division 
tests for pollution control on cars. 


8) Public Transit and Aeronautics have a very low public 
awareness. 


9) Communication to the public of future plans is poor. 


Mr. Hipps summarized the results of the surveys from the cities 
and counties as follows: 


1) Communication is open and there is a high degree of 
technical competency. 


2) Confusion on how funds are allocated. 

3) Not satisfied with the existing road system. 

4) More emphasis should be on maintaining existing 
highways and parks and less on building new highways 
and parks. 


5) Smaller cities and counties are not sure of the 
future plans and direction of the Department. 


Mr. Hipps said they are recommending that the Commission and 


Department concentrate on communication with the counties and the smaller 
cities and emphasize the goals and how the various funds are allocated. 


Mr. Hipps summarized the employee survey results as follows: 
1) The employees have a positive work attitude. 
2) The employees take pride in their work. 


(Continued on next page) 
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Communication within their work groups is better than 
a few years ago. 


4) The employees feel that the Commission is presenting 
a good image of the Department. 


5) Supervisors generally treat the employees fair. 


6) Employees would accept more responsibility in their 
jobs. 


Mr. Hipps said communication among the employees could be 
improved and an increased awareness of the goals and objectives of the 
Department and the Division would help employees redirect their efforts. 
(Copy of preliminary survey results outline in Commission's files, 


Salem. ) 


Mr. Moore reported that approval has been received from the 
U. S. Department of Energy for Oregon's final share of Stripper Well 
Funds. He said the projects meet requirements of the settlement 
agreement and the requirements established by the Legislature. In 
addition, the projects have been reviewed against the Division's 
standards and criteria. Vice Chairman Whitty moved for approval and the 
motion carried unanimously approving the following actions: 


1) Authorized the Division to enter into and execute 
grant agreement with Salem Area Mass Transit District 
for expenditure of up to $140,772 in Stripper Well 
Funds. 


Authorized the Division to execute and amend its 
current agreement with Tri-Met governing Stripper 
Well Funds to include three additional projects and 
to increase the expenditure limit by $4,515,434 in 
Stripper Well Funds. 


Approved the following projects: 
STRIPPER 
WELL 


TOTAL 
PROJECT 


AGENCY = —s_- DESCRIPTION 


1. TRI-MET Purchase of vehicles and $20,090,795 $4,018,149 
related parts and equipment. 
100 standard coaches, 15 
small coaches, 5 automobiles, 
and 4 service trucks. 


2. TRI-MET Purchase computer hardware $ 116,970 $ 23,394 
to enhance bus scheduling, 
Westside LRT design functions 
and engine performance analysis. 


3. TRI-MET Develop intermodal transit $ 2,872,80 
facilities Phase 2. Provides : ' a al 
for additional peapess to 
those approved last year in- 
cluding: TSM type improvements, 
Passenger amenities, 2 park and 
ride stations, and funds to 
complete the Beaverton Transit 
Center. 


Salem Purchase 6 replacement buses. $ 840,625 $ 140,772 
Area Mass 
Transit 


District 
GRAND TOTAL $23,921,198 $ 4,656,206 
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In the absence of Mr. Burket, Joe Holden requested the 
Commission's adoption of a resolution reactivating the Oregon Aviation 
Advisory Committee. The Committee would assist the Division in 
developing strategies to expand aviation awareness in Oregon. The 
Committee also would explore ways aviation could support business and 
economic development around the State. He explained that there was a 
Committee formed in 1978, which was active for about two years, but the 
terms of the appointed members have expired. The nine-member Committee 
would consist of one member from each of the five congressional districts 
and the four remaining members would be appointed “at large". The 
resolution provides that no more than two members may be appointed from 
any one district. Commissioner Ford moved for adoption of the resolution 
and the motion carried unanimously. The Commission-§ rescinded 
"Aeronautics Resolution No. 14" and adopted "Aeronautics Resolution 
No. 14a", which is on file in Commission's files, Salem. 


Mr. Holden also asked that the Commission recommend names of 
individuals for membership on the Committee. These names would then be 
considered along with any other individuals suggested by aviation 
organizations or other sources. The names of individuals recommended by 
the Commission should be forwarded to Mr. Bothman by January 16, 1989. 
The members would then be appointed by the Transportation Commission. 


Mr. Jacobson said in conjunction with the Emergency Board 
funding of the Banks-Vernonia park study, the Division was directed to 
do a study of the feasibility of developing Hagg Lake in Washington 
County as a State Park facility. He said Parks was further directed to 
look at other areas in Washington County for State Park potential. He 
asked Kathy Schutt-Staver of the Parks Division to give a report of the 
study findings. 


Ms. Schutt-Staver reported that the staff had evaluated the 
existing recreation potential of Hagg Lake and did an analysis of the 
needed improvement to the facility and management costs to bring it up 
to State Park standards. She said the primary function of the reservoir 
is to provide irrigation for municipal water needs for the area. No 
water is allocated for recreation use. The study conclusion was that 
Hagg Lake is a site of regional importance. She mentioned it did not 
meet the criteria for Statewide significance needed to qualify a site as 
a potential State Park. In addition, the cost to bring the existing 
facilities up to State Park standards would be $10 million. (See 
analysis and report on Scoggins Valley Park/Henry Hagg Lake in 
Commission's files, Salem. ) 


Ms. Schutt-Staver said a report was also done on other State 
Park potentials in Washington County. Four sites were identified as 
Upper Tualatin Valley/Patton Valley; Flint House; a portion of the 
Nehalem River; and an abandoned rail line between the towns of Banks and 
Vernonia. The latter (Banks-Vernonia) was done as a separate study and 
the Commission had approved that the report be forwarded to the 1989 
Legislature for its consideration. The study showed that there are many 
sites throughout the County which would be appropriate for County Park 
use. She said the County should find this study useful if the County 
desires to further develop a County Park System. (Copy of study entitled 
Sey County State Park Site Investigation in Commission's files, 
Salem. 
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Ms. Schutt-Staver furnished the Commission a copy of a letter 
from Washington County dated November 21, 1988, requesting the State to 
retain Hagg Lake on the list for potential State Park sites. (Copy of 
letter in Commission's files, Salem.) 


Ms. Schutt-Staver recommended forwarding the two studies 
entitled Analysis and Report on Scoggins Valley Park/Henry Hagg Lake and 
Washington County State Park Site Investigation to the 1989 Legislature. 
She indicated that the State Parks and Recreation Advisory Committee had 
approved the staff reports. 


Chairman Hollern asked if there was any member from Washington 
County present to testify. No one responded. 


Vice Chairman Whitty moved for approval. The motion carried 
unanimously by the Commission accepting the reports and approving the 
passage of the study reports to the 1989 Legislature. 


At the request of Columbia County, Ms. Schutt-Staver said the 
Parks Division had conducted an investigation into State Park potential 
in the County as part of their regional economic strategies process. A 
study report has been prepared. (Copy in Commission's files, Salem. ) 
She mentioned that sites were identified as potential State and County 
Parks. In particular, Deer Island in the Columbia River north of St. 
Helens was identified as having State Park potential; however, the area 
is not available at this time for park development. Another potential 
site is located along the Nehalem River, north of Vernonia. She reported 
that the County is aggressively pursuing development of park and 
recreation areas. No action was required by the Commission. 


Lynn Newbry, Chairman of the 2010 Committee, presented the 
draft report of the 2010 Plan. (Copy in Commission's files, Salem.) He 
recalled that the Committee visited State Parks in every geographic 
region to get a sense of their size, location, and variety. Campsites, 
restrooms, sewer treatment plants, and buildings were inspected. 
Meetings were held throughout the State and questionnaires were mailed 
to gather input from the public. Historic sites, trails, park 
rangers/managers and volunteers were visited. He said the Committee saw 
a wide variety of camping, picnicking, boating, and undeveloped land that 
could be developed into State Parks in the future. He outlined the 
recommendations as follows: 


Rehabilitation 
1. The rehabilitation or replacement of existing park facilities should be given 
top priority. 


2. Facilities should be brought up to standard for the physically limited. 


(Continued on next page) 
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Lend Acquisition 


1. 


4. 


State Parks should acquire needed lands to preserve existing parks, to 
expand current parks and develop new parks In order to ensure that there 
will be adequate resources to meet the outdoor recreation needs of future 
generations. 


” State Parks should look for opportunities to acquire sites having outstanding 


natural, scenic, cultural, historic or recreational characteristics. 


The division should determine if there are lands owned by the federal 
government, and state agencies, such as the Highway Division, Division of 
State Lands, and State Forestry, that would be desirable for state parks. 


The division should continue to look for opportunities to exchange or sell 
less appropriate park lands for more outstanding sites and areas needed to 
Implement the 2010 Plan. 


Campground Facilities 


1. 


Adequate campground facilities should be provided In destination parks as 
a service to park visitors, and serve a diversity of groups In a variety of 
ways. The following should be taken Into consideration In future 
developments: 


a. The primary purpose of camping facilities In state parks Is to provide 
opportunities for visitors to enjoy the recreational and educational 
aspects of the park setting. Therefore camping facilities that are 
essentially “motel space" or "parking space" for overnight travelers not 
seeking a park setting experience, should not be a primary objective 
In future developments. 


b. Continue to provide alternatives to the RV camping experlence, such 


as more primitive or Isolated opportunities for tent campers, hikers, 
and bicyclists. 


Cc. In developing additional sites, do some Innovative testing of new 
os such as tent cabins or other rustic facilities, to determine public 
nterest. 


Special Needs 


1. 


The Willamette River Greenway should be Implemented with high priority to 
meet the needs of urban populations, but not at the exclusion of acquiring 
other sites near urban areas that are sultable, appropriate and avallable. 


As a means of assisting in economic development, State Parks should look 
for opportunities to develop destination parks (day use and overnight) In 
areas of the state where recreation attractions exist, and where facilities are 
not now available or adequate. The facilities should be consistent with the 
previous recommendation on camping facilities. 


The division should make an effort to respond to population needs In 
geographic distribution of parks. 


Where appropriate, the division should provide close-in parks, accessible by 
public transit, that provide outdoor natural experiences. 


Interpretive Services 


1. 


Interpretive Services and related functions are a high priority, and should be 
developed to the greatest extent possible within the State Parks system, 
Including: 


a, Areas having unique or unusual natural or wildilfe values that would 
provide education and Interpretive opportunities for the public. 


b. Developing historic themes more fully In state parks. 


(Continued on next page) 
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ta) 


2. Cooperative associations, (no1-profit volunteer organizations that assist 
special state parks) and cooperative funding arrangements should be 
strongly encouraged es a means of emphasizing Interpretation within the 
park system. 


3. State Parks should develop partnerships with other government agencies and 


non-profit organizations in providing Interpretive centers and services 
throughout the state. 


4. State Parks should participate In an expanded program to Identify and 
Interpret historic roads and tralls. 


5. State Parks should participate In a roadside Interpretive signing program. 


Ocean Beaches 


1. State Parks should continue to protect public rights, expand public accesses 
and enhance scenic and recreational values on the ocean beaches. 


Recreational Trails 


1. Recreation trails are a significant part of Oregon's natural heritage and will 
be an Important part of our future. There should be Increased funding and 
accelerated expansion in the trails program to accomplish the following: 
a. Statewide network of foot, horseback riding and bicycle trails; 

b. Tralls systems within or near population centers; 


c. Extensive trails systems in State Parks. 


Scenic Waterways 
1. State Parks should take a strong leadership role In the Scenic Waterways 
program by: 


a. Providing sufficient staff to administer newly authorized scenic 
waterways. 


b. Maintaining state Involvement in the implementation of the Oregon 
Omnibus Wild and Scenic River Act of 1988 by working closely with 


the BLM and USFS. 


c. Providing clear, understandable Informational materials to interested 
citizens and legislators about the Scenic Waterways program. 


Marketing 


1. The division should begin a marketing program, to Include market research 
and promotions, with the objectives being: 


a. To help the division better manage the park system, and plan for the 
future; 


b. To better define what the “parks" market Is; 


om To emphasize the value of the parks system as a market for attracting 
tourists; 


d. To emphasize the value of the system as a crucial part of the state's 
livability; 


e. To educate Oregonians about thelr state parks system. 


f. To enhance revenues to help the park system perform Its mission. 


(Continued on next page) 
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2. The Department of Transportation should develop a recreational signing 
program, using staff from the Highway and Parks Divisions, to coordinate 


signing needs statewide. 


Outdoor Recreation Coordination and Advocacy 


1. State Parks should continue its emerging role as the primary advocate for 
outdoor recreation In the state. 
2. It is the appropriate role of State Parks to foster coordination with other state 


agencies, and other levels of government, regarding agencies’ outdoor 
recreation-related activities or programs. There should be more attention 


and greater emphasis In this area. 


Mr. Newbry mentioned that the estimated cost to implement the 
2010 Plan for a 20-year period is $203,206,000. Because of the 
difficulty in reaching a consensus on the funding method, the Committee 
recommends the following options. He said either one of the following 
revenue options would fund the 2010 Program: 


1) A one-half percent real estate transfer tax. This 
revenue source would generate $20 million a year. 
About 30 other States have transfer taxes, and some 
use the revenues for conservation purposes, sO there 
is a precedent nationally for using this revenue 
source for State Parks. The tax would be paid 
perhaps once or twice in a person's lifetime, during 
the purchase of a home. It could be paid by either 


the buyer or seller. 


2) A one-cent tax on soda pop and beer (12 ounce 
bottles). This revenue source would generate $17 
million a year. There was considerable interest and 
support at the town hall meetings for using a soda 


pop tax for parks. 


3) Bonding authority for the Parks Division for land 
acquisitions and capital development with the 
possibility of using one of the above funding sources 


to repay the bonds. 


4) The Committee also felt that a local government share 
should be part of the funding scheme. 


Mr. Newbry mentioned that the Committee discussed at some 
length the kind of brochure to express the needs in the 2010 Plan to the 
Legislature and others. Some members of the Committee felt that the 
brochure should be very modest. Mr. Newbry said under his direction the 
document will have four colored pictures and it will be a_ very 
presentable document. (Copy of draft brochure in Commission's files, 


Salem. ) 


Chairman Hollern expressed his appreciation to Mr. Newbry and 
the other Committee members for the amount of effort and work on the 2010 
Plan. He felt that the Committee had produced an outstanding document. 
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Commissioner Ford commended the staff of the Parks Division for 
the time and effort in preparing the materials and in arranging for the 
tours. 


Vice Chairman Whitty said Lynn Newbry did a good job as 
Chairman of the Committee and the Committee worked well together under 
his leadership. 


Commissioner Duvall moved for acceptance of the Plan with 
thanks to the Committee members and the supporting staff. The motion 
carried unanimously for accepting the 2010 Plan. Mr. Jacobson said the 
Plan will now be printed and distributed to the Legislature. (Copy of 
Draft Plan in Commission's files, Salem. ) 


Mr. Forbes presented to the Commission a Statewide priority 
listing for protective screening of overpasses on the State Highway 
System. He said the following factors have been taken into consideration 
in developing the list: 


- Reported incidents from the State Police and 
local law enforcement agencies where available. 
Accidents. 

Location and accessibility. 

The proximity of pedestrian generators. 

The amount of bicycle and pedestrian traffic. 
I] ]lumination. 

Engineering judgment. 


Mr. Forbes mentioned that each Region Engineer prioritized the 
protective screening locations within his Region in an effort to shield 
motorists from dropped or thrown objects from overpasses. The Traffic 
Engineering Section then developed the Statewide priority list of the 
nine highest priority locations in Fiscal Year 1989 and seven locations 
in Fiscal Year 1990. Signing and illumination were also considered. It 
was decided that signing would not be an effective deterrent. He said 
it is planned to install illumination at two locations as a test and 
research efforts will continue to determine if illumination can be used 
as an alternative to or in conjunction with protective screening. He 
recommended the following projects for protective screening of overpasses 
with further evaluation after the second year, installation of two 
lighting projects on existing overcrossings, and the following protective 
screening policy for new overpass structures. He said the cost will be 
approximately $25,000 per installation or $225,000 in 1989 and $175,000 
for 1990 with contracting to begin in February 1989. 


PROTECTIVE SCREENING OF OVERPASSES - STATEWIDE PRIORITY LIST 
ROUTE # REGION M.P. LOCATION CROSSING NAME 
Fiscal Year 1989 


2 Salem Center St. U'Xing 

3 Jackson Co. Upton Rd. U'Xing 

1 Washington Co. Wilshire U'Xing 

2 Salem "D" St. U'Xing 

] - Washington Co. Walker Rd. U'Xing 

2 Marion Co. Butteville Rd. U'Xing 
] Tigard Bonita Rd. U'Xing 

5 Malheur Co. River Rd. U'Xing 

4 Wasco Co. Mayer Park U'Xing 
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PROTECTIVE SCREENING OF OVERPASSES - STATEWIDE PRIORITY LIST 


ROUTE # REGION M.P. LOCATION CROSSING NAME 
Fiscal Year 1990 


2 230.12 Linn Co. Sevenmile Lane U'Xing 

1 67.15 Washington Co. Murray Rd. U'Xing 

3 104.85 Douglas Co. Chadwick Lane U'Xing 

2 233.23 Albany Santiam Hwy. Intchg. 

] 297.18 Portland Terwilliger Blvd. U'Xing 

5 260.29 La Grande 2nd St. U'Xing 

4 69.79 Mosier Mosier-The Dalles Hwy. 
Intchg. 


PROTECTIVE SCREENING POLICY FOR NEW OVERPASS STRUCTURES 


On all new overpasses with sidewalks, protective screening will be 
provided. If sidewalks are not provided, any of the following conditions 
will also merit the installation of protective screening: reported 
object throwing incidents at nearby structures, the presence of 
pedestrian generators (schools, parks, churches, malls, convenience 
stores, etc.) in the vicinity or the presence of a _ high crime 
neighborhood nearby. The use of illumination should also be considered 
as an alternative or in conjunction with protective screening 
installations. The Region Engineer may recommend not installing 
protective screening if the conditions listed above do not exist and are 
not anticipated. 


Commission Ford moved for approval of the projects and the 
policy. The motion carried unanimously by the Commission. 


Mr. Forbes presented Bikeway Program Local Assistance Projects 
for funding in State Fiscal Year 1990 (Federal Fiscal Year 1989) as an 


addition to the current Six-Year Highway Improvement Program. He 
explained the projects are funded under the requirement that one percent 
of highway funds be dedicated to bikeways. Vice Chairman Whitty moved 
for approval and the motion carried unanimously by the Commission 
approving the following projects. The Commission also authorized the 
State Highway Engineer to sign the necessary agreements. 


SECTION: River Road - Oatfield Road 
ROAD: Jennings Avenue 

APPLICANT: Clackamas County 

COST EST: $50,000 


SECTION: Whalen Island Road - M.P. 8.35 (Phase 1-Southbound) 
ROAD: Sandlake Road 

APPLICANT: Tillamook County 

COST EST: $24,000 


SECTION: California Street - East City Limits 
ROAD: E. Main Street 

APPLICANT: City of Ashland 

COST EST: $32,000 


(Continued on next page) 
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SECTION: Maywood Place - 122nd Avenue 
ROAD: NE Fremont Street 

APPLICANT: City of Portland 

COST EST: $50,000 


SECTION: . Bicycle Master Plan 
ROAD: Various 

APPLICANT: City of Reedsport 
COST EST: $ 6,500 


SECTION: Bike Lanes 

ROAD: Various Streets 
APPLICANT: City of Roseburg 
COST EST: $50,000 


Mr. Forbes requested increases in project authorizations on the 
following contracts: 


1) Contract No. 10,578, Santiam Safety Rest Area, 
Pacific Highway, Marion County, in the amount of 
$13,056.16 (11.6% increase). 


2) Contract No. 10,384, N. Fork Nehalem River (Scovel ) 
Bridge, Scovel Road, Tillamook County, in the amount 
of $38,000 (7.5% increase). 


3) Contract No. 10,505, Columbia River (Interstate) 
Bridges, Pacific Highway, Multnomah County, in the 
amount of $44,386.64 (9.4% increase). 


4) Contract No. 10,530, Farewell Bend-North Fork 
Jacobsen Gulch Section, Old Oregon Trail, Malheur 
County, in the amount of $253,000 (6.15% increase). 


Vice Chairman Whitty moved for approval of the increases in 
project authorization. The motion carried unanimously by the Commission. 


Mr. Forbes requested approval to appear before the Emergency 
Board for a decrease in the Construction Program limitation by $665,925 
and an increase in the limitation authority for the Materials Testing 
Laboratory Building in the same amount. An increase is also requested 
in the Other Fund limitation of $6,300,000. He said this increase 
request is the result of unplanned and unforeseen occurrences arising 
since the preparation of the 1987-89 budget. He explained the nature and 
fiscal impact of this request as follows: 


1) Reimbursable Program expenditures are projected to 
exceed budgetary limits by $2,500,000 due to more 
damages to highway infrastructures (bridges) than 
estimated in the budget. 
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Administration Program expenditures are projected to 
exceed budgetary limits by $3,800,000 from accounting 
data processing: costs and Secretary of State, Audits 
Division, fees. Accounting data processing costs 
were originally budgeted in the Federal Aid (and 
other) Construction Programs. In that Highway 
revenues are exceeding 1987-89 projections, the 
Highway Division requests the authority to: 


a) Spend the amount budgeted for 
accounting data processing in the 
Construction Programs on construction 
related activities, and 

b) Increase the expenditure limitation 
in. the Administration Program for 
accounting costs. 


Charges for construction on the Materials Testing 
Laboratory Building in Salem were not adequately 
budgeted causing a $665,925 shortfall in limitation 
authority. Request the following actions: 


a) Lower the limitation authority for 
the Construction Program by $665,925, 
and 

b) Increase the limitation authority for 
Materials Testing Laboratory Building 
by $665,925. 


Vice Chairman Whitty moved for approval of the Emergency Board 
request as explained. The motion carried unanimously by the Commission. 


There being no further business to consider, Chairman Hollern 
adjourned the formal meeting at 10:05 a.m. 


At 10:15 a.m. in the Director's Office, the Commission held a 
workshop. Present were Commissioners Hollern, Whitty, Ford and Duvall, 
Mr. Bothman, Mr. Potter, Mr. Wilken, and other staff personnel. (Notice 
of the workshop had been made by press release to newspapers of local and 
general circulation throughout the State. ) 


The purpose of the workshop was to discuss the commercial 
driver licensing program, implementation procedures of the immediate 
opportunity fund, and the day care proposal. 


Tony DeLorenzo of the Motor Vehicles Division briefed the 
Commission on the commercial driver licensing program that will go into 
effect January 1, 1990. This program is the result of the Federal 
Commercial Motor Vehicle Safety Act of 1986. The goals of the Act are 
to improve driver quality, to remove problem drivers from the highway, 
and to establish a system that will prevent operators of commercial motor 
vehicles (truck or bus) from having more than one driver license. He 
explained that a commercial motor vehicle is defined as: 


(Continued on next page) 
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Having a gross weight of over 
26,000 pounds, 

Carrying more than 15 passengers, 
Carrying hazardous materials. 


Mr. DeLorenzo said all States must comply with the minimum 
uniform standards for testing and licensing by 1993 or could lose five 
percent of Federal-Aid Highway Construction Funds with a penalty of ten 
percent beginning in 1994. He mentioned that grants are available to 
assist the States in the development and implementation of this program. 
He advised the Commission that the farmers may go to the Legislature 
asking for the exemption permitted by Federal regulations. 


Joe Speight of the Program Section recalled that the Commission 
had adopted in July the Immediate Opportunity Fund Program. He reviewed 
the Program by use of flipcharts. (Identical written handout given to 
Commission. Copy in Commission's files, Salem.) In July, the Commission 
was advised that the staff would return with the implementation 
procedures after reviewing the fund eligibility criteria and procedures 
with the local governments. He said the local review has been 
accomplished through the Local Officials Advisory Committee. He then 
outlined the steps for the evaluation of the applications. (See outline 
in Commission's files.) Chairman Hollern suggested that the Economic 
Development Department Director should sign the application before it is 
forwarded to the State Highway Engineer. There was much discussion 
concerning the process procedure for the applications. 


Mr. Speight also outlined the economic impact analysis for 


applications. (See written analysis in Commission's files, Salem. ) 


Mr. Bothman suggested that the Economic Development Department 
do the evaluation. It was the consensus of the Commission that they 
would delegate authority to the Chairman to approve the project, subject 
to statutory authority. Mr. Forbes said he would work with the Economic 
Development Department to reach a solution to the process. It was the 
consensus of the Commission for the application to go to the Economic 
Development Department direct and funds would be allocated on a 
first-come, first-served basis. Chairman Hollern asked the staff to 
return with a report on the amount of revenue in the program, the amount 
spent to date, and the amount of committed fun’'s. He said the Commission 
would like to receive monthly or quarterly the amount of revenue left in 
the Program for allocation to immediate opportunity projects. 


Virginia Carey, Coordinator of the Child Care Project, 
discussed with the Commission the impact of this subject on the budget. 
She mentioned the problems encountered with the Winter Street site and 
the remodeling costs are now estimated at $85,000. She also discussed 
remodeling the Environmental Building site, which would be difficult as 
it was designed specifically for the original owners, IBM. She mentioned 
there is another possibility of a location behind the Environmental 
Building. It has been discussed with the owners to tear down an existing 
yellow house and build a new site designed as a child care center. She 
also reviewed the monthly operational’ costs. (See handout in 
Commission's files, Salem. ) 
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Sandy Stafford, Chemeketa Community College, asked that the 
Commission continue this pioneering effort to establish a model for all 
State agencies nationwide. She said the Commission would be setting a 
standard that is a cooperative effort with State and private funds. She 
said all the quality child care centers in this location are filled with 
long waiting lists, and little infant care available. Ms. Stafford 
mentioned that the employees are concerned about the quality of care in 
Salem and the accessibility to an on or near site child care facility. 


Chairman Hollern said since the proposal is to use gas tax 
funds to subsidize day care the decision would have to be based on the 
subsidy translated into dollars, such as increased productivity, lesser 
employee turnover, or higher quality employees. He asked for figures 
showing the return on this investment for the benefit of the taxpayers 
to show why this is a good way to spend the funds. 


The workshop adjourned at 12 noon. 


At 12:15 p.m. the Transportation Commission had lunch in the 
Conference Room with the Public Utility Commission. (Notice of the 
luncheon and meeting had been made by press release to newspapers of 
local and general circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

Robert F. Duvall, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Deputy Director of Transportation 

John Elliott, Public Affairs Director 

Don Forbes, State Highway Engineer 

Roland Casad, Manager of Policy and Finance Section 
David Moomaw, Administrator of Motor Vehicles Division 
Fran Neavoll, Commission Services 


FROM PUBLIC UTILITY COMMISSION: 


Ron Eachus, Chairman 

Nancy Ryles, Commissioner 

Mike Katz, Commissioner 

Jim Sexson, Agency Executive 

Lou McCanna, Assistant Commissioner for Administrative 
Services 

Dave Astle, Assistant Commissioner for Transportation 

Nancy Towslee, Executive Assistant 


Following JTunch, Chairman Ron Eachus of the Public Utility 
Commission called the meeting to order. The purpose of the joint meeting 
with the two Commissions was to discuss items of common interest, such 
as budget, legislative package, new PUC Building, and cost of collection 
of the weight-mile tax. 
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Mr. Sexson said the Public Utility Commission is responsible 
for the utility regulation program and for the transportation regulation 
program. He discussed the weight-mile collection and costs by use of a 
chart. The discussion covered the motor carrier program activities, 
1981-1983 expenditure, collection ratio, collection cost, and percentage 
of revenue. A chart was also discussed which covered the period 1983 to 
1991. (Copies in Commission's files, Salem. ) 


Mr. Bothman said his concern was the weight-mile tax as it 
represents nearly half of the Highway Division's revenue. He mentioned 
that it is important to protect that revenue source and to work very 
closely with PUC on this issue. 


Mr. Astle discussed the budget recommendations (decision 
packages) concerning proportional registration and auditing and hazardous 
materials as follows: 


1) Proportional registration and auditing: The purpose 
is to improve PUC's ability to serve motor carriers 
in the area of registration and permitting and to 
improve PUC's ability to audit proportionally 
registered carriers. This would transfer Motor 
Vehicle's proportional registration functions to PUC. 
This transfer would reduce duplication and overcome 
a major hurdle in providing "One-Stop Shopping" for 
carriers doing business in Oregon. 


Hazardous materials: This decision package would 
increase PUC's effectiveness in regulating hazardous 
commodity transportation by both rail and motor 
carriers. 


(Both decision packages are explained in detail in a written 
narrative in Commission's files, Salem. ) 


Mr. McCanna explained that the Public Utility Commission's 
offices are currently located in the Labor and Industries Building. He 
said the newly created Department of Insurance and Finance and PUC have 
both expanded and no additional space exists in the Labor and Industries 
Building. He mentioned that a consultant was hired to do space planning 
and the results showed the building was 15 to 20 percent below the 
requirement to house the existing agencies as they are currently staffed. 
It was decided that the Public Utility Commission should work with the 
Department of General Services to build a new building. A description 
of i a was shown on a handout. (Copy in Commission's files, 
Salem. 
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Mr. McCanna also reviewed the following chart which showed the 
effects of the rental payments on the Highway Fund at the Labor and 
Industries Building and at the new PUC Building. 


PUC OFFICE RENTAL 


Location | PUC Rent Share* Impact** Net Change Revenues 
ae) a2! Se? = (A CS RE omer 


°87/89 L&l Bldg | 813,000] 512,000) 338,000} _———_—|_271_ million 
"89/91  |L&l Bidg 11,013,000] 638,000 421,000] (+)83,000 | 312 million 
*91/93@ |New Bldg [2,304,000] 1,452,000 958,000(+)512,000H 341 million 


* The Motor Program occupies 63% of the PUC office space. 


**tHighway Fund gets 66% of the Weight-Mile revenues. 
Thirty-four percent goes to cities and counties. 


@ Based on 80,000 square feet at $1.20 per square foot. 


# Uniform rent is estimated at $1.16 for same period. Leased 
space would be higher. 


There was considerable discussion concerning the new PUC 
Building. 


Mr. Astle discussed PUC's legislation proposed for the 1989 
session. (See list in Commission's files, Salem. ) 


Mr. Sexson said PUC would be meeting in the future with Mr. 
Bothman and his staff to open up communications between the two agencies. 


Chairman Hollern inquired about the rail program. He was 
concerned that legislation requires the Commission to adopt a multi-modal 
transportation plan and policy for the State of Oregon. It was felt that 
there was good cooperation and coordination between the two agencies when 
rail abandonment issues arise. 


There being no further items to discuss, the meeting adjourned 
at 1:40 p.m. , 
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At 2 p.m. the Transportation Commission met with Governor Neil 
Goldschmidt in the Governor's Conference Room, State Capitol. (Notice 
of the meeting had been made by press release to newspapers of local and 
general circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

Robert F. Duvall, Member 

Gail Achterman, Assistant to Governor on Natural Resources 

Fred Miller, Director, Executive Department 

Robert N. Bothman, Director of Transportation 

Roland Casad, Manager of Policy and Finance Section 

David Talbot, Administrator of Parks and Recreation 
Division 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Lynn Newbry, Chairman of the 2010 Committee 

Fran Neavoll, Commission Services 


The purpose of the meeting was to discuss the future of the 
Parks Division. 


Lynn Newbry handed Governor Goldschmidt and Mr. Miller a copy 
of the Draft 2010 Plan, which he had presented to the Transportation 
Commission earlier in the day. He briefly outlined the recommendations 
contained in the Plan, the cost for the improvements, and the three 
proposed funding options. 


There was discussion concerning the management and financing 
of State Parks. No decisions were made. 


Commissioner Ford said each member of the 2010 Committee will 
continue to support the Plan by informing the Legislature and the general 
public of the need for additional financing to maintain, preserve, and 
improve State Parks. 
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The meeting adjourned at 2:54 p.m. 
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Commission Services Robert F. Duvall, Commissioner 
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MINUTES OF _12-20-88 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approved the following 
actions and report these actions for your official records: 


1) On October 17, 1988, approved a personal service 
contract with Barney and Worth, Inc., covering manage- 
rial and support services related to the Eastbank 
Freeway Relocation Study, East Marquam interchange, 
Multnomah County, to be completed by January of 1989 
at a cost not to exceed $25,000. (Authorized State 
Highway Engineer to sign contract. ) 


On October 17, 1988, approved a personal service 
contract with Howard Needles Tammen and Bergendoff 
covering engineering services related to the Eastbank 
Freeway Relocation Study, East Marquam Interchange, 
Multnomah County, to be completed by January of 1989 
at a cost not to exceed $34,000. (Authorized State 
Highway Engineer to sign contract.) 


Dated this gH day Py SONS 


Michael P. Hollern, Chairman 
Oregon Transportation Commission 


AN | b ines’ § A 
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REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


Ho. 1 Project Traffic Counting System (Modernization 
Type of Work Traffic Counters F.A. Proj. No. seagentract No. 10,659) 


+... Te 
County _Various Highway Statewide 
Ho. of Bidders 5 Low Bidder Linnco Electric Co., Albany, OR 
Low Bid $ 354,775.00 


Engineer's Recommendation: Award to low responsive bidder. 


and Bidder: Benton Electric, Inc., Albany, OR 385,974.00 
3rd Bidder: Hill Plain Electric, Inc., Vancouver, WA 460,831.00 


No. 2 Project Shinglehouse Slough Bridges 
Type of Work Grading, Paving, Structures F.A, Proj. No. BRF-F-2-2(30). 


County Coos Highway Oregon Coast 
No. of Bidders 3 Low Bidder F. £. Ward, Inc., Vancouver, WA 
ALT. "A" 
Low Bid $1,476,006.00_ 
Engineer's Recommendation: Pending. 
2nd Bidder: Donald W. Thompson, Inc., North Bend, OR $1,499,785.50 
3rd Bidder: Ross Bros. Construction, Ince, Salem, OR $1,688 ,474.42 
No. 3 Project HcKkay Creek Grimes Road) Bridge 
Type of Work Grading, Base & Structure F.A. Proj. No. RS-B368(2 
County Crook Highway Grimes Road (County Road) 
No. of Bidders 4 Low Bidder R. L. Coats, Bend, OR 


Low Bid 92,577.50 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of Crook County and receipt of deposit by County. 


Contract No. 10,661) 


and Bidder: E.H.W. Construction Co., Bend, OR $ 114,961.00 
3rd Bidder: JAL Construction, Inc., Bend, OR $ 117,128.00 


APPROVED BY CHAIRMAN 
MICHAEL P. HOLLERN 


4 Ia 
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No. 4 Project Odell Avenue-Stephens Street (Roseburg) 
Type of Work Grading, Paying, F.A. Proj. No. M-3055(5) 


Sanitary Sewer, signing 
Landscaping 


County Douglas Highway Winchester Street (City Street) 
No. of Bidders 3 Low Bidder Roseburg Paving Co., Roseburg, OR 
Low Bid $ 633,017.26 
Engineer's Recommendation: Pending. 


and Bidder: White Construction Co., Lake Oswego, OR $ 737,772.00 
3rd Bidder: Gradeline Construction Company, Salem, OR $ 885,683.00 


No. 5 Project Klamath Falls-Malin Highway at Lower Klamath Highwa 
(Contract No. 10,663) 


Type of Work _Grading & Paving F.A. Proj. No. F-41(8) 
County Klamath Highway _Klamath Falls-Malin 


No. of Bidders 4 Low Bidder White Construction Co., Lake Oswego, OR 


Low Bid $ 289,869.00 


Engineer's Recommendation: Award to low DBE responsive bidder subject to the 
concurrence of the FHWA. 


2nd Bidder: JAL Construction, Inc., Bend, OR $ 309,976.00 
3rd Bidder: Klamath Pacific Corp., Klamath Falls, OR § 331,086.00 


No. 6 Project Lost River Malone Road) Bridge Section 
saemecemaraca neice cae (Contract No. 10,664) 


Type of Work Grading, Paving, Structure F.A. Proj. No. State 
County _Klamath Highway Malone Road (County Road) 


No. of Bidders 4 Low Bidder Stach Construction Co., Inc. & Stach Equipment 
Inc., AJV, urants Pass, On 


Low Bid § 394,244.00 


Engineer's Recommendation: Award to low DBE/WBE responsive bidder subject to the 
concurrence of Klamath County and receipt of deposit by County. 


2nd Bidder: Holm Il, Inc., Stayton, OR $ 496,051.00 
3rd Bidder: Ross Bros. Construction, Inc., Salem, OR § 515,837.00 


APPROVED BY CHAIRMAM 
MICHAEL P. HOLLERN 


Date Oct EL LZEL 
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No. 7 


Project Siletz Highway Bridges 
0 


Type of Work Grading, Paving & F.A. Proj. No. __BRS-RS-121(2) ntract No. 10,665) 
tructures e 


County Lincoln 


Highway Siletz 


No. of Bidders 6 Low Bidder West Coast Structures, Clackamas, OR 


ALT. °A® 
Low Bid $1,669 ,000.00 


Engineer's Recommendation: Award to OBE low responsive bidder subject to the 
concurrence of the FHWA. 


2nd Bidder: Weaver Construction Co., LaGrande, OR $1,885 ,521.00 
3rd Bidder: Holm Il, Inc., Stayton, OR $2,047 ,993.00 


No. 8 Project Malheur River (Allen) Bridge Section 


Type of Work Grading, Aggre ate Surfacing F.A. Proj. No. BROS-230 Ggptract No. 10,666) 
% Structure 


County Malheur 


Highway Airport Road 


No. of Bidders 3 Low Bidder R.L- Coats, Bend, OR 


Low Bid $ 245 626.00 


Engineer's Recommendation: Award to low responsive bidder subject to the concurrence 
of the FHWA and Malheur County and receipt of deposit by County. 


and Bidder: JAL Construction, Inc., Bend, OR $ 306,142.80 
3rd Bidder: A&R Construction, Inc., dba Laco Const. Co., 
Lewiston, 10 $ 316,667.50 


No. 9 Project Larch Mountain Road Slide Section 
Type of Work Grading & Paving F.A. Proj. No. Gonkoagt No. 10,558) 


County Multnomah Highway Crown Point 


wee 


No. of Bidders 15 Low Bidder JAL Construction, Inc., Bend, OR 
Low Bid $ 175,456.20 
Engineer's Recommendation: Award to low DBE responsive bidder. 


and Bidder: Swisher Construction, Ince, Coeur D'Alene, 10 $ 186 ,549.00 
3rd Bidder: Paul Brothers, Ince» Boring, OR $ 198,739.45 


APPROVED 3Y CHAIRMAN 
MICHAEL P. HOLLERN 


Date oD nS 5 1/49 § 5 
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Project Idaho Street-Carroll Road (Mosier 


Type of Work Grading, Paving & F.A. Proj. Ho. 


Structures 


County _Wasco Highway FAS B417 (State Road) 


Ho. of Bidders 6 Low Bidder Weaver Construction Co., LaGrande, OR 
Low Bid $1,223,890.20 


Engineer's Recommendation: Avard to low OBE responsive bidder subject to concurrence 
of Wasco County and receipt of deposit by County. 


2nd Bidder: J. C. Compton Contractor, Inc., McHinnville, OR Bee eT 00 


3rd Bidders F. E. Ward, Inc., Vancouver, WA 


On October 31, 1988, I accepted the State Highway Engineer's 


recommendation for award of the projects on which bids were 
received on October 27, 1988, and authorized him to sign the 
contracts when conditions for the awards have been met. On 
Jobs 3, 5, 6, 7, 9 and 10 if the low bidder fails to meet the 
requirements for the disadvantaged-woman business enterprises, 
award will be made to next lowest responsive bidder pending 
DBE/WBE review and cost justification. 


Dated this hh day of j SA » 1988 


Michael P. Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approved the following 
action and report this action for your official records: 


1) On November 7, 1988, approved increasing the cost 
by $4,050 of a personal service contract with Barney 
& Worth, Inc., to act as a facilitator and coordinator 
covering managerial and support services relating 
to the Eastbank Freeway Relocation Study, East Marquam 
Interchange, Multnomah County. Authorization was 
given on October 17, 1988, for $25,000 for this 
contract with a completion date of January 1989. 
However, when a_ breakdown of cost was received, 
the additional $4,050 was necessary with a completion 
date of February 28, 1989. (Authorized State Highway 
Engineer to sign contract. ) 


Dated this Ab day ls. » 1988 


Michael P. 
Oregon Transportation Commission 
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MINUTES OF _12-20-88 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve the action listed below and report 
this action for your official records: 


1) Agreement with Hillsboro RPR Associates II 
and the City of Hillsboro for construction 
of roadway, illumination, and_ traffic 
signal improvements on the Tualatin Valley 
Highway at the Sunset’ Esplanade’ in 
Hillsboro. The project will be financed 
by Hillsboro RPR Associates II and the 
City of Hillsboro at no expense to State. 
State shall be responsible for a portion 
of the future power and maintenance costs. 


A, this i day of » 1988 


Michael 'P. Hollern, Chairman 
Oregon Transportation Commission 


APPROVED 


— 


— 7 ba —— 


STATE HIGHWAY ENGINEER 


Date__// [t [ CF 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve the actions listed below and report this action for 
your official records: 


1) Supplemental agreement with the Association 
of Oregon Counties and the League of Oregon 
Cities for a $37,500 reduction in the 1989 
urban allocation. The funds will be trans- 
ferred to the State as reimbursement for 
the Cities' share of funding the Technology 
Transfer Center. (Authorize State Highway 
Engineer to sign supplemental.) 


Supplemental agreement with the Association 
of Oregon Counties for the reduction of 
Counties 1989 Federal Aid Secondary Fund 
allocation. The $162,500 will be transferred 
to the State as the Counties' share of funding 
the Technology Transfer Center ($112,500) 
and a research project for the Association 
of Oregon Counties by Oregon State University 
($50,000). (Authorize State Highway Engineer 
to sign supplemental. ) 


Dated this /O~% day of Dll , 1988 


- 


Michael P. Hollern, Chairman 
Oregon Transportation Commission 


Wi ay ENGINEER 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve the action listed below and report this action for 
your official records: 


1) Intergovernmental agreement with  Tri-Met 
to jointly pursue preliminary design of the 
Westside Light Rail Project. State will 
provide assistance in right-of-way liaison, 
structural analysis, traffic analysis and 
soils investigation. Tri-met will pay ODOT 
a maximum of $60,000 and ODOT will pay Tri-Met 
a maximum of $30,000. (Authorize State Highway 
Engineer to sign agreement. ) 


Dated this Ab day of (fA , 1988 
Michael Arte Chairman 


Oregon Transportation Commission 
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APPROVED 


zt STATE HIGHWAY ENGINEER 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved the following action and report this action for 
your official records: 


1) On October 3, 1988, gave telephonic approval 
to proceed with the selection and hiring 
of an architect to begin the design phase 
on the proposed Astoria Motor Vehicles Division 
Field Office at an estimated cost of $28,000. 
(Authorized State Highway Engineer to sign 
necessary document. } 


Dated this 23 day of MWovem BEWR 


John Whitty, Vice Chairmasr 
Oregon Transportation Commi 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


Under delegated authority to the Director (Delegation Order No. 29) 
from the Oregon Transportation Commission, subdelegated to the Deputy 
Director (Subdelegation Order No. DIR-8), the following actions were 
taken: 


1) On October 7, 1988, approved a_ personal service 
contract with Gossard-Pyron and Associates to con- 
duct team management training for the Executive 
Staff for the period of October 31, 1988, to Feb- 
ruary 28, 1989, at a cost not to exceed $7,500. 


On October 7, 1988, approved an intergovernmenta| 
service agreement with Chemeketa Community College 
for a Telephone Techniques Workshop for the Office 
of Public Affairs on October 11, 1988, at a cost 
of $235. 


On October 26, 1988, approved an intergovernmental 


agreement with Chemeketa Community College to con- 
duct two stress management classes beginning Dec- 
ember 1, 1988, and ending February 2, 1989, at a 
cost of $38.33 per person, not to exceed $1,150. 


On November 10, 1988, signed a personal service 
contract with Manpower Temporary Services to pro- 
vide temporary personnel services upon Executive 
Department approval through June 30, 1990, at a 
cost not to exceed $100,000. (This contract and 
contracts with Western Temporary Services, Inc., 
Action Business Services, Inc., and Kelly Services 
are covered in a $600,000.00 cost approved by the 
Oregon Transportation Commission on July 15, 1988. ) 


On November 10, 1988, signed a personal service 
contract with Kelly Services to provide temporary 
personnel services upon Executive Department 
approval through June 30, 1990, at a cost not to 
exceed $100,000. (This contract and contracts with 
Western Temporary Services, Inc.; Manpower 
Temporary Services, Inc., and Action Business 
Services, Inc., are covered in a $600,000 cost 
approved by the Oregon Transportation Commission 
on July 15, 1988.) 
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On November 10, 1988, signed a personal service 
contract with Action Business Services, Inc., to 
provide temporary personnel services upon Executive 
Department approval through June 30, 1990, at a 
cost not to exceed $100,000. (This contract and 
contracts with Western Temporary Services, Inc.; 
Manpower Temporary Services, Inc., and Kelly 
Services are covered in a $600,000 cost approved 
by fe Oregon Transportation Commission on July 15, 
1988. 


On November 10, 1988, approved a personal service 
contract with Computer Task Group, Inc., to provide 
training for application programming for Department 
of Transportation and Public Utility Commission 
employees. Time period: November 14 to 18, 1988. 
Cost: $1,000 per participant; not to exceed 
$16,000. Department of Transportation is 
scheduling four participants at a cost of $4,000. 


Hn \ \ 
Dated this 30. day of _V lrvewher 


—_————_ 


nL 


r 
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10: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in accor- 
dance therewith for the Commission, I approved the actions listed 
below and report these actions for your official records: 


On October 13, 1988, approved an intergovernmenta] 
service agreement with the Chemeketa Community 
College to conduct a hazardous materials awareness 
course on December 1, 1988, in The Dalles, at 
a cost not to exceed $2,050. 


On October 13, 1988, approved personal service 
contract with Focal Point Programs to conduct 
a Managing Job Stress class on November 1, 1988, 
at a cost of $1,000 for 26 students and $12 for 
each additional student in Region 3. 


On October 14, 1988, approved emergency contract 
with Hamilton Construction Company to construct 
a bulkhead on the Salmon River Bridge (M.P. 6.23) 
on the Salmon River Highway in Lincoln County. 
Estimated cost is $150,000. 


Recent underwater inspections revealed a failure 
in the underlying basalt material at the northwest- 
erly footing of the arch span of Salmon River 
Bridge #4192. 


The contract was necessary due to potential for 
failure, collapse, and continued deterioration 
of the material, as well as the October 23, 1988, 
expiration of a Division of State Lands’ permit 
to work in the streambed. 


I determined the contract was necessary to protect 
the safety of the traveling public. Due to the 
emergency nature of the situation, time was not 
available to formally obtain bids. 


D - 
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On October 20, 1988, signed Supplemental Agreement 
No. 2 with Howard, Needles, Tammen and Bergendoff 
for preliminary engineering services on the I-5 
@ Highway 217/Kruse Way Interchange of the Pacific 
Highway in Clackamas and Washington Counties. 
This supplement increases the total project cost 
by $45,000. (Original agreement approved by 
Transportation Commission on July 22, 1986. ) 


On October 20, 1988, approved a personal service 
contract with PBS Environmental Building Consul- 
tants, Inc., for asbestos testing of a building 
located at 1001 SE Water Avenue in Portland. 
Time period: Upon Executive Department approval 
and expires 30 days thereafter. Cost not to 
exceed $2,985. 


On October 21, 1988, approved a cooperative 
work experience agreement with the Confederated 
Tribes of the Siletz Indians through the Siletz 
JTPA Program effective July 1, 1988, to June 30, 
1989, at no cost to the Department. (Approved 
by Duane Christensen for State Highway Engineer. ) 


On October 26, 1988, approved an increase in 
project authorization on the N. Fork Nehalem 
River (Scovel) Bridge on Scovel Road in Tillamook 
County (Contract No. 10,384). The project has 
been completed and the final cost exceeds the 
original project authorization by $38,000 or 
7.5 percent. 


On October 26, 1988, signed a sales contract 
with PAT Equipment Corporation, Inc., for a low 
cost weigh-in-motion system experimental bending 
plate project on northbound I-5, 15 miles south 
of Ashland at a cost of $94,565. (Approved by 
Oregon Transportation Commission May 17, 1988. ) 


On October 27, 1988, approved an increase in 
project authorization on the Windsor Island Road-N. 
River Road (Keizer) Section of Olsen Avenue in 
Marion County (Contract No. 10,612). Project 
costs exceed the original project authorization 
by $330,700 or 29.6 percent. 


On November 1, 1988, approved an agreement with 
Union County for snow removal in officially des- 
ignated winter recreation parking locations (Sno- 
Parks) in the Anthony Lakes and Spout Springs 
Ski Area vicinities beginning November 24, 1988, 
through June 30, 1989. (Signed by Duane 
Christensen for State Highway Engineer. ) 
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12) 
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15) 
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On November 2, 1988, approved an _ interagency 
agreement with Oregon State University, Department 
of Civil Engineering, to help the Highway Division 
establish testing procedures and specifications 
for polymer modified asphalt binders beginning 
November 2, 1988, through February 15, 1989, 
at a cost not to exceed $6,175. (Signed by Duane 
Christensen for State Highway Engineer. ) 


On November 2, 1988, approved a personal service 
contract with William F. Ventry to teach value 
engineering classes from November 14 to Novem- 
ber 18, 1988, at a cost not to exceed $4,250. 
(D. 0. Christensen approved for State Highway 
Engineer. ) 


On November 11, 1988, signed a personal service 
contract with Applied Geotechnology, Inc., for 
hazardous materials testing of the Bethel Danebo 
Landfill on the W. 11th Street-Garfield Street 
Section of the Florence-Eugene Highway in Lane 
County. Time Period: Department of General 
Services' approval date through June 30, 1989. 
Cost not to exceed $72,650. (Approved by the 
Oregon Transportation Commission May 17, 1988. 
Contract signed by D. 0. Christensen for State 
dighway Engineer. ) 


On November 14, 1988, approved Supplemental Agree- 
ment No. 2 with C. M. Consultants for the construc- 
tion contract dispute resolution process review. 
This supplement extends the contract time by 
92 calendar days to December 31, 1988. (Original 
agreement approved by Oregon Transportation Commis- 
sion on December 15, 1987.) 


On November 21, 1988, signed a personal service 
contract with J. Richard Forester for the Oregon 
Throughway Study at a cost not to exceed $30,000. 
Contract terminates on March 31, 1989. (Approved 
by Chairman Michael P. Hollern on May 9, 1988.) 


Dated this —4 day of (Ce pJaecs 1988 


a ee ee 


; 
Donald E. Forbes, State Highway Engineer 
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TO: 
SUBJECT: 


On behalf of the Commission and under authority delegated to me to 


we 
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Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


award contracts, I awarded the following contracts: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


Work on the Larch Mountain Road Slide Section of 
the Crown Point Highway in Multnomah County. Bids 
received October 27, 1988. Contract No. 10,558 
awarded on November 4, 1988, to JAL Construction, 
Inc., Bend, at $175,456.20. 


Work on the McKay Creek Bridge Section of Grimes 
County Road in Crook County. Bids received on Oct- 
Ober 27, 1988. Contract No. 10,661 awarded on Nov- 
ember 4, 1988, to R. L. Coats, Bend, at $92,577.50. 


Work on the Klamath Falls-Malin Highway at Lower 
Klamath Highway in Klamath County. Bids received 
October 27, 1988. Contract No. 10,663 awarded on 
November 4, 1988, to White Construction Co., Lake 
Oswego at $289,869.00. 


Work on the Lost River Bridge Section of Malone 
County Road in Klamath County. Bids received on 
October 27, 1988. Contract No. 10,664 awarded on 
November 2, 1988, to Stach Construction Co., Inc. 
& Stach Equipment Inc., A JV, Grants Pass, at 
$394,244.00. 


Work on the Siletz Highway Bridges in Lincoln 
County. Bids received October 27, 1988. Contract 
No. 10,665 awarded on November 4, 1988, to West 
Coast Structures, Clackamas, at $1,669,000.00 
(Alternate A). 


Work on the Malheur River ((Allen) Bridge Section 
of Airport County Road in Malheur County. Bids 
received October 27, 1988. Contract No. 10,666 
awarded on November 4, 1988, to R. L. Coats, Bend, 
at $245,626.00. 


Work on the Idaho Street-Carroll Road Section of 
FAS B417 in Mosier, Wasco County. Bids received 
October 27, 1988. Contract No. 10,667 awarded on 
November 4, 1988, to Weaver Construction Co., 
La Grande, at $1,223,890. 20. 


8) 


9) 


10) 


11) 


12) 


13) 


14) 


15) 


16) 
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Work on the Fishhawk Creek Bridge Section of the 
Fishhawk Falls Highway in Clatsop County. Bids 
received November 17, 1988. Contract No. 10,669 
awarded on November 23, 1988, to Ross Bros. Con- 
struction, Inc., Salem, at $391,561.74. 


Work on the S.C.L. Scappoose-Multnomah County Line 
Section of the Lower Columbia River Highway in 
Columbia County. Bids received November 17, 1988. 
Contract No. 10,670 awarded on November 22, 1988, 
to Wildish Standard Paving Co., Eugene, at 
$3,464,916.00. 


Coos Bay-Roseburg Highway Rockfall Project in Coos 
County. Bids received November 17, 1988. Contract 
No. 10,671 awarded on November 23, 1988, to Pynch- 
Turner, Inc., Roseburg, at $144,883, 40. 


Work on the Redmond-Bend (South Unit) Section of 
The Dalles-California Highway in Deschutes County. 
Bids received November 17, 1988. Contract No. 
10,672 awarded on November 22, 1988, to J.C. 
Compton Contractor, Inc., McMinnville, at 
$1,886,520.50. 


Work on the Longwood Drive-Winchester Bay Section 
of the Oregon Coast Highway in Douglas County. 
Bids received November 17, 1988. Contract No. 
10,673 awarded on November 23, 1988, to Johnson 
Rock Products, Inc., North Bend, at $697,894.30. 


Work on the Umpqua Highway Passing Lane-Westbound 
Project in Douglas County. Bids received 
November 17, 1988. Contract No. 10,675 awarded 
on November 23, 1988, to Roseburg Paving Co., 
Roseburg, at $328,528.65. 


Work on the Santiam Highway at M.P. 33.9 in Linn 
County. Bids received November 17, 1988. Contract 
No. 10,676 awarded on November 23, 1988, to Blickle 
Company, Portland, at $654,461.45. 


Landscaping on the Airport Way Interchange Section 
of the East Portland Freeway in Multnomah County. 
Bids received November 17, 1988. Contract No. 
10,679 awarded on November 23, 1988, to Ben Fox, 
Inc., Milwaukie, at $325,627.40. 


Work on the Simmons Creek-Pleasant Valley Road Sec- 
tion of the Oregon Coast Highway in Tillamook 
County. Bids received November 17, 1988. Contract 
No. 10,681 awarded on November 23, 1988, to J. C. 
Compton Contractor, Inc., McMinnville, at 
$1,562,941.50. 
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17) Work on the Shinglehouse Slough Bridges on the 
Oregon Coast Highway in Coos County. Bids received 
October 27, 1988. Contract No. 10,660 awarded on 
November 14, 1988, to F. E. Ward, Inc., Vancouver, 
WA, at $1,476,006.00. 


Fe z 
Dated this — day of AL & AV ik -—«1988 


D 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under delegated authority, the 
following contracts were accepted as being completed according to 
specifications: 


Contractor and 


Contract No. Section and County 

Ocean Lake Paving Co. East Devils Lake Rd.-Kernville 

Contract No. 10602 Lincoln County 

Acceptance Date: Oct. 25, 1988 

Capitol Crushing Co. Lakeview Rock Production 

Contract No. 10623 Lake County 

Acceptance Date: Oct. 25, 1988 

F. E. Ward, Inc. Columbia River (Interstate) Br. 

Contract No. 10372 Multnomah, OR and Clark, WA Cos. 

Acceptance Date: Oct. 25, 1988 

Hamilton Electric, Inc. Fred Meyer Access (Grants Pass) 

Contract No. 10553 Josephine County 

Acceptance Date: Oct. 25, 1988 

Johnson Rock Products, Inc. Oregon Coast Hwy. at Winchester 

Contract No. 10550 Ave. (Reedsport) 

Acceptance Date: Oct. 25, 1988 Douglas County 

Eugene Sand and Gravel, Inc. Hendricks Road-Pacific Highway 

Contract No. 10601 Lane County 

Acceptance Date: Oct. 25, 1988 

Jack Robinson and Sons, Inc. "A" Street-"E" Street (Madras) 

Contract No. 10583 Jefferson County 

Acceptance Date: Oct. 25, 1988 

Morse Bros., Inc. Lebanon/Santiam Canal-~Sodaville Road 

Contract No. 10569 Linn County 

Acceptance Date: Oct. 25, 1988 

Bracelin-Yeager Excavating and Glen Aiken Creek-Gray Creek 
Trucking Coos County 

Contract No. 10598 

Acceptance Date: Oct. 25, 1988 be 
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Contractor and 
Contract No. 


Bracelin-Yeager Excavating and 
Trucking 

Contract No. 10599 

Acceptance Date: Oct. 25, 1988 


Oregon Asphaltic Paving Co. 
Contract No. 10596 
Acceptance Date: Oct. 25, 1988 


Stach Construction Co. 
Contract No. 10403 
Acceptance Date: Nov. 9, 1988 


L. T. Contractors 
Contract No. 10286 
Acceptance Date: Nov. 10, 1988 


Douglas S. Coats, Inc. 
Contract No. 10469 
Acceptance Date: Nov. 14, 1988 


Stach Construction Co., Inc. and 
Stach Equipment Inc. 

Contract No. 10573 

Acceptance Date: Nov. 14, 1988 


J. Arlie Bryant, Inc. 
Contract No. 10615 
Acceptance Date: Nov. 14, 1988 


White Construction Co. 
Contract No. 10617 
Acceptance Date: Nov. 14, 1988 


F. E. Ward 
Contract No. 10488 
Acceptance Date: Nov. 14, 1988 


Copeland Paving, Inc. 
Contract No. 10327 
Acceptance Date: Nov. 14, 1988 


D 
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Section and County 


Cape Sebastian-Myers Creek Road 
Curry County 


M.P. 35.8-Birkenfeld 
Clatsop County 


Bear Creek (Jackson St.) Bridge 
Jackson County 


Linn County Line-Suttle Lake 
Jefferson County 


Stage Gulch Drain Ditch 
(Stanfield) Bridge 
Umatilla County 


Walluski River (Irving) Bridge 
Clatsop County 


Nye Jet.-Heppner Rock Production 
Umatilla and Morrow Counties 


Staley Slide 
Washington County 


Columbia River (Astoria) Bridge 
Clatsop County 


SPTC U'Xing (Lower Wolf Cr. Rd.) 
Josephine County 
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Expenditure Recap 


Above Projects FY to Date 
Original Authorization $16,411,977.16 $342,525,689.66 
Anticipated Costs $17,823, 300.80 $358, 252,588.93 
Percentage Overrun (Underrun) +8. 6% +4 .6% 
November 21, 1988 Bis 


f6@ Donald E. Forbes 
State Highway Engineer 


BLW: mk 
CPC/FL6 
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NOVEMBER, 1988 


OREGON TRANSPORTATION COMMISSION 


REPORT OF ACTIONS TAKEN UNDER DELEGATED AUTHORITY 


Under delegated authority to the Highway Engineer (Delegation Order No. 23) 
from the Oregon Transportation Commission, subdelegated to the Right of Way 
Manager (Administrative Order No. 33), the following actions were taken: 


APPROVAL TO SELL EXCESS PARCELS: (23-43) (Administrative Order No. 33) 
1) KLAMATH COUNTY: WEST SIDE BYPASS SECTION - THE DALLES-CALIFORNIA HWY.: 


File 23064 - containing 15,050 square feet, m/1.; $6,000; Approved 
10/11/88. 


AGREEMENTS: (23-50) (Administrative Order No. 33) 


2) ODOT Agreement #RR 1288; with Burlington Northern Railroad Company 
granting them a Permanent Easement for railroad purposes, including 
station grounds, mainline, sidings, switches, access roadway and other 
fixture and appurtenances over a parcel of land lying in the SW 1/4 of 
Section 8, Township 1 South, Range 1 West, W.M., WASHINGTON COUNTY; 
under the TUALATIN VALLEY HIGHWAY near Beaverton, Oregon; R/W File 
54280.A; Approved 10/03/88. 


ODOT Agreement #RR 1289; with Southern Pacific Transportation Company; 
Company agrees to widen roadway per PUC Order and install two (2) OPUC 
Standard No. 2 flashing lights and two (2) OPUC Standard No. 4 automa- 
tic gates controlled by constant warning time devices at grade crossing 
of Pine Ridge Road and the Cascade Branch of the Southern Pacific 
Transportation Company (OPUC Crossing CF-457.8) near CHILOQUIN in 
KLAMATH COUNTY; Estimated cost is $163,052; Approved 10/14/88. 


ODOT Supplemental Agreement #547; with Union Pacific Railroad Company 
to modify Basic Agreement No. 102157 by increasing existing rights area 
in connection with the proposed widening of the existing I-84 over- 
crossing structures; M.P. 351.90 on the LAGRANDE SUBDIVISION AND 
ENCINA; Cost $1,000; Approved 10/14/88. 


INDENTURE OF ACCESS: 


5) File 16610-B - Modification of Access rights to Stout Creek Lumber Co., 
Young and Morgan Lumber Co., Inc., and Young and Morgan Trucking; to 
lift use restrictions and enlarge a point of access on the Southerly 
side of the STOUT CREEK-MEHAMA SECTION of the relocated NORTH SANTIAM 
HIGHWAY, MARION COUNTY. Approved and signed 9/12/88. 
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INDENTURE OF ACCESS: (Continued) 


6) 


File 12038 - Indenture of Access with Swanson-Superior Forest Products, 
Inc.; on the Southerly side of the PLEASANT HILL-LOST CREEK SECTION of 
the relocated WILLAMETTE HIGHWAY; LANE COUNTY; Approved and signed 
9/23/88. 


Files 32635 and 32636 - Indenture of Access with Fred Meyer, Inc.; on 
the Southerly side of the E. STREET-F. STREET CONNECTION SECTION of the 
REDWOOD HIGHWAY; JOSEPHINE COUNTY; Approved and Signed 7/19/88. 


File 19695 - Indenture of Access with George R. and Esther M. 
Albertson; on the Southeasterly side of the TIGARD-NEWBERG SECTION of 
the PACIFIC WEST HIGHWAY; WASHINGTON COUNTY; Approved and Signed 
8/31/88. 


File 20204 - L-2013 - Indenture of Access with Pigeon Point Corpora- 
tion; on the Westerly side of the ROCKY POINT-GOLD BEACH SECTION of the 
OREGON COAST HIGHWAY; CURRY COUNTY; Approved and Signed 8/24/88. 


Files 22861 and 22862 - L-2393 - Indenture of Access with SMP Develop- 
ment Fund III; on the Northerly side of the BEAVERTON-FOREST GROVE 
SECTION of the TUALATIN VLALEY HIGHWAY; WASHINGTON COUNTY; Approved and 
Signed 8/17/88. 


R/W SERVICE AGREEMENTS: (23-45) (Administrative Order No. 33) 


11) 


Supplemental Service Agreement #347 with COOS COUNTY; C. & A. #8531; to 
act for Agency in performing those services related to the acquisition 
of right-of-way for Agency; ARAGO-ARAGO JUNCTION (COUNTY ROAD) - HALLS 
CREEK BRIDGE; Approved 8/23/88. 


OPTIONS AND OTHER DOCUMENTS RELATING TO THE ACQUISITION OF PROPERTY BY THE 
HIGHWAY DIVISION: (23-65) (Administrative Order No. 33) 


BAKER COUNTY: 


SOUTH BAKER INTERCHANGE-ENCINA - OLD OREGON TRAIL HIGHWAY: 


57250 


Union Pacific Railroad Company $ 1,000 App. 10/26/88 


CLACKAMAS COUNTY: 


LESTER AVENUE @ 92ND AVENUE - E. PORTLAND FREEWAY: 


S.E. 


57439 


Harvey E. & Carol J. Stone $ 43,500 App. 10/27/88 
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OPTIONS: (Continued) 

CLACKAMAS COUNTY: (Continued) 

S.E. LINWOOD-S.E. 82ND - HARMONY ROAD: 

56406 Melvin L. Vandermost 500 App. 9/30/88 

SPANGLER HILL-MULINO - CASCADE SOUTH HIGHWAY: 

57505 DeanL. & Margaret N. Vockrodt $ 53,500 App. 10/14/88 

57508 Kenny B. & Katherine A. Guisinger $ 59,000 App. 10/07/88 

57509 Armas & Ella Aho $ 69,900 App. 10/07/88 

CLATSOP COUNTY: 

OSWEG CREEK SLIDE - SUNSET HIGHWAY: 

54411 William G. Brewer $ 4,950 App. 10/24/88 

COLUMBIA COUNTY: 

SCAPPOOSE-MULTNOMAH COUNTY LINE - LOWER COLUMBIA RIVER HIGHWAY: 

56176 Bernard A. & Marjorie Mares $ 100 . 10/03/88 

56184 Harriet Havlik (land) $ 24,000 . 10/18/88 

56184 St. Wenceslaus Catholic Church (sign) . 10/18/88 

56185 A. J. Havlik; R. P. Havlik; . 10/18/88 
Mary Ann Robinson; Steven L. Havlik 

56188 Joseph & Josephine Trtek . 10/27/88 

56479 Charles C. & Lila C. Leathers . 10/21/88 

56484 Rowena R. King App. 10/20/88 

56489 Roger R. & Vera L. Field . 10/03/88 

56493 George I. Green . 10/18/88 

DESCHUTES COUNTY: 

REDMOND-BEND (SOUTH UNIT) - THE DALLES-CALIFORNIA HIGHWAY: 


1,550 . 10/27/88 
400 . 10/07/88 


56918 Jerry L. & Lynn L. Morris (fencing allow.) 
56919 Dennis & Frances L. Trettin (C.P.) 

Hazel L. Warner 
56929 Dickey Land Company 
56932 Craig Coyner 


100 . 9/30/88 
875 - 10/24/88 


$ 
$ 
: $ 
$ 


SUTTLE LAKE-SISTERS - SANTIAM HIGHWAY: 


57179 W. R. Reed Jr. & Janet Reed . 10/27/88 
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OPTIONS: (Continued) 

DOUGLAS COUNTY: 

CAMAS VALLEY-CAMAS MT. WAYSIDE - COOS BAY-ROSEBURG HIGHWAY: 

56065 Guyron R. Crooks $ 3,500 App. 10/18/88 
GILLIAM COUNTY: 

(HAUL ROAD EASEMENT ) 

35463 H. R. Krebs 350 App. 10/14/88 
JOSEPHINE COUNTY : 

FOOTHILL BOULEVARD-ROGUE RIVER-REDWOOD HIGHWAY JUNCTION - REDWOOD HIGHWAY: 
57370 Floyd C. & Eujuina B. Sibley $ 54,000 App. 10/03/88 
57376 William A. & Nadine N. Ham $140,000 App. 10/25/88 
57437 Alfred C. & Violet E. Zenor $ 4,100 App. 10/11/88 
58100 Gerald Kipp $ 38,750 App. 9/28/88 
KLAMATH COUNTY: 

AUSTIN AVENUE-EASTSIDE BYPASS - KLAMATH FALLS-LAKEVIEW HIGHWAY: 

57349 Colvin Oil Company $ 3,350 App. 10/24/88 
LANE COUNTY: 

VIDA M.P. 27.7 - MCKENZIE HIGHWAY: 


56684 Eugene Z. & Lucille H. Huntington $ 100 App. 9/30/88 
56694 Charles D. & Frances A. Croston $ 1,125 App. 10/27/88 


LINCOLN COUNTY: 
ALSEA BAY BRIDGE - OREGON COAST HIGHWAY: 


56802 Donna Jensen; Sella Hatfield; Ellen Leigh; $ 1,000 App. 10/27/88 
Thomas Hatfield 


MARION COUNTY: 
12TH ST.-24TH ST. - MISSION STREET: 


57536 Chrysler Realty Corporation $Donation App. 9/30/88 


- 8238 - 


E 


12-20-88 


Report of Actions Taken Under Delegated Authority 
November, 1988 

Page Five 

OPTIONS: (Continued) 

MARION COUNTY: (Continued) 

CONDON ROAD-S. COMMERCIAL STREET - N. SANTIAM HIGHWAY: 
57913 Salem Saddle Club 
MULTNOMAH COUNTY: 

N.W. DOANE AVENUE-N.W. BALBOA AVENUE - COLUMBIA RIVER HIGHWAY: 
56951 Shell Oil Company 
S.E. DIVISION STREET-S.E. SCHILLER STREET - CASCADE N. HIGHWAY: 
55350 Joseph W. Angel 

S.E. STARK ST.-N.E. GLISAN ST. - 223RD AVENUE: 


57216 
57225 


James Erwin Eber 
Peter McGill 


UNION/GRAND AVENUE VIADUCT-S.E. RIVER ROAD - PACIFIC EAST HIGHWAY: 


Albert F. Laurie 
Edwards Manufacturing, Inc. 
Patricia C. Gillingham (Land & Improvement ) 
Dan Burdick, Lessee (Improvements) $ 
SHERMAN COUNTY: 
MORO MAINTENANCE STATION - SHERMAN HIGHWAY: 


56127 Helen Lucille Watkins, Personal Rep. 


of the Estate of Ethel A. Strong 

(Exchange with File 15298) 
UMATILLA COUNTY: 
NCL STANFIELD-STANFIELD INTERCHANGE - UMATILLA-STANFIELD HIGHWAY: 
56822 Yo Yo Gas, Inc. $ 
WALLOWA COUNTY: 
TROUT CREEK-ENTERPRISE - WALLOWA LAKE HIGHWAY: 


57738 William A. Hammack 


$ 10,400 App. 


$ 29,420 App. 


$ 55,320 App. 


$ 4,450 App. 
$ 40,850 App. 


$250,450 App. 
$ 60,000 App. 
$ 45,000 App. 
1,000 App. 


$Exchange App. 


100 App. 


300 App. 


10/27/88 


10/18/88 


10/18/88 


10/14/88 
10/14/88 


10/25/88 
10/25/88 
10/08/88 
10/08/88 


10/24/88 


10/07/88 


9/30/88 
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OPTIONS; (Continued) 

WASHINGTON COUNTY: 

CORNELL ROAD INTERCHANGE - SUNSET HIGHWAY: 

57438 Aircoa Equity Interests, Inc. $1,370,000 App. 10/25/88 
ROCK CREEK BLVD.-T.V. HIGHWAY - 185TH AVENUE: 

55813 Charles E. Spear $ 6,600 App. 10/25/88 
S.E. BASELINE-S.E. MAIN - TUALATIN VALLEY HIGHWAY: 

57202 Roy A. & Louise Hofer $ 37,000 App. 10/18/88 
YAMHILL COUNTY: 

E. MCMINNVILLE INTERCHANGE - AIRPORT ROAD: 


57051 A. E. Radcliffe . 10/14/88 


Dated this 7 day of pe ae ee » 1988 


Jo Steven Green, Rig Way Manager 


DECEMBER, 1988 


OREGON TRANSPORTATION COMMISSION 


REPORT OF ACTIONS TAKEN UNDER DELEGATED AUTHORITY 


Under delegated authority to the Highway Engineer (Delegation Order No. 23) 
from the Oregon Transportation Commission, subdelegated to the Right of Way 
Manager (Administrative Order No. 33), the following actions were taken: 


APPROVAL TO SELL EXCESS PARCELS: (23-43) (Administrative Order No. 33) 


1) UMATILLA COUNTY: ECHO SECTION - LEXINGTON-ECHO HIGHWAY: File Q156- 
containing 5,100 s.f., m/1.; $1,530; Approved 11/15/88. 


AGREEMENTS: (23-50) (Administrative Order No. 33) 


2) ODOT Agreement #RR-1291; Service Contract #88-5; Order #88-1003; with 
Oregon-Washington Railroad & Navigation Company and its Lessee Union 
Pacific Railroad Company; Grade Crossing improvement at OPUC Crossing 
#2B-6.58; St. John's Branch; MACRUM AVENUE,, City of Portland, MULTNO- 
MAH COUNTY, Oregon; (Install 2 Standard No. 2 flashing light signals 
and 2 Standard No. 4 automatic gate signals including 1 set of side 
lights); Estimated Cost $125,962; Approved 11/04/88. 


ODOT Construction and Maintenance Agreement #RR-1290; with DESCHUTES 
COUNTY; to widen and improve "B" Avenue, the centerline of which 
crosses railroad track at Railway Survey Station 1329+18.3, 
M.P.128+5275 (OPUC 28T-129.0) at TERREBONNE, Oregon; Replacement of two 
automatic flashing light traffic control devices with gates, upgrade to 
current standard of the activation circuitry on the main track; and 
existing island track circuits on the siding track be supplemented by 
installation of two railroad stop signs; Approved 11/04/88. 


ODOT Agreement #RR-1292; Service Contract No. 88-6; with Southern 
Pacific Transportation Company; Company will widen road to 28' and 
install one (1) OPUC Standard No. 2B cantilevered flashing light, one 
(1) OPUC Standard No. 2 flashing light, and two (2) OPUC Standard No. 4 
automatic gates at the grade crossing of WILSONVILLE ROAD and the NEW- 
BERG BRANCH of Southern Pacific Transportation Company (OPUC Crossing 
No. P756.9 near Sherwood, WASHINGTON COUNTY, Oregon; Estimated Cost 
$135,252 (State agrees to bear the cost of 90% of the project); 
Approved 11/09/88. 
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AGREEMENTS: (Continued) 


5) 


ODOT Agreement #RR-1293; Service Contract No. 88-6; with Southern 
Pacific Transportation Company; Company agrees to provide Engineering 
Inspection of LOWER BOONES FERRY ROAD-SAGERT ROAD SECTION of the 
PACIFIC HIGHWAY which involves. the widening of the Interstate 5 
underpass (OPUC Crossing P-762.80-B) near TUALATON, Oregon; Estimated 
Cost $114,033; Approved 11/22/88. 


ODOT Agreement #RR-1294; Service Contract No. 88-7; with Southern 
Pacific Transportation Company; Company agrees to upgrade track 
circuits and controllers along S.E. FIRST ST. in Portland, at CLAY ST., 
HAWTHORNE BLVD., MADISON ST., MAIN ST., SALMON ST., TAYLOR ST., YAMHILL 
ST., BELMONT ST., MORRISON ST., AND S.E. STARK ST. crossings; Estimated 
Cost $199,065 (State will pay 90% of work under this agreement ); 
Approved 11/23/88. 


R/W File #56940; E-913564/323; with Southern Pacific Transportation 
Company; for Street or Highway Easement (Indenture); railroad grants 
State the right to construct, reconstruct, maintain, and use a street 
or highway, upon and across the real property owned by railroad and 
described in Exhibit A of agreement; LAKESIDE FRONTAGE RD.; OREGON 
COAST HIGHWAY; COOS COUNTY; Cost $435; Approved 11/25/88. 


INDENTURE OF ACCESS: 


8) 


Files 22861 and 22862 L-2393 - Indenture of Access with SMP Development 
Fund III; on the Northerly side of the REEDSVILLE-BEAVERTON SECTION of 
the TUALATIN VALLEY HIGHWAY, WASHINGTON COUNTY; Approved and Signed 
8/17/88. 


Files 22856 and 22857 - Indenture of Access with Jim E. Hemstreet; on 
the northerly side of the BEAVERTON-FORST GROVE SECTION of the relo- 
cated TUALATIN VALLEY HIGHWAY; WASHINGTON COUNTY; Approved and Signed 
11/07/88. 


File 22858-A - Indenture of Access with First Interstate Bank, M. 
Casilda Kemmer, and Jim and Greg Hemstreet; on the northerly side of 
the BEAVERTON-FOREST GROVE SECTION of the relocated TUALATIN VALLEY 
HIGHWAY; WASHINGTON COUNTY; Approved and Signed 11/07/88. 


File 22858 - Indenture of Access with Paul S. and Merlyn A. Hybertsen, 
and Jim and Greg Hemstreet; on the northerly side of the BEAVERTON- 
FOREST GROVE SECTION of the relocated TUALATIN VALLEY HIGHWAY; WASHING- 
TON COUNTY; Approved and Signed 11/07/88. 
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INDENTURES: (Continued) 
12) File 22878 - Indenture of Access with Pauline J. Vanbeveren Pender- 
grass; on the northerly side of the BEAVERTON-FOREST GROVE SECTION of 


the relocated TUALATIN VALLEY HIGHWAY; WASHINGTON COUNTY; Approved and 
Signed 9/07/88. 


RELINQUISHMENTS : 

13) Files 46023, 46024, 46025, and 46026; Misc. C. & A. 4114; Relinquish- 
ment completes Throughway Agreement dated 11/24/70 on LOWER BOONES 
FERRY ROAD INTERCHANGE - PACIFIC HIGHWAY; CLACKAMAS COUNTY; Signed 
11/09/88. 

R/W SERVICE AGREEMENTS: (23-45) (Administrative Order No. 33) 

14) Supplemental R/W Service Agreement #349 (Supercedes prior R/W Service 
Agreement #179); with CITY OF MEDFORD; C. & A. #95123 State agrees to 
act for Agency in performing those services related to the acquisition 


of right-of-way for Agency; KINGS HWY.-JASPER STREET - STEWART STREET; 
JACKSON COUNTY; Approved 8/25/88. 


OPTIONS AND OTHER DOCUMENTS RELATING TO THE ACQUISITION OF PROPERTY BY THE 
HIGHWAY DIVISION: (23-65) (Administrative Order No. 33) 

CLACKAMAS COUNTY: 

82ND AVENUE @ S.E. OWENS - CASCADE HIGHWAY N.: 

57838 Fides Partners $Donation App. 11/22/88 
PARROTT CREEK BRIDGE - NEW ERA ROAD: 

57026 Donald R. & Netha M. Lester $ 1,050 App. 8/15/88 


LESTER AVENUE INTERCHANGE - E. PORTLAND FREEWAY: 


57622) Robert W. & Karen C. Haggart $ 83,385 App. 11/23/88 
58151) Robert W. & Karen C. Haggart App. 11/23/88 


SPANGLER HILL-MULINO - CASCADE SOUTH HIGHWAY: 


57507 Robert E. & Donna L. Uney $ 53,000 App. 11/22/88 
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OPTIONS: (Continued) 


CLATSOP COUNTY: 
WICKIUP MOUNTAIN - ACCESS ROAD: 
56675 City of Astoria 


COLUMBIA COUNTY : 


SCAPPOOSE-MULTNOMAH COUNTY LINE - LOWER COLUMBIA RIVER HIGHWAY: 


56192 George S. & Beulah H. Pooley 
56483 George B. Hafeman, Sr.; 

George B. Hafeman, Jr.; Michael P. Hafeman 
56486 Gerald M. & Blanche Sherlock; 

Dale A. & Ruthanne Tarter (C.P.); 

Young Soo & Chun Hui Kim 
56486 Kyung Duk Cho & Sun Tok Cho; 

Young Soon Pak; Jong Hae Pak; Sung Hee Choi 
56504 Sarah E. Waller 


COOS COUNTY: 


SOUTH SLOUGH (CHARLSTON BRIDGE) - CAPE ARAGO HIGHWAY: 


56766 State of Oregon Division of Lands 
56770 Jon A. Englund $ 


LANE COUNTY: 


VIDA M.P. 27.7 - MCKENZIE HIGHWAY: 


56693 Terry L. Damon $ 1,600 App. 


MULTNOMAH COUNTY: 


S.E. DIVISION STREET-S.E. SCHILLER STREET - CASCADE N. HIGHWAY: 


55338 Exxon Corporation 
S.E. STARK ST.-N.E. GLISAN ST. - 223RD AVENUE: 


57221 Ples L. Irwin $ 
57226 Ackerley Communications of the 
Northwest, Inc. (Advertising Sign) 
57226  12-mile Lock & Safe Co. (Signs) $ 
57230 Vancouver Federal Savings Bank (Fee) 
Sang Sup and Kyung Ja Lee (C.P.) 


50244 2 


$Donation App. 


$ 10,200 App. 
$ 3,250 App. 


$103,250 App. 


$ 37,702.50 App. 


$ 48,838 App. 


$ 4,608 App. 
325 App. 


$ 15,000 App. 


225 App. 
$ 10,505 App. 


50 App. 
$ 4,800 App. 


11/02/88 


10/11/88 
11/22/88 


11/10/88 


11/10/88 


10/18/88 


11/22/88 
11/10/88 


11/01/88 


11/14/88 


11/10/88 
11/01/88 


11/01/88 
11/23/88 
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OPTIONS: (Continued) 


MULTNOMAH COUNTY: (Continued) 


WILLAMETTE RIVER-I-205 - COLUMBIA RIVER HIGHWAY: 


52387 John D. & Eline W. Goss $ 1,800 App. 


UMATILLA COUNTY: 


DRAINAGE BRIDGE 4779 - ATHENA-HOLDMAN HIGHWAY: 


57837 Glen & Carol Shroyer $ 400 App. 


NCL STANFIELD-STANFIELD INTERCHANGE - UMATILLA-STANFIELD HIGHWAY: 


49154 Clarence R. & Charlotte A. Challis $ 1,850 App. 
49261 Rolland L. Holeman $ 9,350 App. 


WASHINGTON COUNTY: 


S.E. BASELINE-S.E. MAIN - TUALATIN VALLEY HIGHWAY: 


57201 Joe Faurot (C.P.); $ 63,900 App. 


Elsie Taunton Ramp (fka Elsie H. Taunton) 
YAMHILL COUNTY: 


E. MCMINNVILLE INTERCHANGE-AIRPORT ROAD - SALMON RIVER HIGHWAY: 


57063 Yamhill County $Donated App. 


Dated this 


Ser Steven Green, Right-of Way Manager 


11/15/88 


11/10/88 


11/23/88 
11/15/88 


11/22/88 


11/15/88 


NEIL GOLDSCHMIDT 
GOVERNOR 


73410-806 


F “ _~ 
12-20-88 


Department of Transportation 


PARKS AND RECREATION DIVISION 


525 TRADE STREET SE, SALEM, OREGON 97310 PHONE (503) 378-6305 
TO: Oregon Transportation Commission 


FROM: David G. Talbot 
State Parks Administrator 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the 
State Parks Administrator, or his designate, in an official 
capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, the Parks 
Administrator or his designate has approved the following 
actions and report them for your official records. 


On October 18, 1988, approved Elon Marquand's 
request to construct a six foot wide jeep road 
within the Rogue River Scenic Waterway in Curry 
County. 


On October 24, 1988, approved Dan Bagley of MAP, 
Inc.'s request to harvest timber within the 
Clackamas River Scenic Waterway in Clackamas 
County. 


On October 26, 1988, approved an Historic 
Preservation Fund Agreement with Historic 
Preservation League of Oregon, in Multnomah County 
for West's Block Pre-development, in the amount of 
$9798. 


On October 26, 1988, approved an Historic 
Preservation Fund Agreement with City of Eugene, 
in Lane County for Eugene Certified Local 
Government in the amount of $10,812. 


On October 31, 1988, approved an Historic 
Preservation Fund Agreement with Douglas County 
for Douglas Co. Certified Local Government, in the 
amount of $8,336. 


On October 31, 1988, approved an Historic 
Preservation Fund Agreement with City of 
Jacksonville, Jackson County for Jacksonville 
Certified Local Government, in the amount of 
$3500. 


On October 31, 1988, approved Jon Bowerman's 


request to construct a pole building within the 
John Day River Scenic Waterway in Wheeler County. 
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On November 3, 1988, approved Fred and Judy Gunzer's 
request to perform surface mining within the Upper 
Deschutes River Scenic Waterway in Deschutes County. 


On November 3, 1988, approved an Addendum to 
Historic Preservation Fund Agreement with University 
of Oregon in Lane County for Ellis Lawrence Survey 
and Inventory, in the amount of $2,200. 


On November 4, 1988, approved an Oregon Property 
Management Account Agreement with Friends of Silcox 
Hut in Clackamas County for Silcox Hut Chandelier 
Restoration Project, in the amount of $2,100. 


On November 9, 1988, approved Leland Barger's 
reauest to clear land and plant Christmas trees 
within the Clackamas River Scenic Waterway in 
Clackamas County. 


On November 22, 1988, approved an Historic 
Preservation Fund Agreement with Clackamas County 
for Certified Local Government, in the amount of 
$3,402. 


On November 25, 1988, approved Frederick Louis 
Ponte's request to replace and enlarge an existing 
dwelling within the Rogue River Scenic Waterway in 
Josephine County. 


On December 1, 1988, approved an Addendum to 
Historic Preservation Fund Agreement with Clackamas 
County for Barlow Road Survey. 


On December 5, 1988, approved an Addendum to 
Historic Preservation Fund Agreement with Yamhill 
County for Ewing Young Cabin site nomination. 


On December 5, 1988, approved a Maintenance and 
Administration agreement with Save the Spires, Inc. 
in Linn County for United Presbyterian and Rectory 
Preservation in the amount of $2,000. 


he 


day of December, 


Talbot, 
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State of Oregon Aeronautics Division 


NEN. GOLDSCHMIDT 3040 25th STREET S.E., SALEM, OREGON 97310 PHONE 378-4880 


GOVERNOR 


December 5, 1988 


MEMO TO: Oregon Transportation Commission 


FROM: Paul E. Burket s St BY Duc At 


Aeronautics Administrator 


SUBJECT: Agenda Item for December 20, 1988 Commission 


Meeting (Actions by Aeronautics Administrator under 
delegated authority) 


The following information report is submitted regarding contractual 
and real property actions I have taken under the authority delegated to 
me by the Transportation Commission. 


It will appear on the agenda as an information only item. 


Contractual Action 


1. 


4/14/88 Amendment No. 10 to Personal Service Contract 
No. 3 dated 4/13/88, CASP IV, M. Hanley & Associates (change 
delivery date from 4/30/88 to 7/31/88). 


4/28/88 Application for Federal Assistance (Form 424-101) 
to FAA, OCASPP for CASP 8 (Request $105,480 federal, total 
project $117,200, state $11,720). 


5/10/88 Request for Reimbursement, FAA Grant No. 3-41- 
0068-03 (P/P #6 Wasco Construction $20,041). 


5/10/88 Request for Reimbursement, FAA Grant No. 3-41- 
0004-02 (P/P #4 Aurora Master Plan = $11,017.65). 


5/10/88 Request for Reimbursement, FAA Grant No. 3-41- 
0015-01, (P/P #2 Cottage Grove Master Plan = $8,785.89). 


5/10/88 Request for Reimbursement, FAA Grant No. 3-41- 
0000-S2 (OCASPP IV) (P/P #10, $3,682.41). 


5/13/88 Independence State Airport, Amendment No. 1 to 
Flying Service Lease dated 4/13/84, R. D. Jordan (change 
expiration of tiedown fee waiver to 3/31/89). 


5/31/88 Amendment No. 1 to Personal Service Contract No. 
P-1-88-V, AIP project No. 3-41-0000-S3, dated 1/15/88, 
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Continuous State Aviation System Planning, M. Hanley & 
Associates (Revised ending date from 5/31/88 to 8/31/88). 


6/8/88 Amendment No. 2 to Personal Services Contract 
dated 1/12/87, Devco Engineering, Inc., (1) extends 
completion date on Wasco State Airport Construction Project 
from 11/1/88 to 11/1/89, (2) changes compensation for items 
1 through 7, attachment A from $5,467 to $8,667; (3) changes 
compensation for items 8 through 21 from $10,736 to $14,616; 
and (4) amends a‘tachment C, Project Manager/Engineer hourly 
rate from $44 to $48. 


7/15/88 FAA Grant for Project No. 3-41-0000-S6, CASPP 8, 
$105,480. 


7/21/88 Request for Reimbursement, FAA Grant No. 3-41- 
0004-02, Aurora State Airport Master Plan (P/P #5, 
$11,622.59). 


7/21/88 Request for Reimbursement, FAA Grant No. 3-41- 
0086-01, Wallowa County Master Plan (Final Payment 
$7,497.01). 


7/21/88 Request for Reimbursement, FAA Grant No. 3-41- 
0068-03, Wasco Construction Project (P/P #7, Final $4,369). 


7/21/88 Request for Reimbursement, FAA Grant No. 3-41- 
0000-S3, CASPP OR CASP V (P/P #6, $19,411.80). 


7/21/88 Request for Reimbursement, FAA Grant No. 3-41- 
0000-S4, CASPP VI, P/P #3, $24,378.40. 


7/21/88 Request for Reimbursement, FAA Grant No. 3-41- 
0000-S5, CASP VII, (P/P #1 $71,492.24). 


7/25/88 Amendment No. 11 to Personal Service Contract 
No. 3 dated 4/13/83, CASP IV, extends delivery date from 
7/31/88 to 10/31/88. 


7/25/88 Real Property Services Agreement, Oregon Highway 
Division, Bandon State Airport. 


8/16/88 Professional Services Agreement, Wilsey & Ham 
Pacific, Inc., Bandon State Airport Improvement Project, Project 
Design and Construction Supervisor. 


8/22/88 Request for Reimbursement, FAA Grant No. 3-41- 
0015-01, Cottage Grove State Airport Master Plan, Final 
Payment $844.79. 
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21. 8/26/88 Amendment No. 2 to Personal Service Contract No. 
P-1-88-V, AIP Project FAA 3-41-0000-S3 dated 1/15/88, 
changes ending date from 8/31/88 to 1/31/89. 


9/1/88 Grant Application to FAA, CH-1, Land Acquisition, 
obstruction clearance, $330,000 federal, $36,667 State = total 
$366,667, Chiloquin State Airport. 

9/2/88 Title VI Assurances re above. 


9/23/88 Grant Acceptance, offer dated 9/14/88, Project No. 
3-41-0012-02, federal contract No. DOT-FA88NM-0046, 
Chiloquin State Airport, land acquisition and obstruction 
clearance ($330,000). 


10/5/88 Amendment No. 3 to Unicom Use Permit, Aurora 
State Airport, dated 7/9/86, Northwest Aircraft Rental, Inc., dba 
Aurora Aviation, extends to perpetual agreement. 


10/24/88 Cape Blanco State Airport, Unicom Use Permit 
(revised), Anthony F. Roe. 


10/29/88 Amendment No. 12 to Personal Service Contract 
No. 3 dated 4/13/83, CASP IV, extend delivery date from 10/31 
to 12/31/88, Marjorie Hanley and Associates. 


10/29/88 Amendment No. 1 to Personal Service Contract P- 
2-88-VI dated 1/15/88, Marjorie Hanley & Associates, CASP VI, 
extend delivery date from 10/31/88 to 8/31/89. 


28. 11/3/88 Unicom Use Agreement, Bandon State Airport, 
Bandon Aero Club, Inc., perpetual. 


29. 11/15/88 Unicom Use Agreement, Prospect State Airport, 
Ron House, perpetual. 


Real Property Action 


a 4/4/88 Termination of Noncommercial Hangar Site Lease 
dated 2/26/85, Brookings State Airport, Robert J. Baldwin, 
Sierra Pacific, Site 7A. 


4/5/88 Noncommercial Hangar Site Lease, (approval only) 
John Day State Airport. 


4/11/88 Commercial Concessions Agreement, Condon State 
Airport, Bruce Bates, Hangar Site "T". 


4/26/88 Noncommercial Hangar Site Lease, Siletz Bay State 
Airport, Site 8, Thomas MacDougall, expires 1/31/93. 
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5. 


4/26/88 Approval, sublease by Cottage Grove Aviation to 
Aircraft Repair Services, Inc., Geoffrey Schussler, expires 
2/28/89. 


5/5/88 Assignment of Noncommercial Hangar Site Lease 
dated 2/6/88, Sharyl K. Doll to Arthur J. Doll, Site W-7, Lebanon 
State Airport. 


5/17/88 Commercial Concessions Lease, Independence 
State Airport, Jerry Harchenko, Agricultural Applicator, 
8/15/88 through 8/31/88. 


5/18/88 Noncommercial Hangar Site Lease, Brookings State 
Airport, OAD & Curry County with Heith L. Herb and Glenn E. 
Elfman, Hangar Site 7A, expires 1/14/89. 


5/24/88 Noncommercial Hangar Site Lease, Cottage Grove 
State Airport, Clarence L. Mead and Stan R. Jones, Sites N-4 and 
N-5. 


5/26/88 Noncommercial Hangar Site Lease, Toledo State 
Airport, Site No. 2, Bruce C. Parsons, expires 1/31/89. 


6/1/88 Amendment No. 1 to Noncommercial Hangar Site 
Lease dated 10/30/87, Lebanon State Airport, Dennis W. Koch, 
extends lease term to end 6/8/93. 


6/6/88 Noncommercial Hangar Site Lease, Lebanon State 
Airport, Site E-15, Thomas J. Kopzynski, expires 2/28/93. 


6/8/88 Noncommercial Hangar Site Lease, Cottage Grove 
State Airport, Site N-3, Darrold Stutz, expires 5/31/93. 


6/13/88 Telephone Right-of-way Easement, Cascade Locks 
State Airport, United Telephone Company of the Northwest. 


6/17/88 Amendment No. 1 to Ingress/Egress Permit, 
Aurora State Airport, Walter M. and Vera L. Bennett, waiver of 
$175/mo. permit fee in exchange for operation of Unicom and 
weather observation. 


6/27/88 Avigation and Hazard Easement, Toledo State 
Airport, Marlin & Misty Circle, w/Shirley G. Mosier. 


7/5/88 Caretaker Lease Agreement, Prospect State 
Airport, Ron House (sublease), expires 5/31/93. 


7/8/88 Authorization for Fly-in, Independence State 
Airport, EAA, Chapter 292, and Thomson Aviation, Inc., co- 
sponsors. 
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19. 


20. 


21. 


22. 


23. 


7/11/88 Real Property Services Agreement, Chiloquin State 
Airport, Highway Right-of-Way. 


7/26/88 Noncommercial Hangar Site Lease, Lebanon State 
Airport, Kasco Farms, (expires 10/31/92). 


8/19/88 Farming Lease, Tri City State Airport, Webster 
Briggs, expires 8/14/93. 


9/2/88 Commercial Acreage Lease, Aurora State Airport, 
Aurora Business Park (Higgins), expires 6/30/92. 


9/12/88 Amendment No. 1 to Noncommercial Hangar Site 
Lease dated 4/3/87, Grant County and Royal and Lorene Allen, 
revises expiration date to 8/31/93. 


10/11/88 Assignment of Lease, Lebanon State Airport, Aero- 
Physik, Inc. to SADIQ (Plank, Gemperle, Connard, White). 


11/8/88 Noncommercial Hangar Site Lease, Wakonda Beach 
State Airport, Roger D. Grady, expires 10/31/93. 


11/15/88 Amendment No. 1 to Noncommercial Hangar Site 
Lease dated 9/21/87, Independence State Airport, EAA Chapter 
292, W.L. Andersen, President, increases rental rate from 


$.07/square foot to $.09/square foot, $105.84 annually to 
$136.08 annually. 


11/18/88 Amendment No. 2 to Noncommercial Hangar Site 
Lease, Independence State Airport, dated 12/3/81, R & R 
Farms and Wigrich Farms, Inc., increase rental rate from $.07 
sq. foot to $.09/square foot, $145.60 annually to $187.20 
annually. 


H 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-9321 Allan E. Norton vs. Culver Construction Compan 
Bloopers Inn, city of Portiand and State : Oregon. 


This is a personal injury complaint which has been filed 
in Multnomah County Circuit Court. The plaintiff alleges 
that he was injured on September 14, 1986 when he fell in 
a hole adjacent to the sidewalk near an establishment 
known as Blooper's Inn in Portland, At the time of the 
accident, a construction project was in progress at the 
site. Culver Construction Company was the contractor, the 
City of Portland and the State of Oregon were the owners, 
The complaint alleges the State was negligent in failing 
to properly maintain the sidewalk, failing to warn 
plaintiff of the defect, and failing to properly secure 
the construction area. The complaint seeks $3,618.03 in 
special damages, $4,608.00 in lost wages, and general 
damages. Assistant Attorney General Jack McLean has been 
assigned to the case. 


L-9322 Craig A. Koski vs. Stinson Lumber Company and 
State o regon,. 


This is a personal injury complaint which has been filed 
in Multnomah County Circuit Court, The plaintiff alleges 
that he was injured on March 8, 1987 when he was involved 
in a motorcycle accident on land owned by the State in 
Washington County near the intersection of Soda Springs 
Road and Scoggins Valley Road. The complaint further 
alleges that the cause of the accident was that defendant 
Stinson Lumber Company had installed a cable on the 
State's property which plaintiff failed to see until his 
vehicle struck the cable. The complaint alleges the State 
was negligent in allowing Stinson to place the cable on 
State property, failing to adequately barricade or mark 
the cable, and in failing to discover the cable and order 
Stinson to remove it from State property. The complaint 
seeks medical damages of $5,900.25, lost wages of 
$4,500.00 and general damages. Assistant Attorney General 
Jack McLean has been assigned to the case. 


Closing reports: 
Merrill v. Bothman: 


Dismissed for lack of prosecution. 


Murray V. States: 


This was a personal injury case in which failure to sand 
an icy bridge was alleged. Investigation revealed that 
there was evidence of ice on the bridge and the State had 
not sanded, Settlement of $4,000 was paid to the 
plaintiff. 
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REPORT OF CONDEMNATION CASES TRIED 


State's Highest 
Written Offer 
Made More Than State's Highest 
30 Days Prior Testimony at Defendants’ 
Defendant to Trial Trial Lowest Demand Verdict 


Brent P. Olsen $8,000 $6,635 $60,000 $ 7,500 
L-9065 

R-54839 

Section: N.W. Harrison Blvd. - Corvallis E.C.L. 

Highway: Albany ~- Corvallis 

County: Benton 


Remarks: 


Atlas $3,500 $2,500 $14,320 
Construction 

L-9123 

R-55311 

Section: S.E. Division St. - S.E. Schiller St. 

Highway: Cascade North 

County: Multnomah 


Remarks: 


Albion 0. Olsen $5,000 $2,000 $37,150 $24,697.50 
L-8870 

R-54105 

Section: S.E. 182nd Ave. - Birtsdale Ave. (Gresham) 


Highway: Mt. Hood 
County: Multnomah 


Remarks: 


REPORT OF CONDEMNATION CASES SETTLED 


State's State's Highest Amount of 
Defendant Offer Appraisal Settlement 


Richard W. $1,190 $1,190 $1,300 
Patterson 

L-9178 

R-56650 

Section: Murphy Road - Lava Butte 

Highway: The Dalles-California 

County: Deschutes 


Dee Roy Stiles $1,190 $1,190 
L-9182 

R-56651 

Section: Murphy Road - Lava Butte 
Highway: The Dalles-California 

County: Deschutes 


Robert W. Burge $5,510 $6,310 
L-8983 

R-54793 

Section: Cascade Locks (Port of Entry) 
Highway: Hood River 

County: Hood River 


REPORT OF CONDEMNATION CASES DISMISSEL 


Defendant: Raymond E, Schmidt 

L-9174 

R-55325 

Section: S.E. Division St. - S.E. Schiller St. 
Highway: Cascade North 

County: Multnomah 


Remarks: SETTLED BY RIGHT OF WAY 


734-3122B (2-88) 


Department of Transportation 
HIGHWAY DIVISION 

TRANSPORTATION BUILDING, SALEM, OREGON 97310 
September 12, 198 


In Reply Refer to 
File No.: 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Action Taken Under Delegated Authority 


Pursuant to authority delegated to me, | report the following actions for 
the Transportation Commission's records: 


On September 12, 1988, $8,338,843.80 was distributed to the 
counties as their share of motor vehicle revenues for the month of 
August, 1988. 


On September 12, 1988, $5,167,831.66 was distributed to the 
cities for the month of August, 1988. 


(Lists of apportionments on file in Commission Files, Salem.) 


Dated this 12th day of September, 1988. 


ss R. Goldbach, Controller 
Highway Division 


cc: Bob Bothman 
John Elliott 
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December 9, 1988 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Action Taken Under Delegated Authority 


Pursuant to authority delegated to me, | report the following actions for 
the Transportation Commission's records: 


On December 9, 1988, $7,828,809.67 was distributed to the 
counties as their share of motor vehicle revenues for the month of 
November, 1988. 


On December 9, 1988, $4,861,224.15 was distributed to the cities 
for the month of November, 1988. 


(Lists of apportionments on file in Commission Files, Salem.) 


Dated this 9th day of December, 1988. 


hbk, Ledger 


Douglass R. Goldbach, Controller 
Highway Division 


Bob Bothman 
John Elliott 


VOLUME 16 
PART 2 
COMPLETE 
MINUTES OF THE OREGON TRANSPORTATION COMMISSION 
COVERING PERIOD 
FROM 
JANUARY 1, 1989 
TO 
JUNE 30, 1989 


HEADQUARTERS AND GENERAL OFFICE OF DEPARTMENT 
LOCATED AT SALEM, OREGON 


MINUTES 
OF THE 


OREGON TRANSPORTATION COMMISSION 


TOUR AND DINNER MEETING 


JANUARY 12, 1989 


AND 


AGENDA REVIEW 
FORMAL MEETING 
TOUR 
LUNCHEON 
JANUARY 13, 1989 
IN 


GRANTS PASS, OREGON 


On January 12, 1989, at 2 p.m., the Transportation Commission 
and Executive Staff met at Paradise Ranch Inn in Grants Pass for a bus 
tour of highway projects in Jackson County. (Notice of the tour had been 
made by press release to newspapers of local and general circulation 
throughout the State.) Present on the tour were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Victor Dodier, representing the Public Transit Division 

Bill Anhorn, Deputy State Highway Engineer 

James Gix, Region 3 Engineer 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


Alberto Enriquez, reporter for the Mail Tribune in Medford, 
also went on the tour. 


The first stop on the tour was Homestead-Valley of the Rogue 
State Park at the Recreation Building on Camp Loop F. Ion Herring, 
District Parks Supervisor, briefed the Commission on the Parks' operation 
in Jackson County, which included Casey State Park, Tou Velle State Park, 
and Stewart State Park on the Lost Creek Reservoir (Rogue River). Gerald 
Lucas, Region 4 Parks Supervisor, was also present. Mike Anhorn, 
District Maintenance Supervisor, joined the tour at this location. 


The Commission and staff toured existing and proposed routes 
for the Highway 140 Extension. The route included the existing County 
Roads now being used by heavy trucks to exit I-5 at the Seven Oaks 
Interchange. The tour proceeded to the White City Industrial Area. This 
included viewing an industrial park adjacent to White City, which was 
recently completed by the City of Medford. 


The tour continued along the Crater Lake Avenue and Crater Lake 
Interchange. The Commission viewed existing traffic problems and air 
pollution areas near Interstate 5 and the Rogue Valley Mall in Medford. 


The tour route included a drive through the McAndrews Road 
proposed extension. Mr. Gix explained this project is currently proposed 
for a jurisdictional exchange between the City of Medford, Jackson 
County, and the State to provide a more modern and direct transportation 
route to Jacksonville. 


The Commission and staff viewed the Upton Road Undercrossing 
structure on I-5 in Jackson County, which was approved last month for a 
protective screening. After viewing the Central Point Interchange, the 
tour concluded at 5 p.m. 


On January 12, 1989, at 7 p.m., the Transportation Commission 
held a dinner meeting at the Paradise Ranch Inn, 7000 Monument Drive, 
Grants Pass. (Notice of the dinner had been made by press release to 
newspapers of local and general circulation throughout the State. ) 
Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

David F. Bolender, Member 

Robert N. Bothman, Director of Transportation 

John Elliott, Director of Public Affairs 

Russ Graham, representing the Motor Vehicles Division 

Larry Jacobson, Deputy Administrator, State Parks and 
Recreation Division 

Victor Dodier, representing the Public Transit Division 

Paul Burket, Administrator of Aeronautics Division 

Bill Anhorn, Deputy State Highway Engineer 

Jim Gix, Region 3 Engineer 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present and approximately 20 
local officials from Josephine County and from the City of Grants Pass. 


Josephine County Commissioner Bruce McGregor spoke concerning 


economic development in the Rogue Valley. He said the County set the 
following basic goals to make Josephine County better in terms of the 
economy: 


1) To assist local industry and to recruit new industry. 
2) To promote tourism. 

3) To promote retirement as an industry. 

4) To develop tourism facilities. 

Commissioner McGregor mentioned that transportation is 
important to accomplishing those goals. In summary, he said the strategy 
for economic development in Southern Oregon is tourism. After dinner, 
a video was shown entitled SOUTHERN OREGON NATURALLY. The video outlined 
the tourism opportunities in Southern Oregon. (Copy of video in 
Commission's files, Salem. ) 


The dinner meeting adjourned at 8:45 p.m. 


January 12, 19389 


At 8 a.m., January 13, 1989, the Commission met in the 
Conference Room of the City of Grants Pass Administration Office to 
review the agenda for the formal meeting. (Notice of the review had been 
made by press release to newspapers of local and general circulation 
throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

David F. Bolender, Member 

Robert N. Bothman, Director of Transportation 

John Elliott, Director of Public Affairs 

Larry Jacobson, Deputy Administrator, State Parks and 
Recreation Division 

Victor Dodier, representing the Public Transit Division 

Paul Burket, Administrator of Aeronautics Division 

Bill Anhorn, Deputy State Highway Engineer 

Jim Gix, Region 3 Engineer 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


Mr. Bothman suggested that the Commission meet in Washington 
County for their March 20 and 21, 1989, meeting. He said the staff would 
work with Bruce Warner of Washington County for their participation in 
the meeting. The question was raised if the meeting should be in 
Hillsboro or Forest Grove and no decision was made. Mr. Bothman said the 
Washington Transportation Commission was unable to meet with the 
Commission in March but they did suggest that Chairman Hollern may wish 
to meet with their new Commissioner Norm McKibben. 


Chairman Hollern suggested a Commission briefing by Ken 
Harrison at the March meeting on the Portland area financing package. 


Mr. Bothman also suggested that the Idaho Transportation 
Commission be contacted for a possible meeting when the Commission goes 
to Ontario in April. 


Mr. Bothman briefed the Commission on the status of Phase 3, 
Greeley Ramps-North Banfield Interchange Project, Pacific Highway, 
Multnomah County, which was on the agenda for addition to the 
Construction Section of the current Six-Year Highway Improvement Program. 
(See formal meeting minutes. ) 
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Mr. Bothman gave a status report on the progress being made 
with the Oregon Public Employees Union concerning the highway maintenance 
workers. 


Mr. Bothman advised the Commission that the Traffic Safety Task 
Force had been reactivated consisting of the Motor Vehicles Division, 
Highway Division, Traffic Safety Commission, and others involved with 
various areas of traffic safety. He said traffic fatalities are 
increasing. There was discussion concerning the Commission's role in 
advocating for stricter laws. It was the consensus of the Commission to 
take a more active role to enhance traffic safety. Chairman Hollern 
asked for a recommendation from the Committee by March or April. 


Mr. Jacobson said Governor Goldschmidt had called a _ news 
conference on January 19, 1989, for presentation by the 2010 Committee 
of the 2010 Plan document. (News conference was postponed until later.) 


Chairman Hollern brought up an item on the agenda which called 
for the Commission's approval of the Manual for developing the Six-Year 
Highway Improvement Program. (See formal meeting minutes for approval 
of Manual. There was discussion concerning the preparation of a short 
summary for external use explaining the process of the Six-Year Program. 
Mr. Bothman asked Mr. Elliott to explore this idea as a means to improve 
communication. 


Chairman Hollern briefly discussed the Ken Harrison Business 
Committee Report and the financing package for the Portland Region. He 
said the regional needs have been estimated at $2 billion over the next 
ten years. 


There was discussion concerning the Modernization Projects and 
the Access Oregon Highways Projects. Mr. Bothman said he had asked the 
staff to prepare documentation of the progress of the Access Oregon 
Highways Projects and where the gas tax funds are being allocated. He 
said there is now a need to produce and deliver a product. 


The agenda review adjourned at 9 a.m. 


January 13, 1989 


On January 13, 1989, the Oregon Transportation Commission held 
its regular monthly meeting in the Council Chambers in Grants Pass 
beginning at 9 a.m. (Notice of the meeting had been made by press 
release to newspapers of local and general circulation throughout the 
State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

John Elliott, Director of Public Affairs 

Russ Graham, representing Motor Vehicles Division 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Paul Burket, Administrator of Aeronautics Division 

Victor Dodier, representing Public Transit Division 

Bill Anhorn, Deputy State Highway Engineer 

James J. Gix, Region 3 Engineer 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present. 


Commissioner Bolender moved for approval of the following items 
on the consent calendar. The motion carried unanimously by the 
Commission. 


1) Minutes of the meetings of December 19 and 20, 1988. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation 
Resolution No. 2806" in Commission's files, Salem. ) 


Adopted a resolution transferring a road connection 
to Oregon City due to the construction of the Park 
Place-Clackamas Community College (Oregon City 
Bypass) Section, Cascade Highway South No. 160, 
Clackamas County. ("Abandonment Resolution No. 637" 
in Commission's files, Salem. ) 


Granted authorization to proceed with the selection 
of two consultants and to contract for engineering 
services for the following two projects at an 
estimated cost of $250,000 to $350,000 each: 
(Authorized State Highway Engineer to sign personal 
service contracts. ) 


(Continued on next page) 
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99W-Interstate 5/Interstate 205 
Exchange, Westside Bypass, 
Washington County. 


East Portland Freeway-Rock Creek 
Junction, Clackamas Highway, 
Clackamas County. 


Written delegated authority reports had been mailed to the 
Commission prior to the meeting. These reports show the action taken by 
the following officials on behalf of the Commission pursuant to its duly 
ten} delegation orders. (Exhibits are in the Commission's files in 
Salem. 


Chairman of Commission Exhibit 
Vice Chairman of Commission Exhibit 
Director of Transportation Exhibit 
Deputy Director Exhibit 
State Highway Engineer Exhibit 
Public Transit Administrator Exhibit 


The Commission unanimously confirmed their next meeting date 
of February 21, 1989, in Salem at 9 a.m. No dinner meeting was 
scheduled. The tentative dates for the following meetings were set for 
March 20 and 21, 1989, in Washington County. 


The Commission congratulated Mr. Burket for his distinguished 
service award received from the Federal Aviation Administration for his 
work on Loran-C. 


Mr. Elliott handed the Commission a summary of the 36 
presession-filed bills to be introduced during the 1989 legislative 
session, a list of Departmental employees actively involved in the 
process, and a list of the members of the Senate and House Transportation 
Committees. (Copy in Commission's files, Salem.) He said that the 
Department has accelerated its efforts to track transportation-related 
bills and to ensure that the Administrators and Managers are kept 
informed. 


In the absence of Mr. Moore, Victor Dodier briefed the 
Commission on transit projects in Josephine and Jackson Counties, such 
as transit equipment maintenance, volunteer driver programs, and taxi 
ticket subsidy programs. His comments are summarized as follows: 


1) In Josephine County, approximately $61,000 annually 
is allocated for the Special Transportation Fund, 
which pays for elderly and disabled persons' 
transportation services. 


(Continued on next page) 
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In Jackson County, the Rogue Valley Transportation 
District provides bus service in Medford, Central 
Point, Ashland, Jacksonville, and White City. It 
also operates a modest car-pool program. 


In Jackson County, the Rogue Valley Transportation 
District has acquired 27 busses and has _ provided 
approximately two million rides per year. 


Upper Rogue Community Center in Shady Cove provides 
senior transportation in the northern part of Jackson 
County. 


In the absence of Mr. Moomaw, Russ Graham presented an overview 
of the Motor Vehicles Division in Jackson and Josephine Counties. He 
said new, larger offices are required to provide service to counties with 
a growing population. In Grants Pass, he said, a new office will open 
in about May. This office will offer twice the amount of space as the 
existing office and will feature a drive-up customer window, a covered 
drive test area, and space for computer terminals. He mentioned the 
express office in the Rogue Valley Mall. He also advised the Commission 
that new facilities are planned for Ashland, Klamath Falls, Medford, and 
Sutherlin. He concluded by saying the Lakeview office will be relocated 
with a motorcycle test area on site. 


Mr. Burket introduced Bruce Galloway, Director of the Josephine 
County Parks and Aviation, and asked him to brief the Commission on the 
Illinois Valley Airport. 


Mr. Galloway introduced Charles Schilder, Chairman of the Park 
Board for the Illinois Valley. Mr. Schilder stated the Illinois Valley 
Airport located about four to five miles south of the City of Cave 
Junction adjacent to Highway 199 was a former smoke jumper school. He 
said the Federal Government declared the facility as surplus and in 1986 
a deed was secured by Josephine County. 


Mr. Galloway briefed the Commission on a concept plan of the 
Airport. He said there are plans to develop a day use, information 
center, campgrounds, hangers, and restaurant. He mentioned that there 
is a need for master plans for this Airport and the Josephine County 
Airport. He requested the State's support for a turnout lane off the 
highway. 


Mr. Burket said he will continue to work with the Josephine 
County Parks and Aviation on their master plans. 


Gerald Lucas, Region Parks Supervisor, reported that the Wolf 
Creek Tavern and Valley of the Rogue State Park have had a successful 
1988. He said that park attendance continues to grow in the Region and 
all of the facilities have experienced about a four percent annual 
increase over the last ten years. He listed the following statistics: 


Valley of the Rogue - 82,000 camper nights/1.2 million day-use visitors; 
Lost Creek Reservoir - 38,000 camper nights/250,000 day-use visitors. 
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Mr. Lucas introduced Dick Robison, who received the Art Burt 
Field Employee of the Year award for consistent high quality work on many 
projects. The Commission extended their congratulations to Mr. Robison. 


In Mr. Forbes’ absence, Mr. Anhorn requested adding projects 
to the current Six-Year Highway Improvement Program. He explained that 
Fred Meyer, Inc., and the City of Warrenton have both indicated they 
agree with the concept of building a city street to serve the proposed 
Fred Meyer retail center in Warrenton, Clatsop County. Vice Chairman 
Whitty moved for approval and the motion carried unanimously adding the 
following projects to the Program and authorized the State Highway 
Engineer to sign the necessary agreements: 


ADD TO CONSTRUCTION SECTION OF PROGRAM 


SECTION: Helvetia Westbound Offramp 
HIGHWAY: Sunset 

COUNTY: Washington 

PROGRAM YR.: 1989 

FUNDING: State 

ESTIMATED COST: $83,000 


DISCUSSION: Because of the limited sight distance and increased 
traffic in this area, the Region Office has requested a three-phase, 
fully-actuated traffic signal as an interim solution until major 
reconstruction of the interchange is accomplished. At this time, the 
Sunset Highway at Helvetia Road Interchange Project is set for 
construction in the second quarter of Federal Fiscal Year 1994. 


IMPACT: There are sufficient funds in this category of work 
to pay for this project. 


SECTION: Neptune Drive at Oregon Coast Highway 
COUNTY: Clatsop 

PROGRAM YEAR: 1989 

FUNDING: Developer 

TOTAL COST: $100,000 


DISCUSSION: This traffic signal will be warranted when the new 
Fred Meyer store opens in mid to late summer. 


IMPACT: The developer will pay all costs associated with this 
signal. There will be no use of State or Federal Funds. 


SECTION: Neptune Drive at Warrenton Connection 

COUNTY: Clatsop 

PROGRAM YEAR: 1990 

FUNDING: Developer 

TOTAL COST: $100,000 

DISCUSSION: This traffic signal will be warranted when other 
development in the area takes place in the near future. 


IMPACT: The developer will pay all costs associated with this 
signal. There will be no use of State or Federal Funds. 


(Continued on next page) 
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ADD TO DEVELOPMENT SECTION OF PROGRAM 


SECTION: Greeley Ramps-North Banfield Interchange (Phase 3) 
HIGHWAY : Pacific 

COUNTY: Multnomah 

PROGRAM YEAR: 1992 

FUNDING: I-4R 

RIGHT-OF-WAY: $300,000 


DISCUSSION: Protective purchasing of right-of-way property to 
preserve options for future freeway expansion is needed. To insure 
property is acquired at a reasonable cost, add the project to the 
development stage for right-of-way acquisition. 


IMPACT: No impact. Funds for right-of-way purchase included 
in Phase 1. 


Mr. Anhorn recommended approval of the Manual for Developing 
the Six-Year Highway Improvement Program 1991-1996. He said the major 
change from previous manuals is performance of the project identification 
and technical ranking phases on a continuous basis. These modifications 
will provide the employees who perform these activities with more time 
‘to complete their responsibilities. Commissioner Bolender moved for 
approval of the Manual. The motion carried unanimously by the 
Commission. 


Mr. Anhorn presented the 1989 State Surface Preservation 
Program which would provide surface treatment work consisting largely of 
thin overlays, sealing, planing and patching. He explained these 
activities are designed to supplement the Federal-Aid Overlay Program by 
improving and/or halting deterioration to selected portions of the 
highways. He said the projects were selected by the District and Region 
Offices based on their assessment of need and grouped by headquarters for 
proper size and efficiency for contracting. The funding for the Program 
at approximately $17.8 million is entirely from State Highway Funds and 
is available in the 1989-91 budget. He mentioned that the projects will 
be let for contract early in the spring of 1989 and all work should be 
done by the end of 1989. Commissioner Ford moved for approval of the 
following Program and the motion carried unanimously by the Commission. 


1989 State Surface Preservation and Maintenance Program 
Region 1 


Route 
Section Name 


ORES9E  1€ Multnomah NE Hancock - SE Haig (Portland) ° : : x Union Ave. & McLoughlin Blvd., 
Milling, Plug Patching, Thin 
Overlay (Includes $45,000 in 


Department of General Services Contracts General Maint. Funds) 


ORES7 102 Columbia ford Creek (Mist) - Pittsburg Jct. ‘ : F y Overlay (Includes $100,000 in 
General Maint. Funds) 


US30BY St. Johns Bridge < - F Thin AC Overlay (Suspension 
Spans Only) 


REGION 1 TOTAL $1,895,000 


RECAP: STATE PRESERVATION $1,750,000 
GENERAL MAINTENANCE $145,000 


TOTAL: $1,895,000 
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1989 State Surface Preservation and Maintenance Program 
Region 2 


Section Name Est. Cost Work Description 


District 3 Paving Project - 1989 
$900,000 
140 Marion Pacific Hwy E.-Woodburn Monitor Rd. - ($300,000) Class F Overlay with 1/2" 
Leveling 
Marion Park Boundary - Drakes Crossing é P ‘ 1 1/2" Class C Overlay with 
1/2" Leveling 


Region 2 Cold In-Place Recycle (CIR) Project - 1989 


ORE240 151 Yamhill Stag Hollow Cr. - Tangen Rd. F ‘ y ($225,000) Cold In-Place Recycle 
ORE223. 191 Airlie Rd. - Kings Valley é ° u ($260,000) Cold In-Place Recycle 


Lincoln ° 2" Overlay 
REGION 2 TOTAL $3,500,000 


1989 State Surface Preservation and Maintenance Program 
Region 3 


Section Name A Work Description 
Region 3 CIR Project - 1989 Cold In-Place Recycling (CIR) 


Benton County Line - Cheshire . ‘ ~ CR 
Dixonville - Glide ‘ ® e Intermittent, Single Lane, CIR 


District 5 Paving Project - 1989 


($77,000) 1/2" Class B or F Overlay 
($26,000) 1/2" Class B or F Overlay 
($33,000) 1/2" Class B or F Overlay 
($38,000) or F Overlay 
($180,000) Overlay 
($130,000) Overlay 
($90,000) Overlay 
($320,000) Overlay 


Lane Hillside Dr. (Cottage Gr.) Fr. Rd. F172.18 

Lane Melton (Creswell) Frontage Rd. F182.83 
Kuni (Creswell) Frontage Rd. F184.23 
Bonneville Power (Goshen) Fr. Rd. F189.02 
Salmon Creek - Lower Salt Creek 35.98 
Amazon Slough - Pacific W. Hwy. 47.71 
19th Ave. (Glenwood) - Pacific Hwy. 0.18 
Eugene-Springfield Hwy 


>suNnooo= 
SkuBysass 


55.70 62.00 


District 7 Paving Project - 1989 $571,000 
Washington Ave. - Teakwood Ave. 235.52 236.92 ‘ ($165,000) Overlay 


(North Bend) 
Bandon S.C.L. - Morris Road 274.60 ‘ ~ ($290,000) 1/2" Overlay 


Broadway St. (North Bend) A ® or C Overlay 


Poorman's Creek Section 
(2 Units) 


Department of General Services Contracts 


Douglas North Umpqua Hwy-Machine Patching To Be Selected 


25 Josephine Cave Junction - O'Brien 29.37 36.66 
REGION 3 TOTAL $3, 150,000 
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1989 state Surface Preservation and Aaintenance Program 


Section Name 


y Overlay (PCS4937) 4.00 ° Overlay Using RAP from 
ton-Tower Rd. Sect.) 1-84 Project 


Overlay (Includes $150,000 in 
Bike Funds) 


REGION 4 TOTAL $4,350,000 


STATE PRESERVATION $4,200,000 
BICYCLE PROGRAM $150,000 


TOTAL $4,350,000 


1989 State Surface Preservation and Maintenance Program 
Region 5 


Route Hwy Begin 


Burns - Lawen 


REGION 5 TOTAL $4,900,000 


STATE PRESERVATION $17,500,000 
GENERAL MAINTENANCE $145,000 
BICYCLE PROGRAM $150,000 


STATE TOTAL PROGRAM $17,795,000 


Mr. Anhorn requested an _ increase in Contract No. 10,379 
covering the Cannon Beach Junction Section of the Oregon Coast Highway 
in Clatsop County in the amount of $405,000 (8.8 percent increase). Vice 
Chairman Whitty moved for approval of the increase. The motion carried 
unanimously by the Commission. 


Mr. Anhorn requested an _ increase in Contract No. 10,489 
covering the Queen Avenue/Corvallis-Lebanon Highway (Unit 1) Section of 
the Albany-Junction City Highway in Linn County in the amount of $312,000 
(5.9 percent increase). Commissioner Bolender moved for approval of the 
increase. The motion carried unanimously by the Commission. 
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Mr. Gix introduced Mike Anhorn, District Maintenance 
Supervisor, to brief the Commission on the highway activities in the 
area. 


Mr. Anhorn said his District maintains 494 centerline miles of 
road. He said their biggest problem is 1-5 over the Siskiyou Mountains 
due to the six percent grade, the concrete surface, enforcement of 
traction devices, old equipment, and cutbacks in manpower. He discussed 
other highway needs as rebuilding 1-5; traffic signals and intersections; 
interchange improvements around Medford; reconstructing the highways in 
Medford, Grants Pass, and Ashland; rebuilding Williams Street Bridge; and 
the Medford viaduct. He also mentioned the air pollution problems in 
Medford. He said he was working on a District Surface Management Program 
and a District Roadside Management Program involving brush removal, 
danger tree removal, city entrance beautification, and refurbishing the 
rest areas. 


Mr. Gix continued to brief the Commission on the various 
projects and programs in the District. He said approximately $50 million 
in new roadwork had been completed. The Siskiyou Summit Project on I-5 
is about 70 percent complete and he said he expected the project to be 
substantially complete during the next construction season. He 
introduced the Project Manager for the Third Bridge in Grants Pass, Robb 
Paul. He said the right-of-way phase of the project has begun. 


Chairman Hollern introduced Dee Grensky, mother of Senator Ron 
Grensky, who was in attendance at the meeting. 


Mr. Bothman outlined the overview presentation that was 
presented to the Legislature by the Department and its Division. 


There being no further business to consider, Chairman Hollern 
adjourned the meeting at 10:20 a.m. 


In the Community Development Office, the Commission viewed a 
scale model of the Foothill Boulevard-Rogue River and Redwood Highways 
Section of the Redwood Highway in Josephine County, which showed the 
location of the Third Bridge and the signal system in Grants Pass. 
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At about 10:45 a.m., the Commission boarded a bus to tour 
projects in the City of Grants Pass. (Notice of the tour had been made 
by press release to newspapers of local and general circulation 
throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

David F. Bolender, Member 

Robert N. Bothman, Director of Transportation 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Victor Dodier, representing the Public Transit Division 

Bill Anhorn, Deputy State Highway Engineer 

James Gix, Region 3 Engineer 

Robb Paul, Project Manager, Third Bridge 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


Mrs. Dee Grensky, mother of Senator Grensky, and Bob Weber from 
Josephine County joined the Commission on the tour. 


The bus traveled south along 6th Street in Grants Pass. (Sixth 
Street is the southbound leg of the one-way couplet through the City of 
Grants Pass.) The bus continued on to Josephine County Fairgrounds and 
drove through the Redwood Interchange, also known as the South "Y" in 
Grants Pass. Mr. Gix explained the City was concerned that with the 
completion of the Third Bridge Project the change in traffic flow will 
increase over the years. He said the City has suggested that a more 
conventional 7nd modern design for this interchange would improve safety 
and the entrance to the City. 


The Commission then viewed the southerly terminus of the 
proposed Third Bridge near Baker Park. The tour was routed over Park 
Avenue back to 7th Street, which is the northbound leg of the Grants Pass 
Couplet. At M Street, the bus went easterly to the northerly crossing 
of the Third Bridge route near Mill Street. The tour continued on Mill 
Street back to F Street, which is the eastbound couplet on the Redwood 
Spur. The bus drove on the Redwood Spur to the east Grants Pass 
Interchange. 


After a stop at the Grants Pass Maintenance Station, the tour 
continued back along the eastbound couplet past the Grants Pass Shopping 
Center and on to South 6th Street where the tour concluded at the 
Riverside Convention Center. 
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At 12 noon, the Transportation Commission had lunch at the 
Riverside Conference Center, 971 S. E. Sixth Street in Grants Pass. 
(Notice of the luncheon meeting had been made by press release to 
newspapers of local and general circulation throughout the State.) 
Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

David F. Bolender, Member 

Robert N. Bothman, Director of Transportation 

Larry Jacobson, Deputy Administrator, State Parks and 
Recreation Division 

Victor Dodier, representing the Public Transit Division 

Paul Burket, Administrator of Aeronautics Division 

Bill Anhorn, Deputy State Highway Engineer 

James Gix, Region 3 Engineer 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present and approximately 20 
additional persons in attendance, which included officials from the 
Cities of Grants Pass, Central Point, Eagle Point, Medford, and Rogue 
River and from Josephine and Jackson Counties. Also present was Mrs. Dee 
Grensky representing Senator Grensky. 


Hank Henry, Chairman of the Jackson County Board of 
Commissioners, spoke concerning cooperation among the local entities. 
He advised the Commission that each city in Jackson and Josephine 
Counties had passed a resolution to participate in the Jackson-Josephine 
County Transportation Committee. He explained this Committee will be a 
forum for discussion of needed transportation projects and some common 
concerns. He said the Department of Transportation will also be asked 
to meet with them. 


Wes Reynolds spoke on behalf of Laree Linder, Mayor of Eagle 
Point. He said the City of Eagle Point is committed to a coordinated 
approach for their continuing goal of better transportation in their 
Region. He mentioned that the City would like to see better coordination 
with the Highway Division. 


Bill Moffat representing Mayor Jerry Lausmann of Medford gave 
a report on the activities of the Ad Hoc Street Finance Committee of 
Medford. He referred to the street problems in Medford and said the 
Committee had reviewed the City's source of financing to see if funds 
could be diverted to street needs. He mentioned that the Committee in 
July had recommended several changes in order to provide for an adequate 
maintenance and capital improvement program. The principal 
recommendation was a street benefit tax. He said they hoped this tax 
would raise about $2.2 million per year. Of this amount $500,000 would 
go for maintenance and the remainder would finance the construction of 
12 specified projects to be built over a four-year period. He said a 
consultant has been hired to study the conceptual proposal and to report 
back to the City Council within a few months. 
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Mayor Candice Bartow of Grants Pass welcomed the Commission to 
Rogue Valley. Her statement is summarized as follows: 


1) Transportation is important in Southern Oregon. 


2) Southern Oregon is growing rapidly in population and 
in tourism. The transportation system must keep 
pace. 


The Third Bridge is so important to the communi ty 
that a landscape architect has been hired to design 
the entire corridor along the new route. The 
architect is working with the Highway Division staff 
to coordinate landscaping, sidewalks, lighting, 
signing, and buffer area treatment. 


Coordination of this project at the design stage is 
important so additional funds do not have to be spent 
changing the project after construction is completed. 


Additional future projects: Reconstruct and replace 
signals on Sixth and Seventh Streets, design work on 
South "Y" Interchange, improve north entry on Sixth 
and Seventh, and a Fourth Bridge. 


When the Fourth Bridge is funded, participation from 
the Department is needed for improvements to Lower 
and Upper River Roads, the future closure of Redwood 
Avenue and the new signalized intersection of Allen 
Creek Road. 


(Written document from City of Grants Pass in 
Commission's files, Salem. ) 


Mayor Bartow asked for the Commission's support of the 


additional two-cent gas tax, the increased vehicle registration fee, and 
the Small City Allotment Program. 


January 13, 1989 


There being no further discussion, the luncheon meeting 


adjourned at 1:15 p.m. 
CS 


Maal € J ile 


David F. Bolender, Commissioner 


nthia J. Férd, Commissioner 


on a Vcavael 


Commission Services 


Robert F. Duvall, Commissioner 


January 13, 1989 
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MINUTES OF _1/13/89 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise authority on behalf of the Oregon Transportation 
Commission. Pursuant to that authority and acting in accordance there- 
with for the Commission, I approve the action listed below and report 
this action for your official records: 


1) Agreement with City of Milwaukie and Hillman Powell 
Company for traffic signal installation and 
illumination at the intersection of Oak Street and 
Clackamas Highway in Clackamas County. State will 
provide all design work and _ construction 
engineering. Hillman Powell Company will award 
and pay all construction related costs. Project 
is financed 100 percent by company. (Authorize 
State Highway Engineer to sign agreement. ) 


Dated this 7 day of VA 


Michael P.‘Hollern, Chairman 
Oregon Transportation Commission 


11-30-88 
APPROVED 


a A  — r 
STATE HIGHWAY ENGINEER 
/ , j As. r 


ee 


EXHIBIT __A_—_ 


MINUTES OF —1/13/89 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. 2 Project Shinglehouse Slough Bridges cos 
ee Oontract No. »660 
Type of Work Grading, Paving, Structures F.A. Proj. No. BRF-F-2-2(30), 
County Coos Highway Oregon Coast 
No. of Bidders 3 Low Bidder F. E. Ward, Inc., Vancouver, WA 

“ A" 


Low Bid $1,476,006.00 


Engincer's Recommendation: Award to low DBE responsive 
concurrence of FHWA. 


bidder subject to the 


North Bend, OR $1,499,785 .50 


2nd Bidder: Donald W. Thompson, Inc., 
$1 688,474.41 


3rd Bidder: Ross Bros. Construction, Inc., Salem, OR 


No. 4 Project Odell Avenue-Stephens Street (Roseburg) 
C ct No. 10,662 
Type of Work Grading, Paving, F.A. Proj. NO. OORT A . 
Sanitary Sewer, signing E 


Landscaping 


County UVouglas Highway Winchester Street (City Street) 


No. of Bidders 3 Low Bidder Roseburg Pavin Co., Roseburg, OR 


Low Bid $ 633,017.26 


eo 


endation: Award to low DBE responsive bidder subject to the 
d the City of Roseburg and receipt of deposit by City. 


$ 737,772.00 
$ 885,683.00 


Engineer's Reconun 
concurrence of FHWA an 


2nd Bidder: White Construction Co., Lake Oswego, OR 
3rd Bidder: Gradeline Construction Company, Salem, OR 


On November 7, 1988, I accepted the State Highway Engineer's 
recommendation for award of the projects on which bids were 
received on October 27, 1988, and authorized him to sign the 
contracts when conditions for the awards have been met. On 
both jobs, if the low bidder fails to meet the requirements 
for the disadvantaged business enterprises, award will be made 
to the next lowest responsive bidder pending DBE review and 


cost justification. 
of A , 1988 


Dated this / da 
Michael P. Hollern, Chairman 


OREGON TRANSPORTATION COMMISSION 
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VIINUTES OF __1/13/89 
TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Action Taken Under 


Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in accor- 
dance therewith for the Commission, I approved the following action 
and report this action for your official records: 


1) On December 1, 1988, approved a supplement to a per- 
sonal services contract with Highway Users Federation 
for Safety and Mobility for a review of the Highway 
Division's program management and productivity. This 
Supplement increases the total contract cost by 
$10,875 to a new total of $75,875 and adjusts the 
delivery schedule of the final report from December 1 
to December 31, 1988. (Authorized State Highway 
Engineer to sign supplemental agreement. ) 


Dated this 4o day_ of , ie » 1988 


ichael P. Hollern, Chairman 
Oregon Transportation Commission 


12-14-88 


_ APPROVED 


/ BS 
NALA 2 be 4c 
Foid STATE HIGHWAY ENGINESR 


Date__/< [is le 
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REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. Project Parrott Creek Bridge 

Grading, Paving, (Contract No. 10,668) 
Type of Work _and Structure F.A, Proj. No. BROS-0300(12) 
County Clackamas Highway _New ERA Road (County Road) f 
No. of Bidders 6 Low Bidder _Berning Construction Co., Wilsonville, OR 
Low Bid $ 356,030.00 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA and Clackamas County, and receipt of deposit by the County. 


2nd Bidder: F.E. Ward, Inc., Vancouver, WA $ 378,493.00 


3rd Bidder: Stach Construction Co., Inc, & Stach $ 383,854.00 
Equipment, Inc., A JV, Grants Pass, OR 


No. Project Fishhawk Creek Bridge 
itis savian:. cid (Contract No. 10,669) 


Type of Work Structure F.A. Proj. No. BRS-RS-132(4) 
County Clatsop Highway _Fishhawk Falls Highway 

No. of Bidders 3 Low Bidder Ross Bros. Construction, Inc., Salem, OR 
Low Bid $ 391,561.74 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA. 


2nd Bidder: Holm II, Inc., Stayton, OR $ 474,869.30 


3rd Bidder: Stach Construction Co., Inc. & Stach $ 498,133.00 
Equipment Inc., A JV, Grants Pass, OR 


No, Project $6.0, Scappoose-Mul tnomah County Line 
Grading, Paving, Structures, (Contract No. 10,670) 


Type of Work and Signing F.A. Proj. No. _State 
County Columbia Highway Columbia River (Lower Highwa 
No. of Bidders 7 Low Bidder Wildish Standard Paving Co., Eugene, OR 
Low Bid $3,464,916.00 
Engineer's Recommendation: Award to low DBE/WGE responsive bidder. 
2nd Bidder: J.C. Compton Contractor, Inc., $3,908 ,303.25 


McMinnville, OR 
3rd Bidder: Kiewit Pacific Co., Vancouver, WA $4,027 ,084.00 


=] 


No. 4 Project Coos Bay-Roseburg Highway Rockfall 
(Contract No. 10,671) 


Slope Scaling and Rock 
Type of Work Production Mat. F.A, Proj. Ko. _F-14(36) 


County —_Coos Highway _Coos Bay-Roseburg Highway 
No. of Bidders 6 Low Bidder Pynch-Turner, Inc., Roseburg, OR 
Low Bid 144,883.00 


Engineer's Recommendation: Award to low responsive bidder subject to concurrence 
of the FHWA. 


2nd Bidder: Johnson Rock Products, Inc., North Bend, OR $ 159,146.50 
3rd Bidder: Don Haisch Construction, Inc., Portland, OR $ 185,402.50 


No. 5 Preject _Redmond-Bend (South Unit 
(Contract No. 10,672) 


Grading, Paving, Structures, 


Type of Work and Signing F.A. Proj. No. _State 
County _Deschutes Highway _The Dalles-California Highway 
No. of Bidders 5 Low Bidder J.C. Compton Contractor, INc., McMinnville, OR 


Low Bid $1,886,520.50 
Engineer's Recommendation: Award to low DBE/WBE responsive bidder. 


2nd Bidder: R.L. Coats, Bend, OR $1,937 ,400.00 
3rd Bidder: Fabricators, Incorporated, Salem, OR $2,210,935.00 


No. 6 Project Longwood Orive-Winchester Bay 


Grading, Paving, and (Contract No. 10,673) 


Type of Work Signing F.A. Proj. No. F-2-3(20) 
County _Douglas Highway _Oregon Coast Highway 


No. of Bidders 4 Low Bidder _Johnson Rock Products, Inc., North Bend, OR 


Low Bid $ 697,894.30 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA. 


2nd Bidder: Bracelin-Yeager Excavating & Trucking Co., $ 723,309.45 


Coos Bay, OR 
3rd Bidder: J.C. Compton Contractor, Inc., McMinnville, OR $ 830,333.00 
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No. Project South Umpqua River (Caroline Ra ond) Bridge 


Grading, Paving, end (Contract NO. 10,674) 
Type of Work Structure F.A. Proj. No. RS-A410(3) 


County _Douglas Highway _Tiller Trail (County Road No. 1) FAS-A410 Highway 


No. of Bidders 5 Low Bidder Ross Bros. Construction, Inc., Salem, OR 


Low Bid $ 998,104.97 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of Dougias County and receipt of deposit by the County. 


2nd Bidder: Stach Construction Co., Inc. & Stach $1,000,307 .00 
Equipment, Inc., A JV, Grants Pass, OR 
3rd Bidder: Holm II, Inc., Stayton, OR $1,027 ,298.00 


No. Project Umpqua Highway Passin Lane-West Bound 
(Contract No. 10,675) 


Grading, Paving, and 
Type of Work Signing F.A. Proj. No. F-20(19) 


County _Dougias Highway Umpqua Highwa 
No. of Bidders 5 Low Bidder Roseburg Paving Co., Roseburg, OR 
Low Bid $ 328,528.65 


eS 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA. 


2nd Bidder: Bohemia Inc., Umpqua Division, Reedsport, OR $ 338,414.26 
3rd Bidder: Johnson Rock Products, Inc., North Bend, OR $ 372,202.30 


No. 9 antiam Highway at M.P. 33.9 


Project S ghway 
Contract, Nor, 10.676) 


Type of Work Grading and Paving F.A. Proj. No. ) 


County Linn Highway _Santiam Highway 


No. of Bidders 14 Low Bidder Blickle Co., Portland, OR 


Low Bid $ 654,461.45 


Engineer's Recomnendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA. 


2nd Bidder: Elting, Incorporated, Clackamas, OR $ 704,302.00 
3rd Bidder: Bracelin-Yeager Excavating & Trucking Co. $ 737,293.93 
Coos Bay, OR 


B 
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No. 10 Project Marion Street-State Street (Salem 
(Contract No. 10,677) 


Grading, Paving, and 
Type of Work Signals F.A. Proj. No. HES-47(27) re 


County Marion Highway _North Santiam Highway (12th Street) 
No. of Bidders 4 Low Bidder Benton Electric, Inc. Albany, OR 


Low Bid $ 361,422.50 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA and the City of Salem and receipt of deposit by the City. 


2nd Bidder: Linnco Electric Co., Albany, OR $ 411,842.00 
3rd Bidder: Cherry City Electric, Inc., Salem, OR $ 435,099.75 


Es Bh cmisins Project Silverton Road N.E. @ Hawthorne Avenue N.E. (Salem 
ontract ; 
Grading, Paving, and No. 10,678) 


Type of Work Signals F.A. Proj. No. HES-1720(4) 


County _Marion 


Highway _Silverton Road 


No. of Bidders 6 Low Bidder Benton Electric, Inc., Albany, OR 
Low Bid $ 217,152.30 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA and the City of Salem and receipt of deposit by the City. 


2nd Bidder: River Bend Sand & Gravel Co. DBA $ 233,891.91 
Salem Road & Driveway Co., Salem, OR 
3rd Bidder: Roy L. Houck Construction, Salem, OR $ 241,054.50 


No. 12 Project Airport Way Interchange 
(Contract No. 10,679) 
Type of Work Landscaping F.A. Proj. No. IR-205-7(128)312 


County Multnomah Highway _East Portland Freeway 
No. of Bidders 5 Low Bidder Ben Fox, Inc., Milwaukie OR 


ben Fox, es) ee rr ee 


Low Bid $ 325,627.40 


ae De 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA. 


2nd Bidder: Mocon Corporation, Salem, OR $ 341,428.00 
3rd Bidder: White Construction Co., Lake Oswego, OR $ 368,207.40 


B 
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No. 13 Project Kilchis River (Alderbrook Road) Bridge 
ntrac O. : 
Grading, Paving, and 


Type of Work Structure F.A. Proj. No. BRS-RS-A714(1) 
County Tillamook Highway County Road No. 656 

No. of Bidders _5 Low Bidder Holm 11, Inc., Stayton, OR 
Low Bid $ 458,005.50 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA and Tillamook County and receipt of deposit by the County. 


2nd Bidder: Stach Construction Co., Inc. & Stach $ 472,306.00 


Equipment Inc., A JV, Grants Pass, OR 
3rd Bidder; Donald W. Thompson, Inc., North Bend, OR $ 493,273.50 


No. 14 Project Simmons Creek-Pleasant Valley Road 
Grading, Paving, and (Contract No. 10,681) 


Type of Work Culverts F.A. Proj. No. _F-2-5(18) 

County _Tillamook Highway Oregon Coast Highway 

No. of Bidders 4 Low Bidder _J.C. Compton Contractor, Inc., McMinnville, OR 
Low Bid $1,562,941.50 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA. 


2nd Bidder: Roy L. Houck Construction Co., Salem, OR $1,754,781.10 
3rd Bidder: Kiewit Pacific Co., Vancouver, WA $1,769,922.00 


No. 15 Project Middle Fork Cold Springs Canyon Bridge 
(Contract No. 10,682) 


Grading, Paving, and 


Type of Work _ Structure F.A. Proj. No. _RS-190(5) 
County Umatilla Highway _Athena-Holdman Highway 
No. of Bidders 8 Low Bidder Dice Construction, Inc., Bend, OR 
Low Bid $ 67,085.00 
Engineer's Recommendation: Award to low responsive bidder. 

2nd Bidder: E.M.W. Construction Co., Bend, OR $ 70,266.79 


3rd Bidder: OPP & Seibold General Contractor, Inc., $ 74,564.00 
Walla Walla, WA 


B 
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No. 16 Project "OD" Canal and Lost River Bridges 
eae rata (Contract No. 10,683) 
Grading, Paving, and 

Type of Work Structures F.A. Proj. No. _State 


County Klamath Highway _Micka and Falvey Roads (County Roads 
No. of Bidders 4 


Low Bid 277,756.00 


Engineer's Recommendation: Award to low responsive bidder subject to concurrence of 
Klamath County and receipt of deposit by the County. 


Low Bidder _Holm II, Inc. Stayton, OR 


2nd Bidder: Stach Construction Co., Inc. & Stach * $ 299,079.00 
Equipment, Inc., A JV, Grants Pass, 
3rd Bidder: unite Construction Co., Lake Oswego, OR $ 315,700.00 


On November 22, 1988, I accepted the State Highway Engineer's 
recommendation for award of the projects on which bids were 
received on November 17, 1988, and authorized him to sign 

the contracts when conditions for the awards have been met. 

On Jobs 1, 2, 3, 5, 65 7, 8 9» 10, 11, 12, 13 and 14 if the 

low bidder fails to meet the requirements for the disadvantaged- 
woman business enterprises, award will be made to next lowest 
responsive bidder pending DBE/WBE review and cost justification. 


Dated this /S day of DECEHRER , 1988 


y. Vi 
OREGON TRANSPORTATION C 


yf «1/13/89 


T0: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in accord- 
ance therewith for the Commission, I approved the action listed below 
and report this action for your official records: 


On November 23, 1988, approved a personal service 
contract with Cross & Names to conduct the following 
courses: 


The Office Professional 
Date: February 16, 1989 
Cost: Not to exceed $500 


Professional Development for Women 
Date: March 16, 1989 
Cost: Not to exceed $500 


Management Development for Women 
Date: April 6 and 7, 1989 
Cost: Not to exceed $1,000 


D 
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MINUTES OF __. 1/13/89 


TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under 


Delegated Authority 


Under delegated authority to the Director (Delegation Order No. 29) 
from the Oregon Transportation Commission, subdelegated to the Deputy 
Director (Subdelegation Order No. DIR-8), the following actions were 
taken: 


1) On December 7, 1988, approved a personal service 
contract with Focal Point Programs for classes 
on Managing Job Stress and Conflict at Work for 
the period January 30 through June 15, 1989. 
The cost of the classes shall not exceed $6,000, 
plus $12 for each student over the class limit 
of 26. 


2) On December 7, 1988, approved a personal service 
contract with Jack J. Norman to develop the Highway 
Division's pre-employment testing program in 
Portland and Eugene and to conduct a fol low-up 
validation study. Cost not to exceed $10,000. 
Time Period: December 15, 1988, through March 18, 
1990. 


3) On December 8, 1988, approved an intergovernmental 
service agreement with Chemeketa Community College 
for time management classes to he held on 
February 9 and March 2, 1989, at a cost not to 
exceed $1,350. 


Dated this 28th day of December » 1988 


———_—__—— 
} >: 
« 


a 


Gary A. Potter, Deputy Director 
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TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under 


Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
actions listed below and report these actions for your official 
records: 


1) On September 26, 1988, approved a personal 
service contract with Tri-Met covering 
flagging on the Steel Bridge provided by 
Highway Division employees at a maximum cost 
to Tri-Met of $1,011.31. Time period: May 1, 
1987, to December 31, 1988. 


2) On October 18, 1988, approved an interagency 
agreement with the Department of Veterans’ 
Affairs for the purpose of employing Linda 
Kirkham in order to avoid her layoff after 
the closure of the Department of Veterans’ 
Affairs office in Bend. The assignment to 
the Bend Project Manager's office is effective 
November 1, 1988, through March 10, 1989, and 
the Department of VYeterans' Affairs will be 
responsible for all salary expenses. 


3) On November 7, 1988, approved a Memorandum 
of Understanding between the Permits and 
Weighmasters Section of the Highway Division 
and Interstate Heavy Hauling concerning trans- 
portation permits for oversized/overweight 
vehicles. 


4) On November 18, 1988, approved a request for 
increase in project authorization on_ the 
Beaver Creek Bridges Section of Beaver Creek 
Road in Crook County (Contract No. 10,443). 
The project has been completed and the final 
cost exceeds the original project 
authorization by $18,732.49 or 10.6 percent. 


5) On November 22, 1988, signed a_ personal 
service contract with WE Group, 
P.C./Architects and Planners for the design 
of the Astoria Motor Vehicles Division Field 
Office at a cost not to exceed $30,500. 

(Approved by Vice Chairman John Whitty. 

Signed by Bill Anhorn for State Highway 

Engineer. ) 


MINUTES OF __ 1/13/89 

On November 28, 1988, approved an addendum 
to a personal service contract with Stoel 
Rives Boley Jones & Grey to research the 
funding alternatives of the Eastbank Freeway 
relocation on I-5 in Portland. This addendum 
extends the contract time by 100 calendar 
days to March 10, 1989, at no additional 
cost. (Original contract approved by State 
Highway Engineer on August 22, 1988.) 


On November 29, 1988, approved emergency 
contract with Riedel International, Inc., 
for repair of a slide at M.P. 42 on the 
Upper Clackamas Highway No. 171 (ORE224). 
Estimated cost is $25,000. 


On November 29, 1988, a slide developed 
blocking the entire highway. 


I determined the removal of the slide needed 
to be accomplished immediately to _ protect 
the safety of the traveling public. Due 
to the emergency nature of the situation, 
time was not available to formally obtain 
bids. 


On December 9, 1988, approved two cooperative 
agreement work orders with the Federal Highway 
Administration covering the following 
projects: 


Experimental Project No. 3 for 
evaluating and reporting on_- the 
performance of six asphalt additives 
on US97 south of Bend. 


Experimental Project No. 12 for concrete 
pavement drainage rehabilitation. 


On December 14, 1988, approved a_ personal 
service contract with Focal Point Programs 
for a Managing Job Stress class_~ on 
February 15, 1989, at a cost of $2,750 and 
$15 for each workbook over 200. 


On December 14, 1988, approved an 
intergovernmental service agreement’ with 
Chemeketa Community College to conduct a 
Roadway Capacity Analysis Workshop = on 
January 4 and 5, 1989, at a cost not to 
exceed $7,944. 


Dated this -¢2 day of PPP we , 1988 


J 


; Forbes, State Highway Engineer 
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MINUTES OF __1/13/89 
TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


On behalf of the Commission and under authority delegated to 
me to award contracts, I awarded the following contracts: 


1) Work on the Odell Avenue-Stephens Street 
Section of Winchester Street in Roseburg, 
Douglas County. Bids received October 27, 
1988. Contract No. 10,662 awarded on Nov- 
ember 10, 1988, to Roseburg Paving Company, 
Roseburg, at $633,017.26. 


Work on the Parrott Creek Bridge Section 
of New Era Road (County Road) in Clackamas 
County. Bids received November 17, 1988. 
Contract No. 10,668 awarded December 8, 
1988, to Berning Construction Co., Wilson- 
ville, at $356,030.00. 


Work on the South Umpqua River (Caroline 
Raymond) Bridge Section of the Tiller-Trail 
(County Road No. 1) Highway in Douglas County. 
Bids received November 17, 1988. Contract 
No. 10,674 awarded on December 5, 1988, 
to Ross Bros. Construction, Inc., Salem, 
at $998,104.97. 


Work on the Marion Street-State Street (Salem) 
Section of the North Santiam Highway (12th 
Street) in Marion County. Bids received 
November 17, 1988. Contract No. 10,677 
awarded December 1, 1988, to Benton Electric, 
Inc., Albany, at $361,422.50. 


Work on the Silverton Road N.E. at Hawthorne 
Avenue N.E. in Salem, Marion County. Bids 
received November 17, 1988. Contract No. 
10,678 awarded on December 9, 1988, to 
Benton Electric, Inc., Albany, at $217,152.30. 


Work on the Kilchis River (Alderbrook Road) 
Bridge Section of County Road No. 656, 
FAS-A714 in Tillamook County. Bids received 
November 17, 1988. Contract No. 10,680 
awarded December 2, 1988, to Holm II, Inc., 
Stayton, at $458,005.50. 


MINUTES OF  —_1/13/89 


7) Work on the "D" Canal and Lost River Bridges 
Section of Micka and Falvey County Roads 
in Klamath County. Bids received November 17, 
1988. Contract No. 10,683 awarded December 8, 
1988, to Holm II, ine... Stayton, at 
$277,756.00. 


Dated this “2 day of /-2e-_  , 1988 


wie: —> 


——— 
5 7) 
je ---; 


4 


f* 


Me at rl 
Donald E. Forbes, State Highway Engineer 


12-16-88 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under delegated authority, the 
following contracts were accepted as being completed according to 
specifications: 


Contractor and 
Contract No. Section and County 


Hay and Clark Crushing Co. Richland Rock Production 
Contract No. 10606 Baker County 
Acceptance Date: Nov. 23, 1988 


Ross Bros. Construction Coalbank Slough Bridge (Coos Bay) 
Contract No. 10158 Coos County 
Acceptance Date: Dec. 1, 1988 


River Bend Sand and Gravel Co. Detroit+Idanha 
Contract No. 10592 Marion County 
Acceptance Date: Dec. 2, 1988 


Morse Bros., Inc. Oglesby Creek Bridge 
Contract No. 10539 Lincoln County 
Acceptance Date: Dec. 2, 1988 


J. C. Compton Contractor, Burns-John Logan Lane 
Contract No. 10621 Harney County 
Acceptance Date: Dec. 5, 


Riverbend Sand and Gravel District 3 Blade Patching Proj. 
Contract No. 10627 Marion County 
Acceptance Date: Dec. 5, 


E.M.W. Construction Co. Beaver Creek Bridges 
Contract No. 10443 Crook County 
Acceptance Date: Dec. 8, 


Eagle-Elsner, Inc. SW Murray Blvd.-SW Main St. (Beaverton) 
Contract No. 9686 Washington County 
Acceptance Date: Dec. 9, 


Contractor and 
Contract No. 


Morse Bros., Inc. 
Contract No. 10536 
Acceptance Date: Dec. 


Roseburg Paving Co. 
Contract No. 10620 
Acceptance Date: Dec. 


Roseburg Paving Co. 
Contract No. 10639 
Acceptance Date: Dec. 13, 


R. L. Coats 
Contract No. 10430 
Acceptance Date: Dec. 19, 


Hamilton Construction Co. 
Contract No. 10153 
Acceptance Date: Dec. 20, 


B-G Paint Company, Inc. 
Contract No. 10262 
Acceptance Date: Dec. 20, 1988 


Wildish Corvallis Const. Co. 
Contract No. 10634 
Acceptance Date: Dec. 21, 1988 


Tidewater Contractors, Inc. 
Contract No. 10564 
Acceptance Date: Dec. 21, 1988 
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Section and County 


Carter Cr. (Devitt Cr.) Bridge 
Benton County 


District 6 Overlay 
Douglas County 


District 6 Recycle Project 
Douglas County 


Crooked River Forest Crossing Bridges 
Crook County 


Coquille River Br. (Coquille) 
Coos County 


Thomas Creek Bridge 
Curry County 


Cottage Grove SCL-Woodard Road 
Lane County 


Gap Ranch-Riley (Unit 2) 
Harney County 


Expenditure Recap 


Above Projects 


Original Authorization 
Anticipated Costs 
Percentage Overrun (Underrun) 


December 27, 


BLW: mk 
CPC/FL6 


$11,937,738.96 
$12,091, 243.75 
+1.3% +1.04% 


FY to Date 


$354, 463,428.62 
$370, 343,822.68 
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Donald E. Forbes 
State Highway Engineer 
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VINUTES OF _1/13/89 
Department of Transportation 


PUBLIC TRANSIT DIVISION 


TRANSPORTATION BUILDING, SALEM, OREGON 97310 PHONE 378-8201 


In Reply Refer to 
File No.: 


December 30, 1988 


MEMORANDUM 


TO: Oregon she cide Commission 


FROM: Denny Moore, R minwtrator 


Public Transit Division 


SUBJECT: Reported Actions Taken Under Delegated Authority 


On behalf of the Commission and under the authority delegated to me to 
approve and sign contracts, I have taken the following actions since my 
last report: 


1. Small. City and Rural Area Transit Assistance Program. A 
federal/state general funded program to provide operating 
assistance for public transportation service. 


G.Fs Fits 


Tri-Met Nov. 29, 1988 $ -0- $65,600 
Astoria Nov. 29, 1988 10,700 12,850 


Smal] City and Rural Area Transit Assistance Program. A 
federal/state general funded program to provide operating and 
capital assistance for public transportation service. 


A. Capital grant amendment between Urban Mass Transportation 
Administration and Public Transit Division to transfer four 
buses to Basin Transit Service Transportation District. 
(November 7, 1988) 


AN EQUAL OPPORTUNITY EMPLOYER 
732-0004 (12-87) 


F 


Oregon Transportation Commission 
December 30, 1988 
page two 


A contract with Urban Mass Transportation Administration to 
administer and disburse $55&9,353 of federal and local funds, for 
the purchase of capital equipment to be used for transporting 
elderly and handicapped persons. (October 21, 1988) 


Bob Bothman, Director 
Department of Transportation 


John Elliott, Director 
Office of Public Affairs 


F 
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STATE OF OREGON INTEROFFICE MEMO 


DEPARTMENT OF TRANSPORTATION 378-8201 
PUBLIC TRANSIT DIVISION File: 7 
ALT 6 


Fran Neavoll : December 15, 1988 
Commission Services Section 


Victor iia , 


Public Transit Division 


Subject: Delegated Authority 
Capital Assistance Grant Agreement with City of La Grande 


I am following up on an action taken by the division under delegated authority. 


On December 15, 1987, the Transportation Commission approved several Small City 
and Rural Program capital assistance grants and delegated authority to sign the 
grant agreements to Denny Moore. Among these grants was one to the City of La 
Grande totalling $25,500 for the purchase of two sedans and radio equipment for 
the taxi service. 


Denny Moore signed the grant agreement with the City on June 22, 1988. And, the 
division forwarded the agreement to the City for final signature. 


On November 18, 1988, the City returned the grant agreement unsigned. The City 
does not now wish undertake the project because the new taxi company in La Grande 
declined the City’s offer of assistance. 


The division is cancelling the capital assistance grant to the City of La Grande 
and releasing the funds for use in other Small City and Rural Area capital 
assistance projects. 


MINUTES 
OF THE 


OREGON TRANSPORTATION COMMISSION 


MEETING OF 
FEBRUARY 21, 1989 


COVERING THE 
AGENDA REVIEW 
FORMAL MEETING 
WORKSHOPS 
COMMISSION TOPICS 
IN 


SALEM, OREGON 


On February 21, 1989, at 8 a.m., the Transportation Commission 
and staff met in the Director's Office, 135 Transportation Building, 
Salem, to review the agenda for the formal meeting. (Notice of the 
review had been made by press release to newspapers of local and general 
circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

David F. Bolender, Member 

Robert F. Duvall, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Deputy Director of Transportation 

John Elliott, Director of Public Affairs 

Don Forbes, State Highway Engineer 

Bill Anhorn, Deputy State Highway Engineer 

David Talbot, Administrator of Parks and Recreation 
Division 

David P. Moomaw, Administrator of Motor Vehicles 
Division 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

Roland Casad, Manager, Policy and Finance Section 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present. 


Mr. Bothman mentioned the various items on the agenda. 


Mr. Potter asked the Commission if they were satisfied with the 
amount of mail they were receiving from the staff. It was the consensus 
of the Commission that it had improved. The Commission indicated they 
would not like to receive the news releases, unless the issue was 
controversial, but they would like to receive the Clipper. 


Vice Chairman Whitty said he would like to see the amount of 
revenue generated from the gas tax. For example, the amount of 
additional revenue expected, expenditures, and balance. He also asked 
that the figures be compared to the amount of revenue generated last 
year. Mr. Bothman said a quarterly financial report would be presented 
to the Commission soon. 


Mr. Potter reviewed the proposed Commission meeting dates for 
the year. The following comments were made concerning the specific dates 
mentioned: 


1) March 20-21 in Beaverton. Mr. Bothman would like to 
see the tour route. It was suggested that the tour 
begin at 3 p.m. on Monday, March 20. (Since 
arrangements had been made for the tour on Tuesday, 
Chairman Hollern later agreed this would be 
acceptable. ) 


(Continued on next page) 
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April 17-18 in Ontario. Chairman Hollern said he 
would like former Chairman Tony Yturri invited to 
attend. 


July 17-18 has been changed to Tuesday, July 25, so 
the meeting could be a part of the WASHTO Select 
Committee on Boards and Commissions. The meeting 
would begin at 8:30 a.m. in Portland at the Lloyd 
Center Red Lion. A dinner of the Boards and 
Commissions is also planned. 


4) August 15. Commissioner Ford suggested that this be 
a telephone meeting. 


Mr. Potter said he would provide copies of the WASHTO agenda 
to the Commission when available. 


Mr. Moore briefed the Commission on the request from Ray 
Polani, who will appear at the formal meeting. (See formal meeting 
minutes. ) 


Mr. Bothman mentioned that a Ports Advisory Committee was 
appointed in 1988 to respond to House Bill 2612 covering the role of 
ports in Oregon. He said based on a review of the studies and testimony 
to the Committee, the Committee issued a draft paper entitled "Role of 
Ports in the State of Oregon". (Copy of draft paper in Commission's 


files, Salem.) Mr. Casad summarized the highlights and recommendations 
raised in the draft paper. (Copy of summary in Commission's files, 
Salem.) Mr. Bothman said Representative Tom Hanlon has requested a 
response within ten days on suggestions for legislative wording that 
would lead to a bill on ports. Mr. Bothman asked Mr. Potter to work with 
Vice Chairman Whitty on this issue. 


Mr. Moore said Ron Higbee of Tri-Met and Region I Engineer Don 
Adams would be at the workshop to discuss the Portland regional strategy. 


Mr. Moore mentioned three legislative issues. (See formal 
meeting minutes. ) 


There was discussion on the agenda item concerning the adding 
of six projects to the Six-Year Highway Improvement Program. The 
flexibility of the Program was a concern and Mr. Forbes said there was 
a need to design a process for changes to the Program. Mr. Bothman said 
projects should be advanced when funds become available and not add new 
projects. After further discussion, it was decided that the item should 
be removed from the agenda. 


The agenda review adjourned at 8:59 a.m. 


February 21, 1989 


On February 21, 1989, the Oregon Transportation Commission held 
its regular monthly meeting in the Conference Room (122) of the 
Transportation Building in Salem beginning at 9 a.m. (Notice of the 
meeting had been made by press release to newspapers of local and general 
circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Robert F. Duvall, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Deputy Director of Transportation 

John Elliott, Director of Public Affairs 

David P. Moomaw, Administrator of Motor Vehicles 
Division 

David Talbot, Administrator of Parks and Recreation 
Division 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

Donald E. Forbes, State Highway Engineer 

Bill Anhorn, Deputy State Highway Engineer 

Al Steger, Assistant Division Administrator, Federal Highway 
Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present. 


Vice Chairman Whitty moved for approval of the following items 
on the consent calendar. The motion carried unanimously by the 
Commission. 


1) Minutes of the meetings of January 12 and 13, 1989. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation 
Resolution No. 2807" in Commission's files, Salem. ) 


Survey maps and adopted resolutions covering the 
following locations: 


a) Curtis Avenue-Coalbank Slough 
(Coos Bay) Section, Oregon Coast 
Highway, Coos County. ("Highway 
Corridor & Design Resolution 
No. 483" in Commission's files, 
Salem. ) 


Miami River Bridge Section, 
Oregon Coast Highway, Tillamook 
County. ("Highway Corridor & 
Design Resolution No. 484" jin 
Commission's files, Salem. ) 


(Continued on next page) 
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Authorized payment of $17,837 for 1989 membership 
dues to the American Association of State Highway and 
Transportation Officials. 


Authorized obtaining consultant services’ for 
preliminary and final design of the _ following 
structures: (Authorized State Highway Engineer to 
sign necessary contracts. ) 


a) Miami River Bridge 
Oregon Coast Highway 
Tillamook County 
Estimated cost not to exceed 
$48,000 


Elk Creek Bridge 

Lewis Creek Bridge 

Trail-Casey State Park Section 
Crater Lake Highway 

Jackson County 

Estimated cost not to exceed 
$72,000 


Increased the cost limit from $200,000 to $350,000 
for a personal service contract with Hardesty and 
Hanover Consulting Engineers covering the South 
Slough (Charleston) Bridge on the Cape Arago Highway 
in Coos County. (Authorized State Highway Engineer 
to sign necessary contract. ) 


Written delegated authority reports had been mailed to the 
Commission prior to the meeting. These reports show the action taken by 
the following officials on behalf of the Commission pursuant to its duly 
eg delegation orders. (Exhibits are in the Commission's files in 
Salem. 


Chairman of Commission Exhibit 
Director of Transportation Exhibit 
Deputy Director Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
Parks Administrator Exhibit 
Aeronautics Administrator Exhibit 
Assistant Attorney General Exhibit 
Highway Controller Exhibit 


Ss cCOonmonowr 


The Commission unanimously confirmed their next meeting dates 
of March 20 (dinner) and March 21 (formal) in Beaverton at the Greenwood 
Inn beginning at 9 a.m. The tentative dates for the following meetings 
were set for April 17 and 18, 1989, in Ontario. 


February 21, 1989 


Mr. Potter said the budget for Central Services has been 
presented to the Ways and Means Committee. He gave the following report: 


1) No substantial program cuts. 


2) Conceptual approval of the decision package to 
transfer Highway Accounting to Central Services. 


3) Day care funds were removed from the budget; however, 
there is support for the proposal. After Commission 
approval of the business plan, the proposal will be 
presented again. 


Deletion of the rail marketing package for $200,000 
in lottery funds. With further review, the package 
may be restored. 


Mr. Moore said the private-public task force on transit 
finance, now known as Transportation 2000 which represents an alliance 
of both government and private-sector businesses, have formed a consensus 
on the Portland metropolitan region's transportation policies. He 
outlined the following transit and highway issues, which are in the 
process of being introduced either by Committee or by individuals. 


1) Creation of a State Light Rail Construction Fund. 


2) Extension of Tri-Met's payroll tax to local 
governments. 


3) One-cent increase in the cigarette tax dedicated to 
elderly and handicapped transportation. 


4) Provide routine transit capital match. 


5) Constitutional amendment to allow vehicle 
registration fees to be used for light rail. 


6) Increase gasoline tax and equivalent weight-mile tax 
by two cents per gallon on January 1, 1991. 


7) Increase vehicle registration fee from $10.00 per 
annum to $20.00 per annum on January 1, 1990. 


8) Pass enabling legislation to allow counties (three 
counties in the metro region) to levy a vehicle 
registration fee no greater than the state fee. 


(Copy of prepared Transportation 2000 1989 Transportation 
Revenue Increase proposals and goals were handed the Commission. Copy 
in Commission's files, Salem. ) 


Mr. Moore said the transit communities are in the process of 
introducing the following legislation: 


1) Five percent tax on batteries and tires. This would 
generate approximately $15 million per year 
statewide. 
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Regulation and taxation of video games by the Lottery 
Commission. This would generate about $40 million 
of which a portion would be allocated to transmit 
capital improvement. 


Modify the current law to allow purchase and 
construction of facilities, such as transit centers 
and park and ride facilities. 


Joan Plank, Legislative Coordinator for the Motor Vehicles 
Division, gave an update on the legislative session. She discussed the 
status of the Division's bills that have been heard before the Committee, 
bills that have been testified on, and other legislation that is pending. 
She stated their major piece of legislation is the Commercial Driver 
License Bill (HB 2148). This bill requires licensing and retesting of 
approximately 120,000 commercial drivers in Oregon. The bill complies 
with the Federal Commercial Motor Vehicle Safety Act of 1986 in order to 
improve traffic safety and to avoid reduction of Federal Highway Matching 
funds. She said it is anticipated that the bill will come up for hearing 
in early March. 


There was discussion concerning House Bill 2071 that 
establishes a surcharge on driving records to pay for certain Motor 
Vehicles Division programs. Chairman Hollern asked that the Commission 
be filly briefed on the budget regarding the fee vs. subsidy issue. 


Mr. Burket said a legislative work session had been scheduled 
for the budget for the Aeronautics Division. 


Mr. Burket mentioned two new bills that have been recently 
introduced involving insurance for aviation as follows: 


1) Senate Bill 494 repeals the guest passenger statute. 
No impact on the aviation industry. 


Senate Bill 501 requires certain limits of liability 
insurance for operation of an aircraft registered in 
Oregon. Mr. Burket said he would like guidance from 
the Commission after they have had time to study the 
bill. 


Mr. Burket requested authorization to seek approval from the 
Governor's Office and to introduce by the appropriate legislative 
committee a proposal to eliminate provisions in the current law for the 
Aircraft Fuel Retailer's License. The elimination of the license will 
do away with the application and bond required for the license and will 
further eliminate the need for a request for refund by the normal user 
of aircraft fuel. It will also eliminate monthly reports now required 
from retailers and the Motor Vehicles Division administrative and 
recordkeeping overhead. He said this wilt also reduce the cost of the 
collection process now billed by the Motor Vehicles Division to 
Aeronautics. Vice Chairman Whitty moved for approval of the request. 
The motion carried unanimously by the Commission. 
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Mr. Burket asked for the Commission's amendment of Section III 
of "Aeronautics Resolution No. 14a" adopted by the Commission on 
December 20, 1988, reactivating the Aviation Advisory Committee. He said 
this amendment would allow up to three members to be appointed from any 
one Congressional District rather than the current limit of two. He 
explained this would allow the Commission more flexibility to provide 
adequate representation from those districts covering large geographical 
areas or containing a preponderance of the State's pilot and aircraft 
population. Commissioner Bolender moved for adoption of "Aeronautics 
Miscellaneous Resolution No. 14b" approving the amendment. The motion 
carried unanimously by the Commission. ("Aeronautics Miscellaneous 
Resolution No. 14b" in Commission's files, Salem.) 


Mr. Burket requested adoption of a temporary rule amending 
OAR 738-50-020 regarding the Aurora State Airport aircraft operation 
regulations in Marion County. He explained that the change is emergency 
in nature as when higher performance aircraft make a straight-in approach 
to runway 17, there is the possibility of meeting an aircraft taking off 
directly into the landing aircraft. He said that designating runway 17 
as the preferred runway in calm wind conditions will correct this 
potentially dangerous situation. Commissioner Ford moved for adoption 
of the temporary rule amendment. The motion carried unanimously. Mr. 
Burket said after the public has been given an opportunity for a hearing, 
a request will be brought back to the Commission for adoption as a 
permanent amendment. ("Aeronautics Administrative Rule No. 7b" was filed 
with the Secretary of State on February 21, 1989, and will be published 
in their Administrative Rule Bulletin. Copy of rule amendment in 
Commission's files, Salem. ) 


Mr. Burket said he had mailed to the Commission the draft copy 
of the Aviation Program Plan. (Copy in Commission's files, Salem.) He 
explained that the document contains the mission, values, goals and 
objectives. He said the draft document is subject to further refinement 
by the Commission and the Aviation Advisory Committee. He requested 
comments or suggestions from the Commission. (This was an informational 
item only and no action was necessary at this time. ) 


Mr. Burket requested approval of the Aeronautics Division's 
proposed plan for use of anticipated revenue resulting from House Bill 
2068. He said that the current estimate shows approximately $250,000 of 
unrefunded motor vehicle fuel tax will be transferred to the Aeronautics 
Fund for the 1989-91 biennium. This results from the use of automotive 
gasoline in aircraft engines. He proposed that the funds be used as 
follows: 


1) $50,000 - Financial Aid to Municipalities (FAM): He 
recommended that priority be given to FAM funding for 
airport improvement projects related to airport 
safety or economic development activity. As the 
projects are identified and applications received, 
they will be presented to the Commission. for 
approval. The $50,000 of the MOGAS proceeds should 
generate an additional $50,000 local and $900,000 
Federal Funds for airport improvements. 
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$50,000 - Restoration of improvement project at 
Bandon State Airport in Coos County. This would 
generate another $450,000 Federal Funds and restore 
a needed project, which could not be _ otherwise 
included due to lack of funds. 


NOTE: $100,000 of the $250,000 is expected to generate a total of 
$1,450,000 of needed airport improvements. The remaining $150,000 goes 
into ending balance to leverage additional funds for airport planning and 
improvement projects subject to approval by the Commission and the 
Legislative Emergency Board. 


Mr. Burket explained this proposal represents a suggested 
alternative to conclusions reached by the Ways and Means Subcommittee in 
the last budget work session. Commissioner Duvall moved for approval of 
the alternative plan. The motion carried unanimously by the Commission. 


Mr. Talbot said a 1971 Act created the State Trails Program and 
requires the Commission to approve proposals nominated for State 
designation. He called on Pete Bond, Trails Coordinator, who introduced 
Rick Allen, Jefferson County Commissioner. 


County Commissioner Allen spoke supporting the designation of 
the Willow Canyon Trail in Madras and Jefferson County as a state 
recreation trail. He said the hiking and bicycling trail utilizes an 
abandoned railroad grade, the first such conversion in Oregon. For seven 
miles, the trail traverses a bench in the canyon from the City of Madras 
to Simtustus Lake on the Deschutes River. He mentioned that the trail 
would be used year round and would fill the need for long distance hiking 
and bicycling opportunities within the growing Central Oregon region. 


Mr. Bond said the Oregon Recreation Trails Advisory Council 
unanimously endorsed designation at their July 1988 meeting and a public 
hearing was held in Madras on November 30. The hearing drew universal 
Support and several letters were submitted in support of the designation. 
He requested that the Commission amend OAR 736-09-010 by adding the 
Willow Canyon Trail from Buff School to Lake Simtustus, a distance of 
approximately seven miles, as an official Oregon Recreation Trail. 
Commissioner Bolender moved for amendment of the administrative rule 
designating the Willow Canyon Recreation Trail. The motion carried 
unanimously by the Commission. "Oregon Recreation Trail Rule No. 5" in 
Commission's files, Salem, was filed with the Secretary of State on 
March 1, 1989, and effective that day. The rule will be published in 
their Administrative Rule Bulletin. 


Kathy Shutt, Landscape Architect, presented tlie development 
study for the Bowers Rocks State Park in Linn County. The purpose of the 
Study was to assess the feasibility of developing the park, which is 
located on the Willamette River west of Albany. She said the park was 
authorized by the 1973 Legislature as one of five State Parks established 
as part of the Willamette River Greenway. 
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Ms. Shutt said the study was conducted by an independent 
consultant with the assistance of State Park staff. She mentioned at the 
present time, there is only limited access to the park along the eastern 
edge via Cherry Lane. The study looked at whether this site, including 
public and private property, should be developed for recreation, what 
kind of development would be appropriate, and how much land would be 
needed for development. She said the study concluded that development 
of the park facility was feasible but would be dependent upon the 
availability of funds. She asked for the Commission's acceptance of the 
report and to present the study to the 1989 Legislature. (Copy of study 
report in Commission's files, Salem. ) 


Chairman Hollern was concerned that the study did not include 
acquisition costs. Vice Chairman Whitty moved for transmitting the study 
report to the Legislature. The motion carried unanimously by the 
Commission, with a recommendation that total costs be added to the study 
report. Mr. Talbot agreed to add the costs to the report. 


Mr. Talbot advised the Commission that the legislation to 
increase the recreational vehicle registration fees is now in the House 
Transportation Committee. 


Mr. Talbot also advised the Commission that there is a bill to 
create a State Park at Opal Creek in the North Santiam River basin. He 
said this is a controversial issue as Opal Creek has become a focus of 
efforts by environmentalists to prevent logging in areas containing old- 
growth Douglas fir. 


Mr. Talbot said there are various bills being discussed in the 
Legislature covering special rates for senior citizens. 


Mr. Talbot mentioned there is another bill being considered to 
convert Government Island in the Columbia River as a State Park. 


As a result of the 2010 Plan, Mr. Talbot stated Governor 
Goldschmidt has recommended that the Parks Division be a separate State 
agency. 


Mr. Forbes asked the Commission to accelerate the Operations 
Portion of the Six-Year Highway Improvement Program. He said that 
portion of the Program covers correcting potential slides, hazard areas, 
and existing traffic signals. He explained that the projects had been 
delayed due to problems with the computerized accounting system. Since 
the cash balance i8 now known and with the increased revenue, he 
requested authority to reinstitute that portion of the Program. He 
mentioned that the Region Engineers have reprioritized the projects. 
Commissioner Duvall moved for approval of the projects shown below. The 
motion carried unanimously. The Commission also authorized the State 
Highway Engineer to sign the necessary agreements. 
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OPERATIONS PROGRAM 
FY 1989 


Begin End (X1000) 
Hwy _ . Namo Reg. Project Namo M.P. M.P. Category Cost 


Various Various Protoctlve Scrocning of Overpassos Varlous Varlous Scrooning 250° 
Ochoco 4 Prinovitle Signal Roplacoment 18.57 19.01 Sig. Rehab. 270 
Wilson River 1 M.P, 31.0-32.2 Rocklal 31.00 32.20 Rocklall 420 
Pacific East 1 Grande Avo. @ NE Halsoy St 0.60 Signal 60 
McKonzlo 3 Maln St. @ 54th St 6.03 Signal 90 


TOTAL 1090 
FY 1990 


Bogin (X1000) 
Hwy_. Namo Rog. Project Namo M.P. Category 


Various Varlous Protoctvo Scrooning of Ovorpasses Various Scrooning 
Scholls 1 Scholls Hwy. @ Donny Rd. 10.50 ChanneVSignal 
Beavorion- Tualatin Boaverion-Tualatin Hwy @ Bridgoport Rd 8.35 ChannovSignal 
Nehalem M.P, 50.30-56.30 Guardrall Projoct $0.30 

Nohalom M.P. 39.13 Guardrall Projoct 39.13 

Oregon Coast M.P, 31.65-54.50 Guardrall Projoct 31.65 

Sunset M.P, 21.00-21.40 Guardrail Projo 21,00 

Lower Col Alvor M.P, 79.48-88.00 Guardrall Project 79.48 

Sanam Park @ Grant 13.39 W 

Oregon Coast US101 @ Ofve 140.37 

Pacific East ORES9E @ Young 32.87 

Pacific East 99E @ Wy 21.14 

Rodwood 7th StL. @ Hillcrest Or. X2.26 N 

Crator Lako Crater Lake Hwy. @ Doha Walors Rd. 1.59 

Rogue Valloy Rogue Valloy Hwy. @ Maplo Avo. 18.45 

McKonzlo McKonzlo Hwy @ Milican Or. - 11.70 

K. Falls-Lakoviow South 6th @ Washbum 2.13 

UnlahrHilgard M.P, 35.40-36.40 Guardrall Projoct 35.40 

Central Orogon Monroe St. @ Eagan Avo. 131.23 

Pendloton-John Day PondlotonJohn Day Hwy. @ Southgate 2.67 


AUUNABOOOONNNNNNN—— 


FUNOS BY CATEGORY 


CATEGORY $_(X1000) 
Signal Rehabilltation 680 
Channelization 530 
Signal 560 
Screening 500 ° 
Rockfall 420 
Guardral 275 


TOTAL 2965 


* Includes cost for additional locations which may be added to screening program, pending legislation. 
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Commissioner Bolender moved for approving an increase in 
project authorization on Contract No. 10,400 for work on the Liberty 
Road-Sweet Home Section of the Santiam Highway in Linn County in the 
amount of $690,000 (10.5 percent increase). The motion carried 
unanimously by the Commission. 


Mr. Forbes recalled that last March 1988 the Department asked 
for an impartial assessment of the overall operations of the Highway 
Division. The assessment was to focus on management and productivity. 
To accomplish this, he said, the Division contracted with the Highway 
Users Federation for the assessment. The Federation has prepared a final 
report and copies were furnished the Commission. (Copy in Commission's 
files, Salem.) He summarized the strengths and the concerns as follows: 


MANAGEMENT STRENGTHS 


1) Oregon motorists are getting excellent value out of 
their State Highway Program. 


2) Over the past 12 years, there have been dramatic 
improvements to the State Highway System pavement. 


3) Oregon is a recognized leader in the protection of 
pavements from overloaded trucks. 


4) There have been recent gains in the State Highway 
Program productivity and there is opportunity for 
further gains in the future. 


5) Oregon has an outstanding planning process that led 
to the establishment of a sound Highway Plan and 
Highway Improvement Program. 


6) Oregon is a leader in maintaining bridges - seventh 
in the nation. 


MANAGEMENT CONCERNS 
Lack of performance standards. 


Oregon's construction management forces are larger 
than comparable State Highway Departments. 


Lack of reliable financial information to judge the 
status of expenditures. 


The State Highway Program lacks explicit goals for 
setting State Highway Program direction and for 
monitoring program progress. 


Aging bridges that are approaching structural 
problems. 
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Mr. Forbes outlined the Federation's recommendations for the 
concerns and how the Division plans to respond to the concerns to improve 
the operation. 


Mr. Forbes said the Highway Division is following about 43 
legislative bills which may have some impact. He discussed the following 
proposed legislation: 


1) House Bill 2064 raises the statutory limitation for 
snow park permit fees from $2 daily and $10 annually 
to $3 daily and $15 annually. This sets the limit 
but does not raise actual fees. 


House Bill 2065 increases the term of appointment of 
the Winter Recreation Advisory Committee from two 
years to four years. 


House Bill 2066 provides for additional flexibility 
in the disposal of low interest and low value surplus 
property to reduce disposal costs. 


House Bill 2067 provides for consistency between 
State Law and the Federal Surface Transportation Act 
of 1987. It increases and extends’ relocation 
benefits paid to those affected by eminent domain 
purchases. 


Ray Polani addressed the Commission as Chair of Citizens for 
Better Transit and Portland Area Director of the Oregon Association of 
Railway Passengers. He read a prepared speech, which is summarized as 
follows: (Copy in Commission's files.) 


1) Requested that the State recommend to Oregon's 
congressional delegation equalization of the Federal 
Funding assistance formula for each mode of 
transportation. 


Requested establishment of a Rail Division or a Rail 
Development Corporation with appropriate funds. 


Requested support of the proposed referral to the 
voters of a constitutional amendment allowing equal 
funding access statewide for rail, mass transit and 
highway transportation projects. 


There being no further business to consider, Chairman Hollern 
adjourned the formal meeting at 10:47 a.m. 


February 21, 1989 


At 11 a.m. in the Conference Room, a workshop was held with the 
same persons present. Mr. Forbes recalled that during the, Highway 
Division's budget presentation last year, the implementation of a 
Management Information System was a key factor in improving management 
and productivity within the Division. He said the staff has been working 
on developing the first component of a Management Information System, 
which is an Executive Information System. He further explained that the 
process to collect the data would be lengthy. He said that there is a 
need to secure software to effectively present the information to 
managers and that the Division is committed to having a system on line 
by July 1, 1989. He asked for the assistance of the Commission whether 
to develop the software or to purchase software from an outside vendor. 


Doug Tindall, Manager of the Automation Section, explained that 
an Executive Information System is a computer-based means by which 
information can be accessed, created, packaged, and delivered for use on 
demand by high-level, nontechnical executives. He said the system would 
be used to provide staffing information, fiscal and project information, 
performance indicators, and legislative issues. 


Chuck Wehrle of Comshare, using Commander - an Executive 
Information System tool, demonstrated an Executive Information System. 
He said this type of technology can be applied to a _ number of 
applications such as communications, status access (day-to-day reports), 
and query and analysis. He said this system benefits executives by 
faster and easier access to information, earlier identification of 
problems and opportunities, reduced volume of everyday information, 
access to outside information sources, better management, and increased 
focus on the most important business factors. 


Chairman Hollern inquired as to the return of dollars on 
investment. Commissioner Bolender said in his private business it is 
felt that the system is worthwhile and the end result is higher 
productivity. He said he thought the same would apply for the Highway 
Division. It was the consensus of the Commission that if the Division 
could have a three-year payback to proceed with some kind of system. 


The workshop adjourned at 11:55 a.m. 


At noon, the five Commissioners and Mr. Bothman had lunch in 
the Director's Office. 


Items discussed were funding alternatives and the exchange of 
jurisdictional highway responsibilities within the Portland Metropolitan 
area. 


Vice Chairman Whitty inquired about a report requested last 
year on the funding equity issue that compared vehicle-miles, population, 
or whatever criteria that was used as funds were allocated to the cities 
and counties in the Six-Year Highway Improvement Program. Chairman 
Hollern thought it would be helpful to have a copy now to utilize as the 
funding package is discussed. Mr. Bothman said he had seen the report 
but additional work needs to be done. 
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Chairman Hollern briefed the Commission on the status of the 
Transportation 2000 Committee to implement regional transportation 
priorities in the Portland metropolitan area. 


Mr. Bothman advised the Commission of the status of the Oregon 
Coast Parkway (US101). He said that progress is being made and that the 
staff is working with the Congressional delegation, along with the 
neighboring States of Washington and California. 


There was discussion about having the Commission along with the 
Transportation 2000 Committee appear on the bill as sponsoring the 
proposed funding legislation. The Commission unanimously agreed to 
authorize the Chairman to proceed as appropriate on the proposed 
legislation. The Commission also agreed on a blended rate of the State's 
share of no less than 60 percent. 


Mr. Talbot joined the workshop to brief the Commission on the 
latest 1987-89 expenditure and revenue forecasts and budget revisions for 
the Parks Division. 


Following lunch at 1:10 p.m., the five Commission members 
returned to the Conference Room for an additional workshop. 


Tom Lulay, Bridge Engineer, briefed the Commission on Senate 
Bill 236 which would establish covered bridge restoration and maintenance 
programs. He said Senator Mae Yih is sponsoring the bill and it is the 
outcome of a study completed in 1988. (Copy of study in Commission's 


files, Salem.) He mentioned that the basic findings of the study are 
contained in the bill which covered three major types of covered bridges: 
1) those in-service; 2) those bypassed; and 3) those in storage. 


Mr. Lulay said Senate Bill 236 called for the Highway Division 
to establish an advisory committee to handle funding of remedial work. 
The bill would use Department funds in a 50/50 match to fund the 
maintenance of 31 bridges covering traffic. Lottery funds would be used 
in a 50/50 match with local funds to cover rehabilitation. 


Mr. Lulay summarized his report by saying that the Department 
does not believe that the expenditure of $116,250 per year is appropriate 
use of dedicated Highway Funds. This position was agreeable with the 
Commission. 


Mr. Anhorn brought to the Commission's attention a draft joint 
resolution which encourages the Department to acquire, maintain, and 
operate Buena Vista, Wheatland and Canby Ferries. He said it has been 
the State's position that it is not an appropriate use of State funds. 
He mentioned that the Division recognizes the historic significance of 
the ferries, but feels that it is a local issue. (A report had been made 
to the Commission on April 19, 1988, following a study mandated by Senate 
Bill 900.) The Commission concurred with the staff's position on the 
issue. 
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Eb Engelmann, Manager of the Environmental Section, updated the 
Commission on the noise mitigation policy. He handed the Commission the 
current policy. (Copy in Commission's files, Salem.) He outlined the 
background and history of the policy. He mentioned that in the policy 
it says a substantial contribution be made by the property owners and 
local government, when warranted. At the present time, the guidelines 
have been one-third of the total cost being paid by property owners, 
one-third local governments, and one-third by the State. He said the 
Federal Highway Administration in 1988 required a 50 percent 
participation if the project received Federal Aid Funds. He recommended 
that the policy remain as previously adopted by the Commission with the 
understanding that the substantial contribution be changed to 25 percent 
by the property owner and 25 percent by the local government. The 
Commission reaffirmed their policy and approved the contribution amounts 
as recommended. 


Russ Graham updated the Commission on a two-year pilot project 
of the Motor Vehicles Division Field Offices being open in the evenings. 
He handed the Commission the automatic wait time reports from the North 
Salem and Corvallis offices. (Copy in Commission's files, Salem.) The 
pilot project indicated that customers did not come after 5:30 p.m. He 
said as a result of the test project, the Division will operate from 
8 a.m. to 5 p.m., Monday through Friday, for offices other than those 
served by express offices. 


John Hollingsworth of the Parks Division showed slides of the 
erosion at Cape Lookout State Park in Tillamook County, which began in 
1982. He explained that the Park is suffering severe erosion of the 
foredune that separates the ocean from the overnight camp. He said the 
U. S. Army Corps of Engineers has been contacted to do a reconnaissance 
study. From this study, the Corps will recommend what could be done, 
whether or not a protective structure is practical, if artificial 
nourishment of the beach is feasible, or to do nothing. He mentioned 
that if there is a possibility of receiving financial assistance from the 
Corps, a reconnaissance study must have been completed. He commented 
they are awaiting the results from the Corps' study in hopes to receive 
financial assistance. In the meantime, he said, a section of the camp 
has been temporarily closed. 


Eric East, Chief Planner for the Public Transit Division, 
showed slides of some of the projects completed or underway that were 
funded by the Stripper Well Funds. 


Rosalyn Shirack, Transportation and Revenue Analyst, discussed 
the benefits of the child care program to the Highway Program per month. 
She said three areas were identified as quantifiable benefits: 


Estimated 
Cost Savings 


Reduced absenteeism $ 2,000 
Reduced turnover 250 
Reduced maternity leave 1,100 


Total Benefits 5. 35350 


(Continued on next page) 
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Ms. Shirack said these benefits do not include savings from reduced 
stress, improved productivity, improved recruitment, employee morale, and 
public relations. She presented a written document listing the key 
assumptions for determining the benefits and a chart explaining the above 
benefits. (Copy in Commission's files, Salem. ) 


Virginia Carey, Chair of the Child Care Task Force, presented 
the following monthly operating budget: 


PRE-SCHOOL INFANT 


Income-Parent Fees $ 14,420 
Operating Costs 20,320 
Subtotal $ (5,900) 
Chemeketa Contribution $ 2,550 
ODOT Contribution 3,350 
Profit/(Loss) $ = -0- 

Start Up Costs (Both Sides) $158,000 

Payback (Both Sides) 19 Years 


Mrs. Carey handed the Commission a preliminary floor plan for 
the new building on Chemeketa Street that would be owned by Deems, Inc. 
The Department would rent the first floor for the child care center and 
the second floor for office space for the Automation Section. 


Mr. Potter said the Ways and Means Committee removed these 
funds from the budget. It is planned to return with additional facts to 
get the funds restored. He said the staff will continue to refine the 
plan and will come back to the Commission in March for final approval. 


Chairman Hollern said he was concerned about the long-term 
commitments in costs and the short-term commitments in estimated 
revenues. Mr. Potter said his concern would be restudied. (A copy of 
a report for AT & T entitled "Investing in Quality Child Care" was handed 
the Commission. Copy in Commission's files, Salem. ) 


Ron Higbee of Tri-Met gave a status report on the proposed 
Westside Corridor Project. A handout was given to the Commission 
covering the management structure of the project with the lead role by 
Tri-Met and the Department of Transportation. He said it also involved 
the Metropolitan Service District, Washington and Multnomah Counties, and 
the Cities of Portland, Beaverton, and Hillsboro. (Copy of handout in 
Commission's files, Salem.) 


Mr. Higbee by use of a map outlined the route of the Westside 
Light Rail Corridor and the alignment options. He said the favored 
alignment option is the Burlington Northern alignment which runs from 
Highway 26 Interchange along Highway 217 through central Beaverton, and 
west along the Burlington Northern Railroad to a terminus at 185th. He 
said the Tri-Met Board is expected to accept that recommendation. 
Preliminary engineering work would then begin on that particular 
alignment. He also discussed the criteria used at selecting the 
alignment option. 
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Mr. Hiabee mentioned that the recommendation from the Technical 
Advisory Committee would be to continue studying the tunnel option in 
conjunction with the adopted alignment. The preliminary engineering is 
expected to be completed by the Spring of 1990. 


Don Adams, Region 1 Engineer, by use of a map outlined other 
related highway work at an estimated cost of $77 million in addition to 
the Westside Corridor Project. 


Mr. Adams gave a status report on the Eastbank Freeway options. 
He said a request was made in 1987 to the City of Portland for approval 
to move a stretch of I-5 on the east bank of the Willamette River. He 
explained that the approval was necessary in order to modify their city 
street system and to work in the greenway designation. He mentioned 
neighborhood groups were interested in developing open space along the 
river and the City asked for a more detailed study. 


Mr. Adams said then an Eastbank Freeway Options Committee was 
appointed to develop access to the central eastside industrial district 
for southbound traffic onto I-5, to make connection with the Sunrise 
Corridor, to improve the I-84 connection, to use as much funding as 
possible that was available for the alternative, and to develop a means 
of funding. 


Mr. Adams said three alternatives were studied and he reviewed 
the routes on a map. (Smaller maps were handed the Commission, along 
with a comparative summary for the three alternatives. Copy in 
Commission's files, Salem.) He outlined the costs for the alternatives 
as: Alternative A (original State option) $61 million; Alternative B 
(modified State option) $85 million; and Alternative C (Committee's 
option) $131 million. 


Mr. Adams said the Committee by a seven to six vote selected 
Alternative C, which is moving the freeway section between the Marquam 
Bridge and the Burnside Bridge from its existing location to an alignment 
just west of Southeast First Avenue. This recommendation will be 
presented to the Portland City Council on March 16. He also outlined a 
proposal that directed the Department to do the following: 


1) Design low cost and efficient facility. 
2) Add $5 million 4R funding to the project. 


3) Seek $10 million additional from the Federal Highway 
Administration. 


4) Seek a $25 million demonstration project. 

A) Mr. Adams said this would require that Oregon's 
number one priority demonstration project be 
the Eastbank Freeway. There is another 
project, such as the Oregon Coast Parkway, that 
is being considered as a demonstration project. 


(Continued on next page) 
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5) Seek $5 million in Federal Railroad Funds. 


A) Mr. Adams commented that the Committee also 
suggested that $5 million be secured from the 
Federal Railroad Administration and the balance 
of the project would be funded with General 
Obligation Funds by the City. 


Mr. Adams said since funding is questionable, it is the State's 
recommendation to move forward with Alternative A. No additional funds 
will be spent on preliminary engineering until alternative funding is 
identified. He also mentioned that Chairman Hollern has asked that the 


additional funding proposal for Alternative C be completed by June 30. 


Chairman Hollern said that the Department will recommend to the 
City of Portland to adopt Alternative A modified and to proceed with the 
project. The Commission concurred with his recommendation. 


Representative Chuck Norris asked that the Paterson Ferry 
Interchange on I-84 be accelerated in the Six-Year Highway Improvement 
Program. He said the project currently is in the reconnaissance section 
of the Program. He mentioned that this project ties into their overall 
regional strategy plan. 


Mr. Bothman said he would get back to him as to the status of 
the reconnaissance study. He also advised him that the process is 
underway to get projects in the next Six-Year Program. 

The Commission asked the staff to explore possible alternatives 
for consulting lobbying services in Washington, D.C., covering Federal 
legislation for Oregon. 


The workshop adjourned at 3:55 p.m. 


’ 


David F. Botender, Commissioner 


— — 
Commission Services Robert F. Duvall, Commissioner 
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EXHIBIT__” 
MINUTES OF 2221/89 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. Project Milwaukie Expressway-Linwood Avenue Section 


Grading, Paving, 
Type of Work Structures & Signals F.A. Proj. No. 1X-0000(86) 


County —_ Clackamas Highway Harmony Road (County Road) 
No. of Bidders __6 Low Bidder Gradeline Construction Company, Salem, OR 
Low Bid $380,540.00 . 
Engineer's Recommendation: Pending 

2nd Bidder: White Construction Co., Lake Oswego, OR $ 413,956.00 


3rd Bidder: Coffman Homes, Inc. dba 
Coffman Excavation, Oregon City, OR $ 433,240.00 


No. Project _£&. Fork Coquille River (Weaver Road) Bridge Section 


aidan, tentie, & (Contract No. 10,685) 
Type of Work Structures F.A. Proj. No. _BROS-0600(15) 
County Coos Highway _ County ea No. 80112 
No. of Bidders 6 _—«— Low Bidder Kip Construction Co., Eugene, OR 
Low Bid $163,302.00 


Engineer's Recommendation: Award to DBE low responsive bidder subject to concurrence 
of the FHWA and Coos County and receipt of deposit by the County. 


2nd Bidders: Stach Construction Co, Inc. & Stach 


Equipment, Inc., AJV, Grants Pass, OR $ 166,156.00 
3rd Bidder: F. E. Ward, Inc., Vancouver, WA $ 168,495.00 


No. 3 Project Deschutes River-Sunrise Boulevard Section 


Type of Work Grading & Paving F.A. Proj. No. RS-B346(2) Contract No. 10,686) 


County _ Deschutes Highway Burgess Road 
No. of Bidders 5 Low Bidder J. C. Compton Contractor, Inc., McMinnville, OR 
Low Bid $859,377.50 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA and Deschutes County and receipt of deposit by the County. 


2nd Bidder; R. L. Coats, Bend, OR $ 862,060.50 
3rd Bidder: Bob Angell, Inc., Coos Bay, OR $ 906,962.00 


APPROVED BY CHAIRMAN 
MICHAEL P, HOLLERN 


Date 2/2P/ 58 
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EXHIBIT_4 


MINUTES OF 2/21/89 


No. 4 Project _Arlington-Tower Road and Willow Creek-Jordan Section 


ontrac 0. 
Type of Work _Cold Planing & Paving F.A. Proj. Mo. _IR-84-4(30)138 


County _Gilliam & Morrow Highway Columbia River and Heppner 
No. of Bidders 6 Low Bidder J. C. Compton Contractor, Inc., McMinnville, OR 
Low Bid $1,731,964.00 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA. 


2nd Bidder: Bob Angell, Inc. Coos Bay, OR $1,844,160.00 
3rd Bidder: Kiewit Pacific Co., Vancouver, WA $1,922,000.00 
Ho. 5 Project Vida-M.P. 27.7 Section 
Grading, Paving 
Type of Work _& Signing F.A. Proj. No. HES-F-28(6) 
County _Lane Highway McKenzie 


No. of Bidders 5 Low Bidder James W. Fowler Co., Dallas, OR 


Low Bid $292,116.32 


Engineer's Recommendation: Pending 


and Bidder: White Construction Co., Lake Oswego, OR $ 298,598.20 
3rd Bidder: Delta Sand & Gravel Co. & BABB Construction 
Co. dba Delta Construction, Eugene, OR $ 316,205.00 


No. 6 Project _Clear Lake-Belknap Springs Highway at Bobb Creek Section 
(Contract No. 


Type of Work _Rockfall Protection F.A. Proj. No. _F-28(22) 
County Linn Highway ‘Clear Lake-Balknap 
No. of Bidders 10 Low Bidder James W. Fowler Co., Dallas, OR 


Low Bid $310,653.00 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA. 


2nd Bidder: JAL Construction, Inc., Bend, OR $ 399,064.00 
3rd Bidder: Morse Bros., Inc., Lebanon, OR $ 435,996.50 


ALL BIDS HAVE BEEN VERIFIED 

On December 28, 1988, I accepted the State Highway Engineer's 
recommendation for award of the projects on which bids were 
received on December 22, 1988, and authorized him to sign 
the contracts when conditions for the awards have been met. 
On Jobs 2, 3, 4 and 6 if the low bidder fails to meet the 
requirements for the disadvantaged business enterprises, 
award will be made to next lowest responsive bidder pending 
DBE review and cost justification. 


Dated this /O__ day of onus , 1989 


ichael . Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 
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EXHIBIT_A 
MINUTES OF .2/21/89 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve the action listed 
below and report this action for your official records: 


1) Grant authorization to State Highway Engineer to 
enter into a flexible personal service contract for 
biological and wetlands analysis authorizations as 
required on a project-by-project basis. Proposed 
contract would be renewable on a biennial basis at 
a cost not to exceed $50,000. This umbrella contract 
would benefit the Department in terms of response 
time and easing personnel shortages in the Environ- 
mental Section during peak work periods. (Authorize 
State Highway Engineer to sign contract when 
prepared. ) 


: Hollern, Chairman 
Oregon Transportation Commission 


APPROVED 
ee SE ens 
STATE HIGHWAY ENGINEER 


nae_/2-( 27/32 


EXHIBIT_A 
MINUTES OF _2/21/89 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. 1 Project Milwaukie Expressway-Linwood Avenue Section 
Grading, Paving, (Contract No. 10,684) 


Type of Work Structures & Signals F.A. Proj. No. 1X-0000(86) 
County Clackamas Highway Harmony Road (County Road) 
No. of Bidders 6 Low Bidder Gradeline Construction Company, Salem, OR 


Low Bid $380,540.00 
Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA and Clackamas County and receipt of deposit by the County. 


2nd Bidder: White Construction Co., Lake Oswego, OR $ 413,956.00 


3rd Bidder: Coffman Homes, Inc. dba 
Coffman Excavation, Oregon City, OR $ 433,240.00 


No. Project VidaeM.P. 27.7 Section 


Grading, Paving (Contract No. 10,688) 
Type of Work _& Signing F.A. Proj. No. HES-F-28(6) 


County _Lane Highway McKenzie 
No. of Bidders . 5 Low Bidder ‘James W. Fowler Co., Dallas, OR 


Low Bid $292,116.32 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA. 


2nd Bidder: White Construction Co., Lake Oswego, OR $ 298,598.20 
3rd Bidder: Delta Sand & Gravel Co. & BABB Construction 
Co. dba Delta Construction, Eugene, OR $ 316,205.00 


ALL BIDS HAVE BEEN VERIFIED 


On January 3, 1989, I accepted the State Highway Engineer's 
recommendation for award of the projects on which bids were 
received on December 22, 1988, and authorized him to sign 
the contracts when conditions for the awards have been met. 
On Jobs 1 and 5 if the low bidder fails to meet the require- 
ments for the disadvantaged business enterprises, award will 
be made to next lowest responsive bidder pending DBE review 
and cost justification. 


Dated this day 1 Oe 1989 


Michael P. Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 
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EXHIBIT__A___ 
MINUTES OF 2/21/89 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commisssion. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve the action listed below and report this action for 
your official records: 


1) Supplemental agreement with the City of 
Portland to increase the total amount of 
payments to the City from $20,000 to $32,000 
for preliminary engineering on the East 
Marquam Bridge Interchange Section, Pacific 
Highway, Multnomah County. Planning work 
for the project has been complex and requires 
more City participation than originally 
anticipated. (Authorize State Highway 
Engineer to sign agreement. ) 


J . 


t/, 


Dated this AY day of at , 1989 


Michael P. Hollern, Chairman 
Oregon Transportation Commission 


01-12-89 


ms a 


STATE HIGHWAY ENGINEER 
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EXHIBIT__A____ 
MINUTES OF .2/21/89 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve the 
actions listed below and report this action for your official records: 


1) Grant authorization to State Highway Engineer 
to enter into a personal service contract to 
hire an engineering consultant to review and 
evaluate a contractor's claim for additional 
compensation on the Steel Bridge and Ramps Project 
in Portland, Pacific Highway West, Multnomah 
County (Contract No. 9748) and to _ provide 
recommendations to assist in resolution of the 
matter. The estimated cost of this contract 
is $30,000. (Authorize State Highway Engineer 
to sign agreement. ) 


Agreement with the City of Forest Grove to provide 
for the construction of a traffic signal at 
the intersection of the Tualatin Valley Highway 
at Maple Street. The project will be financed 
100 percent by the City, with no expense to 
the State. (Authorize State Highway Engineer 
to sign agreement. ) 


Dated this 44 day of 


Michael P. HolTern, Chairman 
Oregon Transportation Commission 


1/18/89 A 


SB 


; STATE HIGHWAY ENGINEER 


sete LL PAD? 


EXHIBIT _.B___ 
MINUTES OF .2221/89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approved the action listed below and 
report this action for your official records: 


1) On September 22, 1988, approved an 
amendment to a personal service 
contract with Ruth Johnson for an 
additional class entitled "Public 
Contact Skills" on September 29 and 
30, 1988, at a cost of $1,175. 


Dated this f ad - day/ot 27ZZz ree, ee , 1989 
y // 


/y ; jf] i 
hd Ul) _-<4 BM 


2401): — 
MINUTES OF 2221/89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


Under delegated authority to the Director (Delegation Order No. 
29) from the Oregon Transportation Commission, subdelegated to the 
Deputy Director (Subdelegation Order No. DIR-8), the following actions 
were taken: 


1) On December 14, 1988, approved an amendment to 
a personal service contract with Western Temporary 
Services, Inc., for temporary personnel services 
from September 1, 1988, to June 30, 1990. 
Amendment reduces the contract amount from $600,000 
to en (Original contract approved July 15, 
1988. 


On December 16, 1988, signed a personal service 
contract with Werner Brandt to set up and install 

data processing equipment for the Department 

of Transportation covering the period December 2 

i ua December 31, 1988, at a cost not to exceed 
970. 


On December 22, 1988, approved a personal service 
contract with Bob Burgee to conduct two 
Stylemetrics workshops on March 23 and 24 and 
June 20 and 21, 1989, at a cost of $2,400. 


On December 27, 1988, approved an intergovernmental 
service agreement with Chemeketa Community College 
for an interviewing class to be held on January 23, 
1989, at a cost not to exceed $675. 


On January 11, 1989, approved an agreement between 
the Central Services Division and the Highway 
Division authorizing Jeanette Kloos, Region I 
Environmental Specialist, to serve as the Columbia 
River Gorge Scenic Area Coordinator on behalf 
of the Central Services Division. This agreement 
commenced December 5, 1988, and will remain in 
effect until a termination date is specified 
by either one of the Divisions. 


Dated this 27 day of fens cee 12) 1989 


Deputy Director 
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EXHIBIT__D 
MINUTES OF .2/21/89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation of Report of Actions Taken 
Under Delegated Authority 


On behalf of the Commission and under authority delegated 
to me to award contracts, I awarded the following 
contracts: 


1) Work on the Milwaukie Expressway-Linwood 
Avenue Section of Harmony County Road in 
Clackamas County. Bids received Decem- 
ber 22, 1988. Contract No. 10,684 awarded 
on January 6, 1989, to Gradeline Construc- 
tion Company, Salem, at $380,540.00. 


Work on the East Fork Coquille River Bridge 
Section of Weaver County Road in Coos 
County. Bids received December 22, 1988. 
Contract No. 10,685 awarded on December 29, 
1988, to Kip Construction Company, Eugene, 
at $163,302.00. 


Work on the Deschutes River-Sunrise Boule- 
vard Section of Burgess Road in Deschutes 
County. Bids received December 22, 1988. 
Contract No. 10,686 awarded on December 29, 
1988, to J. C. Compton Contractor, Inc., 
McMinnville, at $859,377.50. 


Work on the Arlington-Tower Road and Willow 
Creek-Jordan Section of the Columbia River 
and Heppner Highways in Gilliam and Morrow 
Counties. Bids received December 22, 1988. 
Contract No. 10,687 awarded on December 29, 
1988, to J. C. Compton Contractor, Inc., 
McMinnville, at $1,731,964.00. 


Work on the Vida-M.P. 27.7 Section of the 
McKenzie Highway in Lane County. Bids 
received December 22, 1988. Contract No. 
10,688 awarded on January 6, 1989, to 
James W. Fowler COs Dallas, at 
9292 ,1316;32< 


EXHIBIT__? 
MINUTES OF 2/21/89 


Rockfall protection on the Clear Lake- 
Belknap Springs Highway at Bobby Creek in 
Linn County. Bids received December 22, 
1988. Contract No. 10,689 awarded on 
December 29, 1988, to James W. Fowler Co., 
Dallas, at $310,653.00. 


Dated this 27 day of Lara _, 1989 


i ie ae 


a 


Donald E. Forbes, State Highway Engineer 


EXHIBIT_2_ 
MINUTES OF 2/21/89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
Capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in accor- 
dance therewith for the Commission, I approved the actions listed below 
and report these actions for your official records: 


1) On October 6, 1988, approved an agreement with 
City of Myrtle Creek to provide assistance in 
traffic control devices for improving the opera- 
tion and safety of the road system. (Approved 
by Duane Christensen for State Highway Engineer. ) 


On December 13, 1988, approved a utility reloca- 
tion agreement with the Deschutes Reclamation 
and Irrigation Company providing for the recon- 
struction of irrigation facilities on the 
Redmond-Bend (South Unit) Section of The Dalles- 
California Highway in Deschutes County. 


On December 22, 1988, signed a personal service 
contract with CRS Sirrine, Inc., to conduct 
Access Oregon Highways Corridor Studies at a cost 
of $100,000. The study will begin upon Executive 
Department approval and terminate on October 30, 
1989. (Approved by Transportation Commission 
on May 17, 1988.) 


On December 22, 1988, approved a personal service 
contract with Gossard-Pyron Associates for a 
two-phase project on team building and develop- 
ment for all Region 5 employees at a cost not 
to exceed $8,000. Time Period: January 10, 
1989, to June 30, 1989. 


On December 22, 1988, Signed Supplemental 
Agreement No. 3 with Howard, Needles, Tammen and 
Bergendoff for preliminary engineering services 
on the I-5 @ Highway 217/Kruse Way Interchange 
of the Pacific Highway in Clackamas and Washing- 
ton Counties. This supplement adjusts the con- 
tract time from 460 to 730 calendar days. (Orig- 
inal agreement approved by Transportation Commis- 
sion on July 22, 1986.) 
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On December 22, 1988, approved an intergovern- 
mental service agreement with Jim Burrows, Clack- 
amas Community College, for 12 hours of instruc- 
tion in pruning for Region I covering the period 
of January 1, 1989, to February 28, 1989, at a 
cost not to exceed $950. 


On December 23, 1988, approved a joint funding 
agreement with US Department of Interior, Geolog- 
ical Survey, Water Resources Investigations, to 
conduct a study to obtain hydraulic and streambed 
data in the Alsea River estuary at a cost of 
$56,600. Completion date is September 30, 1989. 
(There was a previous joint funding agreement 
in the amount of $53,900 for the _ period 
February 23, 1988, to September 30, 1988. An 
interagency agreement was approved by the Trans- 
portation Commission on April 19, 1988, for the 
ai $110,500 to be completed September 30, 
1989. 


On December 27, 1988, approved a Memorandum of 
Agreement between the Public Utility Commission 
and the Highway Division pertaining to commercial 
vehicle inspections for the period October 1, 
1988, to September 30, 1989, at no cost to the 
Division. 


On January 4, 1989, signed Supplemental Agreement 


No. 1 with Koch, Sacks, Whittaker, Aanderud Arch- 
itects to provide design for remodeling of the 
Highway Materials Laboratory Building in Salem. 
This supplement adjusts the work schedule and 
increases the total contract amount from $94,975 
to $97,715. (Original agreement approved by the 
Transportation Commission on April 19, 1988. ) 


On January 13, 1989, approved an increase in 
project authorization on the Tunnel No. 1-Audubon 
Society Building Section of NW Cornell Road in 
Multnomah County (Contract No. 10,144), in the 
amount of $280,000 or 13.2 percent. 


On January 13, 1989, approved a personal service 
contract with William F. Ventry for a Value Engi- 
neering Workshop to be held March 6 - 10, 1989, 
at a cost not to exceed $8,000. 


Dated this <0 da of Jarmo +1989 


a 
E. Forbes, State Highway Engineer 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under delegated authority, the 
following contracts were accepted as being completed according to 


specifications: 


Contractor and 
Contract No. 


Wilder Construction Co., Inc. 
Contract No. 10398 
Acceptance Date: Dec. 28, 1988 


Portable Rock Production Co. 
Contract No. 10604 
Acceptance Date: Dec. 28, 1988 


Holm II, Ine. 
Contract No. 10416 
Acceptance Date: Dec. 28, 1988 


CM General Contracting, Inc. 
Contract No. 10559 
Acceptance Date: Dec. 28, 1988 


Holm II, Ine. 
Contract No. 10384 
Acceptance Date: Jan. 


Northwest Earthmovers, 
Contract No. 10362 
Acceptance Date: Jan. 


R. L. Coats 
Contract No. 10507 
Acceptance Date: Jan. 


Holm II, Inc. 
Contract No. 10314 
Acceptance Date: Jan. 


Copeland Paving, Inc. 
Contract No. 10508 
Acceptance Date: Jan. 


Section and County 


Wildwood*Zigzag 
Clackamas County 


La Grande-Baker Rock Production 
Union County 


Westbridge Slide 
Douglas County 


Dry Creek (Spofford) Bridge 
Umatilla County 


N. Fork Nehalem R. (Scovel) Br. 
Tillamook County 


Scappoose Section 
Columbia County 


Dry Creek Bridge 
Crook County 


Abiqua Creek Bridge 
Marion County 


S. Highline Canal-Murphy Cr. Rd. 
Section (Unit 1) 
Josephine County 
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Contractor and 
Contract No. 


Hamilton Construction Co. 
Contract No. 10144 
Acceptance Date: Jan. 23, 1989 


Intertec Construction Co. 
Contract No. 10361 
Acceptance Date: Jan. 24, 1989 


J. C. Compton Contractor, Inc. 
Contract No. 10353 
Acceptance Date: Jan. 24, 1989 


Benton Electric, Inc. 
Contract No. 10447 
Acceptance Date: Jan. 26, 1989 


Kiewit Pacific Co. and 
Marmolejo Contractors 


Section and County 


Tunnel #1-Audubon Society Building 


Multnomah County 


"E" Ave.*Ladd St. (Lake Oswego) 
Clackamas County 


Lime Section 
Baker County 


Santiam Hwy.-Geary St. (Albany) 
Linn County 


Oregon Slough Bridge 
Multnomah County 


Contract No. 9903 
Acceptance Date: Jan. 27, 1989 


Morse Bros., Inc. 
Contract No. 10591 
Acceptance Date: Jan. 30, 1989 


Big Creek-Yachats 
Lincoln County 


Expenditure Recap 


Above Projects FY to Date 
Original Authorization $39,261,175.27 $393,724, 603.89 
Anticipated Costs $41 ,756,816.53 $412,100,639.21 
Percentage Overrun (Underrun) +6.4% +4.7% 


February 1, 1989 


Donald E. Forbes 
State Highway Engineer 


BLW: mk 


CPC/FL6 


EXHIBIT_2 
MINUTES OF 2/21/89 


QUARTERLY REPORT OF PROPERTY DAMAGE CitAIMS 
MADE AND COLLECTED BY DEPARTMENT OF JUSTICE FOR 


THE OREGON STATE HIGHWAY DIVISION 
Period From October 1, 1988 Through December 31, 1988 


Amount 
Claims Pending at Beginning of Period $ 442,579.70 


Pending at End of Period $ 526,733.97 


Money Collected During Period 


Installment Payments 8,016.91 


$ 
Compromise Payments $ 6,438.91 
$ 


Payments in Full 81 50,841.80 


OE ok ak ae Oe OS ww eee © § oR 


Claims Abandoned During Period 


Damage Cases (Actions Filed) 164,734.52 


Uncollected Judgments -0- 


*Referred to Department of Revenue for Collection 
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JANUARY, 1989 


OREGON TRANSPORTATION COMMISSION 


SUBJECT: REPORT OF ACTIONS TAKEN UNDER DELEGATED AUTHORITY 


Under delegated authority to the Highway Engineer (Delegation Order No. 23) 
from the Oregon Transportation Commission, subdelegated to the Right of Way 
Manager (Administrative Order No. 33), the following actions were taken: 


APPROVAL TO SELL EXCESS PARCELS: (23-43) (Administrative Order No. 33) 


1) COOS COUNTY: FOREST BOUNDARY-HAUSER SECTION _- OREGON COAST HIGHWAY: 
File 18230 - containing 5.6 acres; $30,000; Approved 12/13/88. 


2) KLAMATH COUNTY: WESTSIDE BYPASS SECTION - THE DALLES-CALIFORNIA 
HIGHWAY: File 23084 - containing 1.0 acre; $17,450; Approved 11/28/88. 


3) MARION COUNTY: MANAGEMENT HOME PURCHASE PROGRAM: File 55224-Lantis- 
497 East Lincoln Street, Woodburn, Oregon; single-family residence; 
1,442 square feet; $49,950; Approved 11/30/88. 


MULTNOMAH COUNTY: COLUMBIA _ COUNTY LINE-BURLINGTON SECTION - COLUMBIA 
RIVER HIGHWAY: File 43641 - containing 0.53 acre; $1,500; Approved 
11/28/88. 


MULTNOMAH COUNTY: S.E. 182ND-BIRDSDALE SECTION - MT. HOOD HIGHWAY: 
File 54111 - containing 505 square feet; $200; Approved 11/30/88. 


UMATILLA COUNTY: STANFIELD NCL-STANFIELD HWY. - UMATILLA-STANFIELD 
HIGHWAY: File 49150 - containing 7,065 square feet; $12,000; Approved 
11/28/88. 


AGREEMENTS: (23-50) (Administrative Order No. 33) 


7) ODOT Agreement #RR-1286; with Union Pacific Railroad Company for the 
construction of relocated street section between the east end of the 
steel bridge on Oregon St. and N.E. Gilisan St., two blocks westerly of 
Union Ave. (relocation of Oregon St. is Phase I, and a part of larger 
project known as the Greeley-Banfieid Frwy. Sect. of the Pacific 
Highway (1-5); requires use of r/w of the railroad company near M.P. 
0.00 on the R.R. Co.'s Portland Subdivision near Portland, Multnomah 
County, Oregon; for constructing highway ramps, retaining wall, and a 
bicycle path; Cost - $87,756 plus a $500 document preparation fee; 
Approved 12/27/88. 
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ASSIGNMENT OF EASEMENT: 

8) MULTNOMAH COUNTY: S.E. 182ND AVE.-BIRDSDALE AVE. SECTION - MT. HOOD 
HIGHWAY: File 54552 - Misc. C. & A. 8755; Assignment of Easement by 
the State of Oregon, by and through its Department of Transporation, 
Highway Division, to Multnomah County; for the purpose of transferring, 
to the county, State's easement rights for public highway purposes over 


and across a parcel of land lying in Section 8, Township 1 South, Range 
3 East, W.M., Multnomah County; Approved 12/19/88. 


OPTIONS AND OTHER DOCUMENTS RELATING TO THE ACQUISITION OF PROPERTY BY THE 
HIGHWAY DIVISION: (23-65) (Administrative Order No. 33) 

CLACKAMAS COUNTY: 

82ND AVENUE @ S.E. OWENS - CASCADE HIGHWAY N.: 


57839 Skipper's, Inc. $Donation . 12/02/88 
57840 Mark D. & Judy D. Mattson $Donation . 12/13/88 


92ND AVENUE-LESTER INTERCHANGE - LESTER & 92ND AVENUE: 
56673 Richard A. & Joan E. Hattan $ 58,500 . 12/08/88 
LESTER AVENUE & 92ND AVENUE - LESTER AVENUE: 


57627 Edna Paltridge . 12/27/88 
58365 Robert L. & Eileen Morris . 12/22/88 


MT. HOOD-WILDWOOD-ZIGZAG - MT. HOOD HIGHWAY: 
56902 Multnomah Chapter, Daughters of the $Exchange . 11/29/88 
American Revolution (% Lillian C. Mann) 
(Exchange from our File 21274) 
SPANGLER HILL-MULINO - CASCADE HIGHWAY: 
57506 Mellon Financial Services . 12/27/88 
CLATSOP COUNTY: 


7TH-9TH STREET - KLASKANINE AVENUE: 


57091 Laura E. Law-White . 12/16/88 
57092 Elizabeth Fastabend . 12/09/88 
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OPTIONS - CLATSOP COUNTY (Continued) 


NORTH FORK-NEHALEM RIVER (MATTSON) BRIDGE - MATTSON ROAD: 


57842 Clinton L. & Anna Mae Painter . 12/02/88 
57843 Thelma L. Morrow - 12/02/88 


COLUMBIA COUNTY: 
SCL_SCAPPOOSE-MULTNOMAH COUNTY LINE - COLUMBIA RIVER: 
tt = COLUMBIA RIVER: 


56193 Rose MacNeill $ 5,970 App. 12/22/88 
57400 Rose MacNeill $ 3,430 App. 12/22/88 


COOS_ COUNTY: 


SOUTH SLOUGH (CHARLSTON BRIDGE) - CAPE ARAGO HIGHWAY: 


56768 Richard & Anne Kelley $ 4,553 App. 11/30/88 


TEN MILE CREEK BRIDGE - OREGON COAST HIGHWAY (LAKESIDE FRONTAGE ROAD): 


56940 Southern Pacific Transportation Company $ 435 App. 11/29/88 
DESCHUTES COUNTY: 


REDMOND-BEND (SOUTH UNIT) - THE DALLES-CALIFORNIA HIGHWAY: 


56874 Jeff & Sandra Grafton (C.P.) $ 11,305 . 11/28/88 
George W. & Linda D. Stephenson (Fee) 

56880 Richard C. & Sandra J. Cramer $ 3,500 . 12/15/88 

56928 R & R Beverage Distributors, Inc. $ 100 . 1/28/88 
(Raymond Lakey; E.G. Conrad; Marshall Conrad) 

DOUGLAS COUNTY: 

CAMAS VALLEY UNIT 2 - coos BAY-ROSEBURG HIGHWAY: 

NAT ROSEBURG HIGHWAY: 

57468 Michael L. Falco $ 44,500 . 12/05/88 

CAMAS VALLEY-CAMAS MTN. WAYSIDE - coos BAY-ROSEBURG HIGHWAY: 

S—K NW BAY ROSEBURG HIGHWAY: 

56072 Jack Elias & Bette L. Dalaba (Fee) $ 62,605 . 11/28/88 
Edwin A. & Geraldine L. Andison (C.P 3) 
Paul M. & Sharon L. Holstege (C.P.) 

HOOVER HILL ROAD - COOS BAY-ROSEBURG HIGHWAY: 

a _ AT ROSEBURG HIGHWAY: 


55927 Ethel Ellen Stutzman . 12/22/88 
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GILLIAM COUNTY: 

ROCK CREEK-CONDON - JOHN DAY HIGHWAY: 

48147 William G. & Annabelle L. Jaeger . 12/05/88 
JACKSON COUNTY: 

SAMS VALLEY-SHADY COVE - CRATER LAKE HIGHWAY: 

57441 Steve W. Scott . 11/29/88 
JOSEPHINE COUNTY: 


FOOTHILL BLVD./ROGUE RIVER-REDWOOD_ HWY. JCT. - REDWOOD HIGHWAY: 


57377 Gordon Alan Peterson $ 54,500 App. 11/28/88 
57379 Lawrence & Laura Van Brink $ 42,500 App. 11/29/88 
57380 CC. Wesley Speers & Doris A. Speers $ 5,800 App. 11/28/88 
57382 Rosemarie F. McIntosh $ 660 App. 11/28/88 
57415 Larry L. & Linda R. Halstead $ 5,900 App. 12/15/88 
KLAMATH COUNTY: 

AUSTIN AVENUE-EASTSIDE BYPASS - KLAMATH FALLS-LAKEVIEW HIGHWAY: 


57350 Klamath County $ Gratis App. 12/15/88 
57359 Elizabeth A. Slade $ 4,000 App. 10/24/88 


GREELEY RAMPS-N. BANFIELD INTERCHANGE - PACIFIC HIGHWAY: 

57739 Union Pacific Railroad Company $ 88,256 App. 11/29/88 

LANE COUNTY: 

VIDA-M.P. 27.7 - MCKENZIE HIGHWAY: 

56685 William & Linda Jackson 1,850 App. 12/01/88 

56688 Marshall Cc. & Marla L. Lampkas (C.P.) 2,075 App. 12/02/88 
Carl E. Garner & Joanne Garner (Fee) 

LINCOLN COUNTY: 


ALSEA BAY BRIDGE - OREGON COAST HIGHWAY: 


56801 Wolf D. & Regina M. Reimann 1,600 App. 12/22/88 
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OPTIONS - LINCOLN COUNTY: (Continued) 

SALMON RIVER BRIDGE @ M.P. 6.23 - SALMON RIVER HIGHWAY: 

58383 Richard & Norine Rink $ . 12/05/88 
MARION COUNTY: 

S. _COMMERCIAL-N. SANTIAM - PACIFIC HIGHWAY: 

56950) Stella R. Harmon (Land) $ 16,750 App. 12/06/88 


56950) Jack & Nancy Holt (Lessee) $ 950 App. 12/06/88 
Roy & Erica Wilkins 


MULTNOMAH COUNTY: 
AIRPORT WAY - E. PORTLAND HIGHWAY: 
57357 Port of Portland $Donation App. 12/15/88 


UMATILLA COUNTY: 


STANFIELD NCL-STANFIELD INTERCHANGE - UMATILLA-STANFIELD HIGHWAY: 
ee RE SNE LED HIGHWAY 2 


49117 Maurice L. Koester $ 10,000 App. 12/19/88 
49160 Seibel Brothers, a partnership of 
Albert Seibel, Sr., and Ralph J. Seibel $ 4,625 App. 12/16/88 
49330) U.S.A. Dept. of Interior, Bureau of $ O App. 12/16/88 
56863) Reclamation 
YAMHILL COUNTY: 
56817 Coca Cola Bottling Company . 12/07/88 
of Walla Walla (Sign) 
56848 Morris W. Nagl . 12/01/88 
WASHINGTON COUNTY: 
SCHOLLS AT HALL - SCHOLLS HIGHWAY: 
57037 Winmar-Pacific, Inc. $Donated . 12/29/88 
SUNSET HIGHWAY-JENKINS ROAD - S.W. MURRAY BOULEVARD: 
55165 Max & Dorothea H. Moomaw . 12/13/88 
ROCK CREEK BOULEVARD-T.V. HWY. - 185TH AVENUE: 


55784 Robert & Helen V. Burkette $ 10,600 - 12/15/88 


- 8330 - 


EXHIBIT_E 
MINUTES OF 2/21/89 
Report of Actions Taken Under Delegated Authority 


January, 1989 
Page Six 


OPTIONS: (Continued) 

YAMHILL COUNTY: 

E. MCMINNVILLE INTERCHANGE-AIRPORT ROAD - SALMON RIVER HIGHWAY: 

57059 The Oregon Bank - %*David Tacheny 250 App. 12/22/88 
57060 John Thomas & Juanita Maloney 300 App. 12/02/88 
57064 Violet F. Ipsen & Barbara J. Ipsen 100 App. 11/28/88 
57067 Marvin L. & Betty L. Worden 100 App. 12/09/88 
57068 Floyd L. & Sheryll L. Nelson : 100 App. 12/09/88 
STANFIELD NCL-STANFIELD INTERCHANGE - UMATILLA-STANFIELD HIGHWAY: 


49000 Dean Yates; Wayne Stone; $ 3,200 App. 12/15/88 
Mary Francis Churchwell 


ay of Tanssry , 1988 


/Steven Green, ght of Way Manager 


EXHIBIT_£ 
MINUTES OF _2/21/89 


FEBRUARY, 1989 


OREGON TRANSPORTATION COMMISSION 


SUBJECT: REPORT OF ACTIONS TAKEN UNDER DELEGATED AUTHORITY 


Under delegated authority to the Highway Engineer (Delegation Order No. 23) 
from the Oregon Transportation Commission, subdelegated to the Right of Way 
Manager (Administrative Order No. 33), the following actions were taken: 


APPROVAL TO SELL EXCESS PARCELS: (23-43) (Administrative Order No. 33) 


1) JACKSON COUNTY: CENTRAL POINT SECTION - PACIFIC HIGHWAY: File R/W 233 
containing 450 square feet; $200; Approved 1/11/89. 


2) LANE COUNTY: GREENLEAF-CHESHIRE SECTION - _MAPLETON-JCT. CITY HIGHWAY: 
File 6451 - containing 10.3 acres; $31,000; Approved 1/17/89. 


MULTNOMAH COUNTY: S.E. 182ND-BIRDSDALE SECTION - MT. HOOD HIGHWAY: 
File 54112 - Containing 9,024 square feet; $2,700; Approved 1/17/89. 


WASCO COUNTY: SHERMAN JUNCTION-WILLOWDALE SECTION  - THE DALLES~ 
CALIFORNIA HIGHWAY: File 21843 - containing 0.5 acre; $250; Approved 
1/17/89. 


WASHINGTON COUNTY: DENNY ROAD-PACIFIC HWY. SECTION - BEAVERTON-TIGARD 
HIGHWAY: File 32665 - containing 14,800 square feet; $91,600; Approved 
1/17/89. 


AGREEMENTS: (23-50) (Administrative Order No. 33) 


6) ODOT Agreement #RR-1224; between Union Pacific Railroad Company and 
State of Oregon for additional permanent easement for the purpose of 
expansion of public highway U.S. No. 30 (COLUMBIA RIVER HIGHWAY) in 
portion referred to as Banfield Expressway; includes use of Railroad 
Co.'s Grahm Line near Rockwood, MULTNOMAH COUNTY to erect noise 
retaining walls; Cost $185,600; Approved 1/25/89. 


GRANTS OF ACCESS: 


7) Files 32629 and 326309; Grant of Access to Grants Pass Associates on 
the Northerly side of the E. Street Connection of the relocated REDWOOD 
HIGHWAY at Engineer's Station 103+88, JOSEPHINE COUNTY; Approved and 
signed 1/27/89. 


File 32628; Grant of Access to Burtis Corporation and Unocal on the 
Northerly side of E Street of the relocated REDWOOD HIGHWAY at 
Engineer's Station 97+45; JOSEPHINE COUNTY; Approved and signed January 
17, 1969. 
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INDENTURES OF ACCESS: 


9) File 40367; Indenture of Access with Eugene S. Becker on the Southerly 
side of the S. Commercial-N. Santiam Highway Section of the CORDON 
ROAD; MARION COUNTY; Approved and signed December 12, 1988. 


File 37234; Indenture of Access with Zula Orr on the Westerly side of 
the Flcras Creek Section of the OREGON COAST HIGHWAY; CURRY COUNTY; 
Approved and signed December 12, 1988. 


File 33164; Indenture of Access with Jerry Hagen, Personal Representa- 
tive of the Estate of James J. Henry, deceased, on the Southerly side 
of the Wildwood-Forest Boundary Section of the MT. HOOD HIGHWAY; 
CLACKAMAS COUNTY; Approved and Signed December 12, 1988. 


File 33141; Indenture of Access with Charles F. Sperr, George lI. 
Alfsen, and Anne M. Crockatt, on the Southerly side of the Wildwood- 
Forest Boundary Section of the Mtl. HOOD HIGHWAY; CLACKAMAS COUNTY; 
Approved and signed January 5, 1989. 

LEASE: 


13) File 41443; Six-year Lease for Communication Site at Burns Butte, 


HARNEY COUNTY; at $1,000 per year paid by Communications Unit; Approved 
1/23/89. 


RELINQUISHMENTS : 


14) File 12821; Relinquishment of Material Site to Bureau of Land Manage- 
ment; Princeton-Diamond County Road; HARNEY COUNTY; Signed 1/25/89. 


GRANT OF EASEMENT: 


15) File 43636 and 43916 L-6390; Grant of Transmission Line Easement over 
property acquired by State described as a parcel of land lying in the 
NE 1/4 of Section 12, Township 2 North, Range 2 West, W.M., MULTNOMAH 
COUNTY, Approved January 6, 1989. 


R/W_SERVICE AGREEMENTS: (23-45) (Administrative Order No. 33) 


16) R/W Service Agreement #343 (Supersedes original agrmnt. dated 7/15/88; 
with DOUGLAS COUNTY; C. & A. #9511; State agrees to act for Agency in 
performing those services related to the acquisition of right-of-way 
for Agency for Lookingglass Road (County Road) project; Estimated Costs 
$18,000; Approved 10/12/88. 
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R/W_SERVICE AGREEMENTS : (Continued) 


17) R/W Service Agreement #352; with Portland Development Commission; C. & 
A. No. 9679; for State to review appraisals for accuracy and compliance 
with Federal and State appraisal requirements prior to the Commission 
entering negotiations to acquire property; I-205 to. 181st & Sandy Blvd. 
N.E. Airport Way (Columbia South Shore Urban Renewal Area); MULTNOMAH 
COUNTY; Estimated Cost $5,000; Approved 12/15/88. 


R/W Service Agreement #353 & Agreement Addendum; C. & A. No. 9680; with 
City of Mill City; LINN COUNTY; Mill City Sewer Project; to perform 
review appraisals on property being acquired by the agency; Estimated 
Costs $1,000; Approved 11/09/88. 


R/W Service Agreement #354; C. & A. No. 9530; with City of Klamath 
Falls; West Campus - U.S. 97-Industrial Way Project; KLAMATH COUNTY; 
State agrees to act for Agency in performing those services related to 
the acquisition of right-of-way for Aency; Estimated Cost $5,000; 
Approved 1/03/89. 


R/W Service Agreement #355; C. & A. #7815; with City of Portland; City 
proposes to construct frontage road adjacent to N. Chautauqua Blvd.-N. 
Delaware Ave; N. Columbia Boulevard; MULTNOMAH COUNTY; State will per- 
form services in the acquisition phase and other phases preliminary 
thereto for the Project; Approved 11/07/88. 

R/W Service Agreement #356 (Supplemental); C. & A. 8898; with JOSEPHINE 
COUNTY; State agrees to act for Agency in performing those services 


related to the acquisition of right-of-way for Agency; Deer Creek- 
Dryden Bridge Section; DRYDON ROAD; Approved 8/31/88. 


OPTIONS AND OTHER DOCUMENTS RELATING TO THE ACQUISITION OF PROPERTY BY THE 
HIGHWAY DIVISION: (23-65) (Administrative Order No. 33) 

CLACKAMAS COUNTY: 

CASCADE HIGHWAY N.-LESTER INTERCHANGE - JOHNSON CREEK BLVD: 

58370 Emma Shaw $ 15,000 App. 1/23/89 
LESTER INTERCHANGE-92ND AVENUE - LESTER AVE. & 92ND AVENUE: 

58361 Daniel E. Jauchius $ 64,500 App. 1/24/89 
S.E. LESTER AVENUE INTERCHANGE - E. PORTLAND FREEWAY: 


57614 Edward & Elna C. Ussing $107,500 App. 1/04/89 
57618 Randall L. & Donna D. Nielsen $ 1,000 App. 1/09/89 
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OPTIONS: (Continued) 


CLATSOP COUNTY: 


7TH-9TH STREET - KLASKANINE STREET: 


57095 Charlotte Salisbury $ 150 App. 


COoOS COUNTY: 


SOUTH SLOUGH (CHARLESTON) BRIDGE - CAPE ARAGO HIGHWAY: 


57743 Coastal Land Co., Inc. $ 150 App. 


DESCHUTES COUNTY: 


O'NEILL JUNCTION-REDMOND COUPLET - THE DALLES-CALIFORNIA HIGHWAY: 


57539 Leslie B. & Dorothy Schwab $ 2,700 App 
57541 Dale & Anna Investments, Inc. $ 4,610 App. 
57549 Joyce M. Curry $ 3,225 App. 
57554 Naomi P. Hill $ 4,100 App. 
57558 Francis R. & Margaret E. Bortner $ 6,625 App. 
GRANT COUNTY: 

WHITNEY-TIPTON - WHITNEY HIGHWAY: 

50615-A Jo Ann Ricco Vidondo & Nicholas Vidondo $ 3,000 App. 
HARNEY COUNTY: 

WRIGHTS POINT-NARROWS - FRENCHGLEN HIGHWAY: 

53712 Henry L. & Doreen L. Church $ 100 App. 


(Lease - due annually - 1989) 


REDMOND-BEND (SOUTH UNIT) - THE DALLES-CALIFORNIA HIGHWAY: 


56938 Mountain View Mall, Inc. (formerly Concord $ 100 App. 


Equity Multiplier (Bend) Inc. 
JOSEPHINE COUNTY: 


FOOTHILL BLVD.-ROGUE RIVER/REDWOOD HIGHWAY ~- REDWOOD HIGHWAY: 


57383 Michael S. & Vickie L. Buck $ 700 App. 
57417 Frances V. Johns $ 3,050 App. 
57420 Connie D. Duffy $ 400 App. 
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February, 1989 

Page Five 

OPTIONS: (Continued) 

LANE COUNTY: 


SUTTON LAKE-FLORENCE - OREGON COAST HIGHWAY: 


53109 Arthur F. & Shirley J. Koning $ 3,750 App. 1/24/89 
58053 Oregon Pacific Banking Company $ 12,470 App. 1/11/89 
MULTNOMAH COUNTY: 
N.E. 11TH AVENUE-N.E. 181ST AVENUE - COLUMBIA RIVER HIGHWAY: 
57018 Union Pacific Railroad Company $185,600 App. 1/25/89 
54720 Union Pacific Railroad Company $ 240 App. 1/23/89 
(Supplemental Payment - RR-1224) 
UMATILLA COUNTY: 
STANFIELD NCL-STANFIELD INTERCHANGE - UMATILLA-STANFIELD HIGHWAY: 
56847 Robert E. Taylor; Edwin D. Obrist; $ 9,950 App. 1/24/89 
Robert E. Cunningham; Richard E. & Virginia 
Taylor; Larry A. & Dorinda L. Grahn 
WASHINGTON COUNTY: 
S.E. BASELINE RD.-E. MAIN ST. - TUALATIN VALLEY HIGHWAY: 
57210 Wes & Kieu Shult $ 170 App. 1/17/89 
YAMHILL COUNTY: 
E. MCMINNVILLE INTERCHANGE-AIRPORT ROAD - SALMON RIVER HIGHWAY: 
57050 Victor & Dorothy E. Brown $ 2,150 App. 1/17/89 
57061 Mary Ann Wiser $ 100 App. 1/19/89 
57066 Donald C. Eastman and James E. Craig $ 100 App. 1/19/89 
57069 Calvin W. & Lorna K. Birrer $ 100 App. 1/11/89 
57070 Fredricks Motor Co., Inc. $ 200 App. 1/11/89 
Dated this / day of A , 1989 


AT pA 


4 fb pmo 


steven Green, Right of Way Manager 
f* 
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EXHiBIT__t 


MINUTES OF _2/21/89 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property 
in preparation for condemnation (Delegation Order No. 16, Sub. 46), 
I approved making the following offers in accordance with this 
authority for and on behalf of the Commission: 


AUSTIN AVE.-EASTSIDE BYPASS SECTION OF THE KLAMATH FALLS-LAKEVIEW 


HIGHWAY 


R-57351 - Sixty-Eight Scarteen Corporation Offer: $10,050.00 
I-82 PORT OF ENTRY SECTION OF THE MCNARY HIGHWAY 
R-55959 - J. D. Miltenberger et ux Offer: $55,750.00 


KLAMATH FALLS-MALIN HWY. AT LOWER KLAMATH HWY. SECTION OF THE 
KLAMATH FALLS-MALIN HIGHWAY 


R-55949 - Dept. of Veterans' Affairs Offer: $120.00 


N.C.L. STANFIELD-STANFIELD INTCHGE. SECTION OF THE UMATILLA- 
STANFIELD HIGHWAY 


R-49117 - Maurice L. Koester et al Offer: $6,300.00 
R-49122 - Preston Redman Offer: $100.00 

R-49148 - James E. Pickering Offer: $100.00 

R-49154 - Clarence R. Challis et al Offer: $2,150.00 
R-49160 - Seibel Brothers et al Offer: $6,125.00 
R-49262 - Gary C. George et al Offer: $5,850.00 
R-56817 - Ferdie Hudemann et al Offer: $25,600.00 
R-56843 - Donna C. Casper et al Offer: $1,150.00 
R-56847 - Robert E. Taylor et al Offer: $9,700.00 
R-56848 - Morris W. Nagl et ux Offer: $1,100.00 


N.E. 111TH AVE.-N.E. 181ST AVE. SECTION OF THE COLUMBIA RIVER 
HIGHWAY —— 


R-57603 - Nick M. Mariana et ux Offer: $1,450.00 
N.E. 181ST. AVE. INTCHGE. SECTION OF THE COLUMBIA RIVER HIGHWAY 


N.E. 181ST. AVE. INTCHGE. SECTION VP —— Eee ror O—rJ>—EOraeeeovireeo 


R-56855 - Joseph W. Angel et al Offer: $5,000.00 
R-56858 - Penn Partners et al Offer: $157,400.00 


ODELL AVE.-STEPHENS ST. SECTION OF WINCHESTER STREET 


R-57345 - Harry T. Twidwell et al Offer: $450.00 
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REDMOND-BEND (SOUTH 


R-56484 - 


R-56871 
R-56874 
R-56876 
R-56878 
R-56880 
R-56918 
R-56919 
R-56920 


Hazel L. 
M. Jane Spink 


EXHIBIT 
MINUTES OF 2/21/89 


UNIT) SECTION OF THE THE DALLES-CALIFORNIA 
HIGHWAY 


Rowena R. King et al 
Ace Backhoe Service Inc. 
Beneficial Oregon Inc. 
Martha Strawn et al 
John E. Mobley et al 
Richard Cc. Cramer et al 
Jerry L. Morris et al 
Warner et al 


Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 


$760.00 
$425.00 
$3,250.00 
$15,750.00 
$912.00 
$2,500.00 
$3,600.00 
$650.00 
$1,525.00 


S. COMMERCIAL ST.-N. SANTIAM HWY. SECTION OF CORDON ROAD 


R-57014 - Anna Kulaba et al 


R-57016 - Clifton and Idora Eldred 


Offer: 
Offer: 


$17,200.00 
$8,000.00 


S.C.L. SCAPPOOSE-MULT. CO. LINE SECTION OF THE COLUMBIA RIVER 
HIGHWAY (LOWER) 


R-56185 
R-56192 
R-56193 
R-56196 
R-56479 
R-56483 
R-56485 
R-56486 
R-56489 
R-56498 
R-56502 
R-56503 
R-56504 
R-56507 
R-57348 
R-57400 


Charles C. 


Albert J. Havlik et al 
George S. Pooley et ux 
Robert Koutek et al 
Charles K. Looney et al 
Leathers et ux 
George B. Hafeman et al 


Roy W. Saxton et al 


Gerald M. Sherlock et al 


Roger R. 


Field et ux 


A. F. Grabhorn 


Warren H. 
Warren H. 
Sarah E. 
John and 


Bunnette M. Looney et al 
Robert B. Koutek et al 


Goss et al 
Goss et al 
Waller et al 

Hazel Hren 


Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 


$26,300.00 
$8,425.00 
$4,700.00 
$2,565.00 
$500.00 
$3,000.00 
$45,650.00 
$124,800.00 
$200.00 
$3,500.00 
$19,250.00 
$4,190.00 
$50,750.00 
$4,200.00 
$3,000.00 
$2,700.00 


S.E. LESTER AVE. INTCHGE. SECTION OF THE EAST PORTLAND FREEWAY 


R-57616 
R-57617 
R-57620 
R-57623 
R-57624 
R-57625 
R-57626 
R-57628 
R-57672 


ARK ST.-GLISAN ST. SECTION OF S.E. 


Mary Arlene Meling et al 
David George Bradley et al 


Robert Dean et ux 


Loren B. 
Alvin L. 
David J. 


Moore et ux 
Christianson 
Lay et ux 


Anton Skoro et al 


Martin Edward Fleck et al 


John C. Bowdon et al 


Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 
Offer: 


223RD AVENUE 


$2,525.00 
$450.00 
$4,535.00 
$5,600.00 
$7,100.00 
$9,700.00 
$1,850.00 
$2,500.00 
$13,500.00 


ST 


R-57215 - Gary E. Dempsey et al 
R-57226 - Ada E. 


Zimmerman et al 
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Offer: 
Offer: 


$500.00 
$58,445.00 


poeta EXHIBIT____= 
MINUTES OF .2/21/89 


ST.-GLISAN ST. SECTION OF S.E. 223RD AVENUE (CONTINUED 


R-57434 - James Powell et al Offer: $2,250.00 
R-57435 - Joseph Pellicano et ux Offer: $450.00 


VIDA-M.P. 27.7 SECTION OF THE MCKENZIE HIGHWAY 
R-56688 - Carl E. Garner et al Offer: $1,575.00 


WILDWOOD-ZIGZAG SECTION OF THE MT. HOOD HIGHWAY 
R-55974 - James E. Selder et al Offer: $1,300.00 


Dated this day of January, 1989. 


NEIL GOLDSCHMIDT 
GOVERNOR 


73410-806 


EXHIBIT___F 
MINUTES OF 2/21/89 
Department of Transportation 


PARKS AND RECREATION DIVISION 


525 TRADE STREET SE, SALEM, OREGON 97310 PHONE (503) 378-6305 


TO: Oregon Transportation Commission 


FROM: David G. Talbot 
State Parks Administrator 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the 
State Parks Administrator, or his designate, in an official 
capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, the Parks 
Administrator or his designate has approved the following 
actions and report them for your official records. 


On December 6, 1988 approved James and Eleanor 
Matney's request to construct a 850 square foot 
building within the Rogue River Scenic Waterway in 
Josephine County. 


On January 19, 1989 approved a Cooperative 
Management Agreement with The Nature Conservancy 
for Mayer State Park in Wasco County. 


On January 26, 1989 approved Garry and Patricia 
Buksa's request to construct a double car garage 
within the Clackamas River Scenic Waterway in 
Clackamas County. 


On January 26, 1989 approved Lawrence and Claire 
Bowen's request to build a garage with an 
apartment above within the Rogue River Scenic 
Waterway in Curry County. 


On January 31, 1989 approved Troy Moore of 
Ciackamas County's request to remove danger trees 
within the Clackamas River Scenic Waterway in 
Clackamas County. 


DGT/mh 


“XHIBIT__S 


MINUTES OF 2/21/89 


State of Oregon Aeronautics Division 


NEIL GOLDSCHMIDT 3040 25th STREET S.E., SALEM, OREGON 97310 PHONE 378-4880 


GOVERNOR 


February 1, 1989 COM 5-1 


MEMO TO: Mike Hollern, Chairman 
David Bolender 
Robert F. Duvall 
Cynthia J. Ford 
John Whitty 
Oregon Transportation Commission 


3 


ministrator 


FROM: Paul E. Burke 
Aeronautics 


SUBJECT: Agenda Item for February 21, 1989 
Commission Meeting (Actions by 
Aeronautics Administrator under delegated 


authority) 


The following information report is submitted regarding 

contractual and real property actions I have taken under 

the authority delegated to me by the Transportation 
Commission. 


It will appear on the agenda as an information only 


item. 
Contractual Action 
i 11/22/88 Personal Service Contract No. P-5-88- 


VIII, Engineering Concepts, photoslope. 


a 12/19/88 1985 5010 contract with FAA through 
NASAO, Center for Aviation Research and Education. 
Oregon to inspect 50 airports @ $240. Total not to 
exceed $13,600. 


3 1/19/89 ComGrafix Site License Agreement. 
4. 1/19/89 Desktop Reference Site Agreement, Apple 
Computer, Ine; Government/Private Sector 


Partnership Project. 
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1/31/89 Amendment No. 3 to Personal Service 
Contract No. P-1-88-V/AIP Project No. 3-41-0000-S3 
dated January 15, 1988, Marjorie Hanley & 
Associates (changes delivery date from January 31, 
1989 to May 31, 1989). 


1/31/89 Amendment No. 1 to Personal Service 
Contract No. P-3-88-VII dated 1/14/88, Marjorie 
Hanley & Associates (changes delivery date from 
January 31, 1989 to December 31, 1989). 


Real Property Action 


11/25/88 Amendment No. 1 to Commercial Premises 
Lease dated 1/12/88, Cottage Grove State Airport, 
Cottage Grove Aviation (technical correction to 
lessees insurance requirements). 


12/15/88 Commercial Concessions Agreement, Condon 
State Airport, Bruce Bates, dba Bates Air Service, 
expires 10/31/93. 


12/29/88 Noncommercial Hangar Site Lease, Lebanon 
State Airport, Norman F. Dugger, expires 11/30/93. 


12/29/88 Flying Service Lease, Independence State 
Airport, Thomson Aviation, Inc. (Donald A. and 
Jeanne A. Thomson), expires 6/24/93) 


12/30/88 Noncommercial Hangar Site Lease, Lebanon 
State Airport, Site W-15, Paul B. Meadowbrook, 
expires 12/31/93. 


1/5/89 Ingress/Egress Permit, Pacific City State 
Airport, Robert Rissel, expires 12/31/94. 


1/10/89 Noncommercial Hangar Site Lease, Lebanon 
State Airport, Ellis Hallman, é¢@xpires 9/4/93. 


1/31/89 Noncommercial Hangar Site Lease, Joseph 
State Airport, Site #2, Aero Storage Inc. expires 
8/31/93. 


=XHIBIT___H 
MINUTES OF 2221/89 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-9358: George Hutmacher, Jr. vs. Moseman Construction, 
EEG Bros., and State of Oregon. 

This is an inverse condemnation complaint which has been filed 
in Marion County Circuit Court. The plaintiff owns property on 
20th Street, Southeast in Salem. The Highway Division awarded a 
construction contract to Moseman Construction to do work along 
Mission Street in Salem. Part of the contract work, which was 
subcontracted to Cushing, involved work along the Shelton Ditch 
which is adjacent to the plaintiff's property. The complaint 
alleges that Cushing used a backhoe to dig out the Shelton Ditch on 
August 21, 1987 in:such a way as to encroach upon the plaintiff's 
property. The plaintiff alleges the Highway Division was negligent 
-in the design and specification of the project. The complaint seeks . 

5,000.00 for loss of trees and shrubs; $10,000.00 for loss of soil; 

15,000.00 for diminution of value of plaintiff's home; and 

15,000.00 for trespass. Assistant Attorney General Bob Petersen 
has been assigned to the case. 


L-9359: © Freres Lumber Co. vs. Highway Division. 


This is a complaint for property damage .which has been filed in 
Marion County Circuit Court. The plaintiff owned a log truck which 
was being operated by plaintiff's employe on January 14, 1988 on 
Highway 22 near Detroit Lake when an accident occurred, The 
complaint alleges that the cause of the accident was the presence of 
debris within the roadway. The complaint further alleges that the 
Highway Division was negligent in failing to warn motorists of road 
debris, failing to inspect and clear the roadway, and in failing to 

‘implement measures to prevent debris from falling onto the road from 
the adjacent hillside. The complaint seeks $43,021.00 for property 
damage. Assistant Attorney General Bob Petersen has been assigned 
to the case, 


L-9332: Sherri and Tim Pullen vs. 
Oregon Department Of Transportation. 


This is a complaint for personal injuries which has been filed 
in Wasco County Circuit Court. The complaint stems from a motor 
vehicle accident which occurred on Highway 97 on January 18, 1988. 
The complaint alleges that ODOT was negligent in stopping a snowplow 
in such a manner that plaintiff's vision of on-coming traffic was 
obscured. Allegedly, as a result of the obstruction .of plaintiff's 
vision, plaintiff proceeded across Highway 97 into the path of a 
Kenworth truck. The complaint seeks $21,165.17 in special damages 
and general damages in an amount to be determined by the court. 
Assistant Attorney General Bob Petersen has been assigned to the 
case, 


EXHIBIT__# 
MINUTES OF _2/21/89 


L-9335: Lawrence Padrta vs. Highway Division. 


This is a retaliation-sex discrimination complaint which has 
been filed in U.S. District Court. The complaint alleges that 
plaintiff alleged and proved to the Oregon Bureau of Labor a reverse 
discrimination complaint against the Highway Division in 1983. The 
complaint further alleges that plaintiff pursued a related civil 
suit against the Highway Division in U.S. District Court in 1986, 
said suit being resolved by an out of court settlement which 
resulted in plaintiff being employed by the Highway Division as a 
Highway Maintenance Worker II. The basis of plaintiff's current 
compiaint is the alleged reluctance to place plaintiff's name on a 
promotion list and failure to grant plaintiff's request for a 

-hardship transfer. The complaint seeks damages for lost wages in 
the sum of $1,648 per month, and an order requiring ODOT to hire him 
as a Highway Maintenance Foreman. Assistant Attorney General Mary 
Mertens has been assigned to the case. 


L-9336: Lawrence Padrta vs. Highway Division, ° 


..... In this Marion County. Circuit Court case, the plaintiff alleges 
that he suffered retaliatory discrimination by the Highway Division 
as a result of his filing of a SAIF claim for an on-the-job injury. 
The complaint further alleges that ODOT wrongfully refused to 
consider plaintiff for a Stores Clerk position on August 20, 1987. 
The complaint seeks an order requiring ODOT to hire laintiff ina 
Stores Clerk position and for damages in the sum of $17,314 plus 
$2,871 in PERS benefits and vacation and sick leave. Assistant 
Attorney General Mary Mertens has been ‘assigned the case. 


L-9357:3 Tyran Toureen vs. State of Oregon, 


This is a personal injury complaint which has been filed in 
Lane County Circuit Court. The complaint stems from a motor vehicle 
accident which occurred on Highway 99 on October 17, 1988. The 
‘complaint alleges the State was negligent in failing to warn the 
plaintiff of an abrupt edge at the edge of the road, in failing to 
repair pot-holes, and in posting a curve at an unreasonable speed. 
The complaint seeks $25,000.00 in medical damages and $250,000.00 in 
general damages. Assistant Attorney General Bob Petersen has been 
assigned the case. 


L-9360: Pamela Sullivan vs. Gary Guggenmos, Jan Sergi, 
Darin Sergi, Scott Ser Rene Dow, an 
The State of Oregon. 


This is a personal injury complaint which has been filed in 
Klamath County Circuit Court. The complaint stems from a motor 
vehicle accident which occurred on State Highway 140 on November 28, 
1986. The plaintiff was allegedly a passenger in a vehicle which was 


EXHIBIT 
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struck head-on by a vehicle being driven by Guggenmos. The other 
defendants (Sergi, Sergi, Sergi and Dow) are alleged to have been 
passengers in the Guggenmos vehicle and to have distracted Guggenmos 
immediately prior to the accident. The State's alleged negligence 
was in failing to properly plow and sand the area where the accident 
occurred. The complaint seeks $20,000 in economic damages and an 
unspecified amount in general damages. Assistant Attorney General 
Bob Petersen has been assigned the case, 


L-9362: Barbara Trask vs. Cecil Marsh and State of Oregon. 


This is a personal injury complaint which has been filed in 
Benton County Circuit Court. The complaint stems from a motor 
. vehicle accident which occurred on the Alsea-Deadwood Highway on 
May 2, 1988. The complaint alleges that the vehicle operated by 
Cecil Marsh crossed the centerline of the highway, striking 
plaintiff's vehicle. At the time of the accident, Mr. Marsh was a 
state employe and this is the basis of the claim made against the 
state. The plaintiff seeks $2,631.00 in economic damages and 
general damages in an unspecified amount. Assistant Attorney 
General Tom Elden has been assigned to the case. 


L-9364: Hubert & Beth Vandenbrock vs. William Hoyt, 
Hawley Land & Cattle co., and the Highway Division. 

This is a complaint seeking property damages which has been 
filed in Lane County Circuit Court. The complaint stems from an 
incident which allegedly occurred on I-5 near Cottage Grove on 
January 2, 1987. The plaintiff's allege that a cow, owned by 
defendants Hoyt and Hawley, was on the travelled portion of I-5 and 
that plaintiff's vehicle struck said cow. The complaint alleges the 
state was negligent in failing to adequately fence the area to 
prevent livestock from entering the roadway. The complaint seeks 


damages of $2,603.31. Assistant Attorney General Marty Dolan has 
been assigned to the case, 


EXHIBIT_—4 
MINUTES OF —2/21/89 


REPORT OF CONDEMNATION CASES SETTLED 


State's State's Highest 
Defendant Offer Appraisal 


Bert A. Lewis $750 - $750 
L-9175 

R-54168 

Section: S.C.L. Medford - Phoenix 
Highway: Rogue Valley 

County: Jackson 


‘Robert E. Hedal $5,600 $14,176 

L-9080 

R-55433 

Section: Queen Avenue - Corvallis/Lebanon Highway 
Highway: Albany - Junction City ‘ 
County: Linn 


Denver M. Bennight $110,200 $148,100 
L-9184 

R-45927 

Section: Lester Avenue Interchange 
Highway: East Portland Freeway 

County: Clackamas 


Key Bank of Oregon $550 $14,400 - 
L-9120 

R-54654 

Section: Queen Avenue - Corvallis/Lebanon Highway 
Highway: Albany - Junction City 

County: Linn 


River Bend $1,850 $1,850 
Land Company, Oregon Ltd. 

L-9181 

R-56663 

Section: Murphy Road - Lava Butte 

Highway: The Dalles - California 

County: Deschutes 


Stephen E. Buck $1,100 $1,100 
L-9180 

R-56662 

Section: Murphy Road - Lava Butte 
Highway: The Dalles - California 

County: Deschutes 


Amount of 


Settlement 


$2,000 


- $16,000 


.$115,000 


$14,400 
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REPORT OF CONDEMNATION CASES SETTLED 


State's State's Highest Amount of 
Defendant ' Offer Appraisal Settlement 


John Paul DeRoss $2,000 $2,550 $3,500 
L-9177 

R-56037 

Section: Mystic Creek - Muns Creek 

Highway: Coos Bay - Roseburg 

County: Douglas 


REPORT OF CONDEMNATION CASES DISMISSED 


Defendant: Bernard G. Peterman 
L-9130 

R-56680 

Section: Sutherlin Interchange 
Highway: Pacific 

County: Douglas 


Remarks: SETTLED BY RIGHT OF WAY 
Defendant: ‘-Robert Koutek 


L-9312 
R-56193 


Section: S.C.L. Scappoose - Multnomah County Line 
Highway: Columbia River (Lower) 
County: Columbia 


Remarks: SETTLED BY RIGHT OP WAY 


Defendant: Stella Harmon 

L-9190 

R-56950 

Section: South Commercial Street - North Santiam Highway 
' Kuebler Boulevard Interchange Unit 

Highway: Pacific 

County: Marion 


Remarks: SETTLED BY RIGHT OF WAY 


Defendant: Eastport Plaza Shopping Center 

L-9127 

R-55069 ’ 
Section: Southeast Division Street - Southeast Schiller Street 
Highway: Cascade North 

County: Multnomah 


Remarks: SETTLED BY RIGHT OF WAY 
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REPORT OF CONDEMNATION CASES DISMISSED 


Defendant: Robert Koutek 

L-9307 

R-57400 

Section: S.C.L. Scappoose - Multnomah County Line 
Highway: Columbia River (Lower) 

County: Columbia 


Remarks: SETTLED BY RIGHT OF WAY 


Defendant: Roland C. Schott 

L-9191 

-R-56962 

Section: South Commercial Street - North Santiam Highway 
Highway: Pacific 

County: Marion 


Remarks: SETTLED BY RIGHT OF WAY 


Defendant: Donna Jensen 

L-9274 

R-56802 

Section: Alsea River (Waldport) Bridge 
Highway: Oregon Coast 

County: Lincoln 


Remarks: SETTLED BY RIGHT OF WAY 


Defendant: Gerald M. Sherlock 

L-9300 

R-56486 

Section: S.C.L. Scappoose - Multnomah County Line 
Highway: Columbia River (Lower) 

County: Columbia 


Remarks: SETTLED BY RIGHT OF WAY 


George B. Hafeman, Jr. 

L-9313 

R-56483 ; 
Section: S.C.L. Scappoose - Multnomah County Line 
Highway: Columbia River (Lower) 

County: Columbia 


Remarks: SETTLED BY RIGHT OF WAY 


EXHIBIT H 
MINUTES OF 2/21/89 


REPORT OF CONDEMNATION CASES DISMISSED 


Defendant: Guyron R. Crooks 


L-9197 
R-56065 
Section: 
Highway: 
County: 


Remarks: 


Mystic Creek - Muns Creek 
Coos Bay - Roseburg 
Douglas 


SETTLED BY RIGHT OF WAY 


Defendant: Ralph E. Wood 


L-9172 
-R-55338 
Section: 
Highway: 
County: 


Remarks: 


Southeast Division Street - Southeast Schiller Street 
Cascade North 
Multnomah 


SETTLED BY RIGHT OF WAY 


REPORT OF JUDGMENT BY DEFAULT 


Defendant: Marcella M. Miller 
State's Offer: $200 

State's Highest Appraisal: $200 
Amount of Settlement: $200 


L-9275 
R-56752 
Section: 
Highway: 
County: 


Remarks: 


Uglow Street - LaCreole Drive 
Dallas - Rickreall 
Polk 


CAC: c£s:020989/37486G 
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January 9, 1989 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Action Taken Under Delegated Authority 


Pursuant to authority delegated to me, | report the following actions for 
the Transportation Commission's records: 


On January 9, 1989, $5,802,924.84 was distributed to the counties 
as their share of motor vehicle revenues for the month of 
December, 1988. 


On January 9, 1988, $3,606,872.59 was distributed to the cities 
for the month of December 1988. 


(Lists of apportionments on file in Commission Files, Salem.) 


Dated this 9th day of January, 1989 


ller 


oc: Bob Bothman 
John Elliott 
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February 9, 1989 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Action Taken Under Delegated Authority 


Pursuant to authority delegated to me, | report the following actions for 
the Transportation Commission's records: 


On February 9, 1989, $6,946,786.84 was distributed to the 
counties as their share of motor vehicle revenues for the month of 
January , 1989 


On February 9, 1988, $4,306,926.17 was distributed to the cities 
for the month of January, 1989. 


(Lists of apportionments on file in Commission Files, Salem.) 


Dated this 9th day of February, 1989 


Dougldss R. Goldbach, Controller 
Doupis Division 


Bob Bothman 
John Elliott 


MINUTES 
OF THE 


OREGON TRANSPORTATION COMMISSION 


TELEPHONE MEETING 
HELD ON 
MARCH 8, 1989 


On March 8, 1989, the Oregon Transportation Commission held a 
special meeting by telephone at 1:45 p.m., originating in Room 135 
(Director's Office), Transportation Building, Salem. (Notice of the 
meeting had been made by press release to newspapers of local and general 
circulation throughout the State.) The following persons were on the 
telephone at the locations given: 


Michael P. Hollern, Chairman, Bend 

John Whitty, Vice Chairman, Coos Bay 

David F. Bolender, Member, Portland 

Robert F. Duvall, Member, Forest Grove 

Cynthia J. Ford, Member, Ashland 

Robert N. Bothman, Director of Transportation, Salem 

David Talbot, Administrator, Parks and Recreation 
Division, Salem 

Fran Neavoll, Commission Services, Salem 


Mr. Talbot said the telephone meeting was necessary as the 
budget for the Parks Division will be presented during the week of 
March 13 to the Ways and Means Committee and it is possible that the 
Champoeg State Park Development Study may be discussed. 


Mr. Talbot recalled that at the direction of the 1987-88 
Emergency Board a study was completed to determine the best way of 
developing interpretive facilities for the historic townsite at Champoeg 
State Park in Marion County and for providing a_ living history 
attraction. He said the study conducted by a consultant included 
proposed development, market analysis and cost/benefit findings. He 


mentioned that the study and the brochure illustrating the development 
proposals had been mailed to the Commission earlier. (Copy of study and 
brochure in Commission's files, Salem. ) 


Mr. Talbot outlined the major conclusions of the study as: 
move the townsite up on the hill by the visitor center, changes to the 
roadway, expand the day-use area, move the pageant site to take advantage 
of the natural amphitheater with a view of the river, and conduct 
excavations and archeological field research in the park. The total cost 
was estimated at $4 to $s million. He said the Friends of Champoeg and 
the Champveg Pageant group are active‘y seeking financial support for the 
project. He mentioned it may be vossible to conduct the project as a 
public/private venture in which the initial phases of design and 
construction are funded by the State and later phases funded by private 
sources and grants. 


Mr. Talbot mentioned that included in the upcoming budget is 
$350,000 to begin the archeological process and moving the pageant site. 


Commissioner Bolender moved that the study be forwarded to the 
Legislature. The motion carried unanimously by the Commission. 


Chairman Hollern asked Mr. Talbot the status of the proposed 
legislation to remove the Parks Division from the Department of 
Transportation and to set up a separate agency. Mr. Talbot said the bill 
has been introduced and will now go to the Transportation Committees for 
hearings. 
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Mr. Bothman outlined the tentative schedule for the March 20 
and 21 Commission meetings in Beaverton. 


The statewide revenue measures (LC 3836 and LC 3837) introduced 
by the House Transportation Committee were discussed briefly. 


There being no further business to consider, Chairman Hollern 
adjourned the telephone meeting at 2 p.m. 


Michael P. 
itty, Vice Chairman 


David F. Bolender, Commissioner 


Commission Services Robert F. Duvall, Commissioner 


March 8, 1989 


MINUTES 
OF THE 


OREGON TRANSPORTATION COMMISSION 


TOUR AND DINNER MEETING 
MARCH 20, 1989 


AND 


AGENDA REVIEW 
FORMAL MEETING 
WORKSHOP 
LUNCHEON 
TOUR AND RECEPTION 


MARCH 21, 1989 


IN BEAVERTON, OREGON 


On March 20, 1989, at 4 p.m. the Transportation Commission met 
at The Greenwood Inn in Beaverton for a tour. (Notice of the tour had 
been made by press release to newspapers of local and general circulation 
throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Dennis Moore, Administrator, Public Transit Division 

Don Adams, Region I Engineer 

Ted Spence, Region I 

Dave Willhite, Region I 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Fran Neavoll, Commission Services 


Prior to the tour, Mr. Adams outlined on a map the route of the 
proposed Westside Bypass. The tour route proceeded on Scholls Ferry Road 
to approximately the point where the Westside Bypass would cross Scholls 
Ferry. Mr. Adams pointed out the four-laning project from Fanno Creek to 
185th, which is underway. The tour continued on the Tualatin Valley 
Highway. The Commission viewed the new Cornelius Pass Interchange and the 
proposed light rail project. The tour route returned via the Sunset 
Highway, easterly to Highway 217, to The Greenwood Inn about 5 p.m. so the 
Commission could view the peak hour traffic in the Beaverton area. 


On March 20, 1989, at 7 p.m., the Transportation Commission held 
a dinner meeting at The Trianon, 9225 S. W. Allen Boulevard in Portland 
with local officials. (Notice of the dinner meeting had been made by 
press release to newspapers of local and general circulation throughout 
the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

David F. Bolender, Member 

Robert F. Duvall, Member 

Robert N. Bothman, Director of Transportation 

John Elliott, Public Affairs Director 

Donald E. Forbes, State Highway Engineer 

David Moomaw, Administrator, Motor Vehicles Division 

Paul Burket, Administrator, Aeronautics Division 

Dennis Moore, Administrator, Public Transit Division 

Don Adams, Region I Engineer 

Ted Spence, Region I 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 
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There were other staff persons present, including Ashbel S. Green 
from the Oregonian. Also present were members of the Washington County 
Board of Commissioners and their staff; Mayor of Beaverton; Andy Cotugno, 
Metropolitan Service District; Mike Ragsdale, Joint Policy Advisory 
Committee on Transportation; and William Naito of H. Naito Properties. 
(There were 31 persons in attendance, including the staff.) 


Chair Bonnie Hays of Washington County welcomed the Commission 
and staff to the Beaverton area. She said that Washington County takes 
pride in their private-public partnership effort and she asked Mike 
Ragsdale and Bill Naito to briefly discuss this partnership approach. 


Mike Ragsdale, Chairman of the Joint Policy Advisory Committee 
on Transportation, explained that Transportation 2000 is an alliance of 
government and private-sector business people who have formed a consensus 
on the metropolitan region’s road, transit and rail priorities. He shared 
his observations on Transportation 2000 and what has transpired in the 
last two years as follows: 


1) A number of groups in the Region began to recognize that 
dedicated funds would be inadequate to deal with their 
transportation needs and that transit financing would play 
an integral role. 


The Transportation 2000 Committee has a commitment to 
communicate to the voters a strategy if the Legislature 
enables the counties to levy a local vehicle registration 
fee and approves increasing State revenues. 


3) The Region cannot exist without a complex transit 
component of the transportation system. 


4) If the regional improvement plan is not accomplished, 
gridlock would occur. 


In closing, Mr. Ragsdale expressed his appreciation to Chairman 
Hollern and Mr. Bothman for their leadership and support of the various 
committees, who addressed the transportation problems. 


Mr. Ragsdale handed the Commission a packet of the Transportation 
2000 Priorities, which included the Final Report of the Business Committee 
on Regional Transportation Priorities; seven-page document called Regional 
Transportation Improvement Program; project priorities for highway, light 
rail, urban arterials, and bus service; and the proposed legislation 
covering financing. (Copy in Commission’s files, Salem.) 


Bill Naito, President of H. Naito Properties, Inc., Portland, spoke 
concerning the consensus of the business community and developers 
throughout the region. He felt they were committed to this project and 
this proposal was a chance to solve gridlock. He mentioned if it takes 
a long time to get to a recreation area due to gridlock, the quality of 
life will be lost. He also felt that the people in the region have got 
to agree to tax themselves to pay for the transit-highway system. He 
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indicated that the Chamber of Commerce and the Associated General 
Contractors are supportive of Transportation 2000’s program. 


Chair Hays said that since 1980 Washington County has accounted 
for over two-thirds of the population growth in the State of Oregon. She 
mentioned that this growth will continue to have a dramatic effect on the 
transportation system. 


Chairman Hollern reiterated the endorsement of the proposal by the 
Associated General Contractors. He commended everyone who had worked on 
this 18-month Transportation 2000 Plan. 


The dinner meeting adjourned at 8:50 p.m. 


At 8 a.m., March 21, 1989, the Commission met in the Cedar Room of 
The Greenwood Inn, 10700 S. W. Allen Boulevard, Beaverton, to review the 
agenda for the formal meeting. (Notice of the review had been made by 
press release to newspapers of local and general circulation throughout 
the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

David F. Bolender, Member 

Robert F. Duvall, Member 

Robert N. Bothman, Director of Transportation 

John Elliott, Director of Public Affairs 

David Talbot, Administrator of Parks and Recreation Division 
Dennis Moore, Administrator of Public Transit Division 
Paul Burket, Administrator of Aeronautics Division 

David P. Moomaw, Administrator of Motor Vehicles Division 
Donald E. Forbes, State Highway Engineer 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


The Commission did not request any additional information on the 
child care proposal and asked that the item be brought up at the formal 
meeting for approval. 


Chairman Hollern inquired about the status of the bill removing 
the Parks Division from the Department of Transportation. Mr. Talbot said 
the bill is before the House Transportation Committee and there appears 
to be no opposition to the bill. 


Mr. Talbot briefly mentioned the Parks Division budget and that 
funds were allocated to proceed with the Banks-Vernonia Project. 


Mr. Forbes said there will be an item on the agenda to approve the 
procedure, interagency agreement with Economic Development Department, and 
revisions to the July policy covering the Immediate Opportunity Fund. He 
said copies of the guidelines had been mailed to the Commission but asked 
that they not be considered. He said the guidelines are included in the 
procedure. Vice Chairman Whitty was concerned about the words "job 
retention" and suggested that it not be included. He also recommended 
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that the approval of the project be made by the Comm#ssion rather than the 
Chairman. The Commission agreed with Vice Chairman Whitty. Commissioner 
Duvall said he was interested in helping retain businesses that are 
already there by better access as well as bring in new businesses. 
Chairman Hollern said he would like to have the Directors certify the 
project rather than the Economic Development Department. Mr. Forbes said 
he would make those changes and present them to the Commission at the 
formal meeting. 


Mr. Forbes said he would be asking for the Commission’s acceptance 
of the "State of the Interstate Report" at the formal meeting. The report 
indicates that the Division must make crucial choices about the focus of 
limited I-4R funding available during the 18-month period following the 
1989-1994 Six-Year Program. 


Mr. Bothman recommended the Commission adhere to the 60-40 split 
for rehabilitation/restoration and modernization and not change the 
policy. He said that was the policy adopted in 1984 with the current 
Highway Plan. He stated the $2 million funding package in the Metro- 
politan Area is based on the current policy. 


Vice Chairman Whitty asked for an update on the Federal revenue. 


Mr. Moomaw presented proposed revisions to the Governor’s 
Recommended 1989-91 Budget for the Motor Vehicles Division. He handed to 
the Commission a two-page document containing the forecasted increase of 
major transactions affecting workload and a summary of revisions to 
maintain customer service decision package 201. (Copy in Commission’s 
files, Salem.) He explained the request is for an increase of 15.88 full- 
time employees, services and supplies, and two express offices. This 
request amounts to an increase of $1,103,052 which reflects higher 
transaction volumes forecasted in the recently released revenue forecast. 
Chairman Hollern raised the subsidy issue and he did not advocate 
increasing the staffing level. Staffing was discussed of temporary vs. 
permanent employees. The Commission issued the following directions: 


1) To continue the existing service level objectives. 


2) To take to the Ways and Means Committee the current levels 
of service, expenditures, and staffing levels in the 
Governor’s recommended budget, with a notification of the 
anticipated increase in workload and the possibility of a 
return to the Emergency Board for additional expenditure 
without increased staffing. 


Chairman Hollern suggested removing this item from the formal 
agenda and he asked for a report at the néxt meeting on the subsidy issue. 


Mr. Bothman handed the Commission a letter dated March 7, 1989, 
from Governor Goldschmidt stating the Governor’s position on the proposed 
funding package. (Letter in Commission’s files, Salem.) 


The agenda review adjourned at 8:59 a.m. 
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On March 21, 1989, the Oregon Transportation Commission held its 
regular monthly meeting in the Pine Room of The Greenwood Inn, 10700 S. W. 
Allen Boulevard in Beaverton beginning at 9 a.m. (Notice of the meeting 
had been made by press release to newspapers of local and general 
circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Cynthia J. Ford, Member 

Robert F. Duvall, Member 

Robert N. Bothman, Director of Transportation 

John Elliott, Public Affairs Director 

David P. Moomaw, Administrator of Motor Vehicles Division 

David Talbot, Administrator of Parks and Recreation Division 

Dennis Moore, Administrator of Public Transit Division 

Paul Burket, Administrator of Aeronautics Division 

Donald E. Forbes, State Highway Engineer 

Don Adams, Region I Engineer 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present. 


Commissioner Bolender moved for approval of the following items on 
the consent calendar. The motion carried unanimously by the Commission: 


1) Minutes of the meeting of February 21, 1989. 


2) Adopted resolution declaring necessity of certain real 
property for public purposes and authorizing condemnation. 
("Real Property Condemnation Resolution No. 2808" in 
Commission’s files, Salem.) 


Adopted a resolution abandoning the former alignment of 
the McMinnville Airport-Dayton Junction Section of the 
Salmon River Highway in Yamhill County from the State 
Highway System to the abutting property owners. ("Aban- 
donment Resolution No. 308A" in Commission’s files, 
Salem. ) 


Adopted permanent administrative rule covering criteria 
for the installation and maintenance of exempt signs 
listed in ORS 377.735. This rule was repealed by the 
Travel Information Council following the last legislative 
session. The Highway Division made minor changes to show 
appropriate authority and to address problems in admin- 
istering the rule. 


(Continued on next page) 
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The proposed rule was published in the Secretary of 
State’s Administrative Rule Bulletin in October 1988 and 
no objections or adverse comments were received. "Permit 
Rule No. 58" is in Commission’s files, Salem. The rule 
will be filed with the Secretary of State and published in 
the Administrative Rule Bulletin. 


Written delegated authority reports had been mailed to the 
Commission prior to the meeting. These reports show the action taken by 
the following officials on behalf of the Commission pursuant to its duly 
adopted delegation orders. (Exhibits are in the Commission’s files in 
Salem. ) 


Chairman of Commission Exhibit A 
Director of Transportation Exhibit 
Deputy Director Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
Aeronautics Administrator Exhibit 
Assistant Attorney General Exhibit 
Highway Controller Exhibit 


The Commission unanimously confirmed their next meeting dates of 
April 17 (dinner) and April 18, 1989, (formal) in Ontario at the Tapadera 
Motor Inn at 9 a.m. Mr. Bothman mentioned that a dinner meeting will be 
held with the Idaho Transportation Board on Monday and a luncheon with the 
local officials on Tuesday. 


Mr. Bothman said that material had been mailed to the Commission 
concerning the Western Association of State Highway and Transportation 
Officials Conference scheduled for July 23-26, 1989, at the Red Lion Inn 
Lloyd Center in Portland. He mentioned the Commission meeting has been 
planned for July 25 at 8:30 a.m. as a part of the WASHTO Select Committee 
on Roads and Commissions. He invited the Commission to participate in the 
conference. (Copy of material in Commission’s files, Salem.) 


The Commission tentatively set May 15 and 16, 1989, in Salem as 
their following meeting dates. 


Sandy Stafford of Chemeketa Community College said all of the 
issues concerning the child care project have been reviewed. She 
reiterated that at the June 1988 meeting the Commission authorized the 
$200,000 start-up funds, that the Winter Street site is awaiting final 
remodeling, and that the project is ready to move forward. She requested 
the following action: 


1) Authorization to finalize lease agreements with Deems, 
Inc. to build the infant center at 1133 Chemeketa Street, 
N. E., Salem, and with the Department of General Services 
to remodel the former Governor’ s residence at 796 Winter 
Street in Salem. 


(Continued on next page) 
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Authorization for the Director or Deputy to sign the 
document. 


She explained that it is not cost effective to add the 
second floor on the infant center for offices so the lower 
level would be for child care use on a two-year pilot 
project. 


Authorization to expend the monthly amount of $3,350 for 
the two-year pilot project, which is identified as a cost- 
benefit package. The remainder of the lease agreement 
would be paid by the partnership agreements. 


Authorization to present the plan to the Legislature for 
approval. The Legislature did not approve the project in 
the budget but wanted to look at the entire State 
strategy. 


Authorization to develop a payback strategy to begin at 
the end of the pilot project. She explained that the 
State Fair-Salem Child Care Development Partnership 
Project is using the same procedure. 


Vice Chairman Whitty moved for approval of the above authoriza- 
tions and to move ahead on all aspects of the project. The motion carried 
unanimously by the Commission. 


Mr. Moore gave the history of the development of the Banfield 
Light Rail Transit (MAX) in the Portland metropolitan area and of plans 
to establish a light-rail line on the city’s west side by the year 2000. 
He reviewed two bills that are critical to the future of light rail as: 


1) Constitutional amendment. If passed by the Legislature 
and the voters, this would enable the Region to use motor 
vehicle registration fees for transit. 


2) Creation of a Light Rail Construction Fund. (This would 
set up the fund but without monies appropriated this 
session.) 


Mr. Moore said he will be working with the Federal Government 
through the Transportation 2000 Committee to set aside between $200 
million and $300 million of Federal Funds for the West Portland Light Rail 
Project for appropriation in 1990 or 1991. He mentioned that when funds 


are allocated to the Light Rail Construction Fund, along with local funds, 
an additional light rail project could be constructed by the year 2000. 


Mr. Burket said the nominees for the Aviation Advisory Committee 
had been forwarded to the Commission for their consideration. (Names of 


nominees in Commission’s files, Salem.) He said the final selection will 
be made at a later meeting. 
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Mr. Moomaw said he would like to remove the item from the agenda 
concerning the increase in staffing and expenditures in the Division’s 
1989-91 budget. 


Russ Graham of the Motor Vehicles Division gave their regional 
report. He said 36 percent of their employees work in the 16 Portland 
metropolitan area offices. Because the number of customer transactions 
increased 26 percent from 1987 to 1988, some offices are outgrowing their 
current locations. Three express offices were opened in the Portland 
area, including the one at the Beaverton Mall, to handle some of the 
transactions. He said the express offices in the Portland area are now 
processing between 12,000 to 14,000 transactions a month. Mr. Graham 
advised the Commission of the following activities: 


1) In order to handle the workload due to population 
projections, the Clackamas Town Center office will be 
moving and expanding to the Clackamas Promenade. 


2) The West Portland office will be moving to the 1515 
Building on Clay and Fifth Streets and testing will be 
added to the new facility. 


3) The Gladstone, Lake Oswego, and Hillsboro offices are 
being considered for relocation in order to expand service 
and an additional office is being studied for the west 
side. 


Mr. Graham handed the Commission a two-page report containing 
statistics of the express offices in the Portland area. (Copy in 
Commission’s files, Salem.) 


Mr. Talbot recalled that Ballot Measure 7 added 513 miles of 11 
rivers to the Scenic Waterway System. He briefed the Commission on the 
following issues: 


1) Klamath River Scenic Waterway. This is a controversial 
project involving the City of Klamath Falls’ attempt for 
the Salt Caves Dam. He said it is the Commission’s 
responsibility to protect the river. He mentioned that 
the staff is researching the issue to determine if 
adequate factual evidence is available to justify the 
request for a public instream water right. 


Interim management of the newly-designated scenic 
waterway. He mentioned that the Division is relying upon 
the Commission’s general rules for scenic waterway 
management as a guide in reviewing development proposals. 
He said the pace at which the Division is able to develop 
new plans is dependent upon staffing. The Governor’s 
budget recommends adding three staff. One of these 
positions was authorized for this current fiscal year by 
the January Emergency Board. 


(Continued on next page) 
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(Letters were mailed to the Commission explaining the 
above issues. Copies in Commission’s files, Salem. ) 


Ken Lucas, Supervisor of Parks’ Region 1, told the Commission how 
"friends groups" help operations at Champoeg, Silver Falls, Vista House 
and Tryon Creek State Parks on a volunteer basis. He reported on the 
following activities at the various parks: 


1) Dredging the channel at Rooster Rock State Park for 
boaters. 


2) Developing a windsurfers park at Mayer State Park. 

3) Management by the Parks Division of Memaloose State Park. 
4) Updating the greenway program. 

5) Removal of hazardous trees. 


Mr. Forbes recalled that the Immediate Opportunity Fund was 
designed to provide needed road improvements to influence the location and 
retention of a firm in Oregon and to provide the Department with funds to 
quickly respond to economic development opportunities. He said the 
Commission had asked the Division to look into areas to improve the 
proposed process for implementing the Fuid. He reported that a rapid 
three-step procedure for considering project requests has been developed 
for the Commission’s consideration. He asked for the Commission’s 
approval of the procedure, interagency agreement with the Economic 
Development Department, and policy revisions. (Copy of procedure, 
agreement and policy revisions in Commission’s files, Salem.) He asked 
that the Commission ignore the guidelines previously mailed to them as 
they were included in the procedures. He mentioned two changes to the 
documents, as suggested by the Commission. 


1) In the agreement, procedure, and policy revisions, change 
from Oregon Department of Transportation and Oregon 
Economic Development Department to read the Directors of 
either agency. 


2) In the three-step process, it should read approval by the 
Transportation Commission rather than the Chairman. 


Commissioner Duvall moved for approval of the three-step pro- 
cedure, interagency agreement, and policy revisions. The motion carried 
unanimously by the Commission. 


Mr. Forbes asked for the Commission’s acceptance of the "State of 
the Interstate Report". He said the report identifies the tradeoffs in 
the crucial choices facing the Department in preserving and protecting the 
investment of the Interstate Highway System. The purpose of the report 
was to find the most effective balance between rehabilitation/restoration 
and modernization. The report concludes that there are not sufficient I- 
4R Funds. He asked that the Commission accept the report for evaluation 
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(not to approve the recommendations) and allow the staff to use the report 
to update the Highway Plan. He said it may be necessary for the Com- 
mission to revise their funding policy in the future. That decision needs 
to be evaluated. Commissioner Ford moved for acceptance of the report as 
described by Mr. Forbes. The motion carried unanimously by the Com- 
mission. Chairman Hollern said it was an excellent report that was done 
well. (Copy of report in Commission’s files, Salem.) 


Mr. Adams, Region I Engineer, spoke about the diversity of his 
Region, which contains 750 miles of highway. In outlining his organiza- 
tion, he said his employees have developed several innovations to improve 
productivity, such as a device to clean debris from bridge finger joints 
and recycling litter. He introduced one of his employees, Dave Willhite, 
who had received the Governor’s Management Recognition Program Award for 
his minority hiring effort. He mentioned that his employees work in an 
environment that continues to grow very rapidly. He outlined the funds 
needed over a 10-year period as: 


$1.5 billion for highway work with $800 million shortfall; 
$460 million for light rail corridors that is largely 
unfunded; $2 billion backlog in the Metropolitan Service 
District area, and that does not address the rest of the 
areas in the Region. 


Mr. Adams briefly mentioned some of the projects the Region is 
working on as Westside Bypass, Mt. Hood Parkway, Sunrise Corridor, Sunset 
Corridor with the light rail project, Scholls and Farmington, Eastbank 
Freeway, and Cornell Road. He also listed the current projects under 
construction. He told the Commission of the plans to redeck the Inter- 
State Bridge and their plans to alleviate the congestion during the 
construction this summer. 


Commissioner Duvall asked for a workshop concerning the impact of 
land use considerations on highway projects. The Commission concurred and 
requested a one-hour workshop at the May Commission meeting to focus on 
the process for pulling together transportation planning and land use 
planning. 


Mayor Clifford Clark of Forest Grove spoke on behalf of all the 
cities in Washington County as to their perspectives on local transpor- 
tation issues. His comments are summarized as follows: 


1) In Forest Grove and Cornelius there was not an adequate, 
safe access to the Sunset Highway. 


2) The Westside Bypass and light rail project were critical 
to the future development of Washington County. Light 
rail should extend into Hillsboro. 


3) The northern arterial in Forest Grove will be a priority 


project in the upcoming Six-Year Highway Improvement 
Program. 
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In closing, he discussed the land use issues and concerns in 
Forest Grove and Washington County. 


Mary L. Tobias, President of the Tualatin Valley Economic 
Development Corporation, reaffirmed their support for the Westside Bypass, 
a proposed freeway that would connect Interstate 5 and the Sunset Highway. 
She mentioned that this project was placed in the Metropolitan Regional 
Transportation Plan as a priority project and it has been included in the 
Six-Year Highway Improvement Program for study and construction. She felt 
that without adequate transportation Oregon will find it increasingly 
difficult to compete with other states for new businesses and jobs. She 
reiterated that transportation improvements are one of the key components 
of their infrastructure. (Letter from Mrs. Tobias handed to Commission. 
Copy in Commission’s files, Salem. ) 


There being no further business to consider, Chairman Hollern 
adjourned the meeting at 10:35 a.m. 


At 10:55 a.m. in the same room, a workshop was held with the 
following persons in attendance: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Cynthia J. Ford, Member 

Robert F. Duvall, Member 

Robert N. Bothman, Director of Transportation 

John Elliott, Public Affairs Director 

Paul Burket, Administrator of Aeronautics Division 

Donald E. Forbes, State Highway Engineer 

Don Adams, Region I Engineer 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present. (Notice of the workshop 
had been made by press release to newspapers of local and general 
circulation throughout the State.) 


Mr. Burket explained that Senate Bill 494 would repeal the "guest 
passenger statute" regarding liability for aircraft and watercraft. He 
handed the Commission a copy of the bill. He said the testimony presented 
by Joe Holden before the Senate Judiciary Committee on March 13 stated the 
agency’s opposition to the bill. He said the opposition could be 
withdrawn if the Commission did not agree. Vice Chairman Whitty said he 
felt there is a difference between automobiles and aircraft that justifies 
a different standard. He felt that the pilot was taking on a respon- 
sibility or a commitment greater than the driver of an automobile. Vice 
Chairman Whitty moved to support the position taken by the Aeronautics 
Division opposing passage of Senate Bill 494. The motion carried 
unanimously by the Commission. (Copy of Bill in Commission’s files, 
Salem. ) 
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Mr. Burket mentioned that Senate Bill 501 requiring liability 
insurance for operation of aircraft had been withdrawn. 


Mr. Burket briefed the Commission on House Bill 3181 that would 
authorize the Aeronautics Administrator to adopt rules regulating 
recreational parachuting activities. He said there is a Federal Aviation 
Administration regulation covering this matter and the Division does not 
have the staff or funds to enforce the regulations, if approved. 
Commissioner Bolender moved to oppose this legislation. The motion 
carried unanimously by the Commission. (Copy of House Bill 3181 in 
Commission’s files, Salem.) 


Chairman Hollern inquired how the staff would receive the 
Commission’s action on bills if a quicker turnaround time is needed than 
a regular formal meeting. Mr. Bothman said the two options would be for 
the Commission to delegate to the Chairman the authority to act on the 
bills or a telephone meeting. Mr. Bothman indicated to Mr. Elliott that 
there needs to be a process developed on the status of legislation to make 
sure that Commission action is received prior to testimony. The Com- 
mission unanimously granted the authority to Chairman Hollern to act on 
legislative issues at his discretion. If the issue is controversial, a 
telephone meeting will be held. 


Due to timing, Mr. Elliott said the employee survey update would 
be presented at a later meeting. 


Carol Mitchell gave an update on the informational campaign 
covering the Access Oregon Highways Program. She said the public will 
actually start seeing construction work this Spring. The first contract 
has been let on Highway 97 between Bend and Redmond. She indicated 14 
projects totaling $25 million will be contracted this year. The official 
beginning of the construction season will commence with a press conference 
next week in the Capitol. At the news conference, motorists will be told 
what is happening to their gas dollars. She showed a sample road sign 
that will be placed at all construction sites, starting with Access Oregon 
Projects. The sign reads "Building Better Roads for Oregon" and contains 
the Project Manager’s name. She handed the Commission a document 
summarizing the Program, showing the routes, and listing the projects. 
(Copy in Commission’s files.) Chairman Hollern asked that weight-mile tax 
be included on the summary sheet under funding. 


Larry Christianson, Coordinator of the Work-Zone Safety Program, 
briefed the Commission on his campaign to reduce the fatality and injury 
rate in construction zones around the State. He said the emphasis will 
be safety for the motorist as well as the worker in the construction zone. 
He indicated the program is focused on highway user groups and those who 
use the roadways in connection with work. He mentioned the coordinated 
visibility of the campaign, along with the partnerships of the major 
utility companies and Associated General Contractors. He outlined the 
specific campaign tools as radio and television spots, public service 
announcements, speaking engagements with various organizations, and 
advertisements on billboards, milk cartons and grocery bags. 
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Chairman Hollern raised the issue of traffic safety bills in the 
current legislative session. Mr. Bothman said a report would be made at 
the next meeting on traffic safety legislation. 


The workshop adjourned at 11:45 a.m. 


At 12 noon in the Cedar Room of The Greenwood Inn, the five 
Transportation Commission members, along with staff, held a luncheon 
meeting with business leaders and local officials in Washington County. 
(There were approximately 48 persons present, which included the Transpor- 
tation staff. Notice of the luncheon meeting had been made by press 
release to newspapers of local and general circulation throughout the 
State.) After lunch, representatives from both the public and private 
sector discussed their perspectives on the relationship between transpor- 
tation improvements and continued economic growth in Washington County. 


Bonnie Hays, Chair of Washington County Board of Commissioners, 
explained that the public-private partnership effort began when it became 
apparent that government could not provide the necessary funding to meet 
the transportation needs. She said a successful partnership has been 
developed to identify transportation needs and solutions. 


Bruce Warner, Director of the Department of Land Use and Transpor- 
tation in Washington County, said that their County has contributed 
significantly to Oregon’s growth and economic development. He discussed 
the following issues: 


1) Why Washington County is growing. 
2) The competitive effort offered by Washington County. 


3) The need to develop additional sources of revenue to get 
ahead of the road crisis. 


4) Without the transportation improvements, traffic con- 
gestion will increase and the service level will affect 
economic development. 


Mr. Warner handed the Commission a booklet entitled "Washington 
County’s Public-Private Partnership". (Copy in Commission’s files, 
Salem.) He discussed certain portions of the booklet, such as growing and 
changing travel demands, traffic on the Sunset Highway and Highway 217, 
and financing system improvements. He discussed two maps which showed the 
current development and the Year 2010 development with future highway 
improvements. In closing, he said, Washington County needs the Sunset 
Light Rail and the Westside Bypass. 


John Olsen, Senior Vice President of Standard Insurance, spoke 
about the cooperative public-private partnership effort. He said his 
company believes in that approach and he told of the Company’s participa- 
tion in various projects in the Metropolitan Region. 
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Chairman Hollern explained the Immediate Opportunity Fund Program. 
He said this Region is truly a leader in their effort to work cooper- 
atively in a variety of ways. He briefly mentioned the various com- 
mittees, task forces, and Transportation 2000 who worked on the legis- 
lative package. He outlined the various bills contained in the Transpor- 
tation 2000 Legislative Program. 


The luncheon adjourned at 1:10 p.m. 


Following lunch the five Commission members; Mr. Bothman; Mr. 
Adams; Mr. Spence; Kathleen Carter of the Governor’s office; Susan Long, 
Aide to Senator Mark Hatfield; and Fran Neavoll accompanied Washington 
County officials on a tour to view economic development sites and 
transportation projects in Washington County. Transportation projects 
viewed were: Beaverton East/West Arterial Proposal, Murray Boulevard 
Project and Sunset Light Rail on Burlington Northern Alignment, 185th 
Avenue Project, Cornell Road Project, Evergreen Road, Shute Road, 
Cornelius Pass Interchange, and 158th Avenue Interchange. Economic 
development sites viewed were: Tektronix, Oregon Graduate Center, Intel, 
BiiN, NEC, Fujitsu, Tannasbourne Commerce Center, and Cornell Oaks 
Corporate Center. (Commissioner Bolender departed after the tour. ) 


The four Commission members attended a reception held with 
business leaders of Washington County at Cornell Oaks Corporate Center, 
the Commons Building Atrium, 15455 N. W. Greenbriar Parkway in Beaverton. 
No formal program was held. The Commission returned to The Greenwood Inn 
at 4:30 p.m. (Notice of the tour and reception had been made by press 
release to newspapers of local and general circulation throughout the 
State.) 


ia J. Ford, Cémimissioner 


Ley, a Meavell 


Commission Services Robert F. Duvall, Commissioner 
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EXHIBIT_W_A_ 
MINUTES OF __3/21/89 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the action listed below and report this action for your official 
records: 


Agreement with the Association of Oregon Counties and 
Oregon State University through the Transportation 
Research Institute establishing a method of funding 
highway-related projects. This agreement covers billing 
procedures, cost of project by work activity, and 
documentation of work performed. The Association 
approved this concept at their annual meeting in 1987 
and 1988. 


1) Exhibit A of this agreement introducing the 
exchange concept was approved by me_ on 
November 10, 1988. 


Exhibit B covers the work activity and cost 
estimate of $50,000. Said $50,000 of FAS-C 
Funds will be set aside in exchange for $50,000 
of State Funds to be used for funding of county 
projects with Oregon State University's 
Transportation Research Institute. The exchange 
is for a two-year period beginning July l, 
1988, and ends on July 1, 1990. The $50,000 
will be reserved for State use on State system 
project(s) of their choice. 


(Authorize State Highway Engineer to _ sign 
agreement. ) 


Dated this 4 day ee 2 , 1989 


Michael P. Hollern, Chairman 
Oregon Transportation Commission 


PPRO i 
2/07/89 
HIGHWAY ENGINEER 


wll /OL 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the action listed below and report this action for your official 
records: 


1) Cooperative Improvement Agreement with’ the 
City of Milwaukie & Hillman Powell Company 
for a traffic control signal project on the 
Clackamas Highway @ International Way/Edison 
Street, €lackamas County. This project will 
modify traffic signals on a State highway and 
add needed illumination. All project costs 
will be paid by the company. The City will 
continue to pay for the electrical power consumed 
by the signals and_ luminaires. (Authorize 
State Highway Engineer to sign agreement). 


4] 
Dated this Zl day of ebuoei » 1989 


‘ 


Michael P. Hollern, Chairman 
Oregon Transportation Commission 


2/17/89 


| APPROVED 
kes but bred 
Ov STATE HIGHWAY ENGINEER 
Date. FEG. 17 1989 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Transporta- 
tion Commission. Pursuant to that authority and acting in accordance 
therewith for the Commission, I approved the action listed below and 
report this action for your official records: 


On February 8, 1989, approved Memorandums of Agreement 
for developmental assignments for David Simpson and 
Elaine Smith. Effective January 17, 1989, these 
employees were assigned to the Budget and Management 
Division of the Executive Department. They are 
functioning as Bill Analysts for the duration of this 
legislative session. 


“Robert N. Bothman, 


EXHIBIT___¢__ 
MINUTES OF ___3/21/89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


Under delegated authority to the Director (Delegation Order No. 29) from 
the Oregon Transportation Commission, subdelegated to the Deputy Director 
(Subdelegation Order No. DIR-8), the following actions were taken: 


1) On January 11, 1989, approved an agreement with Lane 
Council of Governments on behalf of the Federal Highway 
Administration covering the consolidation cost alloca- 
tion plan/indirect cost proposal. 


On January 30, 1989, approved an intergovernmental 
service agreement with Chemeketa Community College for 
a Collaborative Problem Solving Workshop on Febru- 
ary 10, 1989, at a cost not to exceed $2,050. 


On February 15, 1989, approved a personal service 
contract with Rob Russell for three group facilitator 
training courses to be held on February 15 and 17 and 
March 1, 1989, at a cost not to exceed $1,854. 


On February 23, 1989, approved a personal service 
contract with Werner Brandt for installing data 
processing networks and providing necessary staff 
training covering the period March 1 to June 30, 1989, 
at a cost not to exceed $4,000. 


Dated this 7th day of _ March , 1989 


Gary A. Pott ry Deputy Director 


EXHIBIT nen 2- 
MINUTES OF 3/21/89 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under delegated authority, the follow- 
ing contracts were accepted as being completed according to specifica 


tions: 


Contractor and 
Contract No. 


Baker Rock Crushing Co. 
Contract No. 10487 
Acceptance Date: Jan. 30, 1989 


Roadway Construction Corp. and 
R. A. Hatch Co. 

Contract No. 9865 

Acceptance Date: Feb. 14, 1989 


(Rescinds May 11, 1988 acceptance) 


North Santiam Paving 
Contract No. 10196 
Acceptance Date: Feb. 16, 1989 


L. R. Brabham, Inc. 
Contract No. 10625 
Acceptance Date: Feb. 22, 1989 


Wildish Corvallis Construction Co. 


Contract No. 10624 
Acceptance Date: Feb. 22, 1989 


Tigard Electric, Inc. 
Contract No. 10568 
Acceptance Date: Feb. 22, 


Dennis Snyder Contractors 
Contract No. 10555 
Acceptance Date: Feb. 22, 


Morse Bros., Inc. 
Contract No. 10543 
Acceptance Date: Feb. 22, 


Section and County 


Tualatin Valley Hwy. at SW 
Murray Bivd. 
Washington County 


Beaverton/Tigard Highway 
Interchange 
Washington County 


N.C.L. Lebanon-SPRR X'ing. 
Linn County 


Eugene/Springfield Hwy. at 
"Q" St. (Springfield) 
Lane County 


District 5 Chip Seal Projects 
Lane County 


Oregon Coast Highway at Salishan 
Drive 
Lincoln County 


Chimney Creek (8th Crossing) Br. 
Malheur County 


Abiqua Creek-"C" St. (Silverton) 
Marion County 


I=XHIBIT__D 
MINUTES OF 3421/89 


Report of Action Under Delegated Authority by 
State Highway Engineer 
Page 2 


Benton Electric, Inc. 6th St.*5th St. (Oregon City) 
Contract No. 10514 Clackamas County 
Acceptance Date: Feb. 23, 1989 


Oregon Asphaltic Paving NE Columbia (Sandy) Bivd.*@ 
fo omtract No. 10359 Stark St. 
feceptance Date: Feb. 23, 1989 Multnomah County 


North Santiam Paving Company Jefferson Hwy. at Scravel Hill 
Contract No. 10540 Rd. ° 
Acceptance Date: Feb. 24, 1989 Linn County 


R. L. Coats Crescent“Lenz Road 


Contract No. 10293 Klamath County 
Acceptance Date: Feb. 28, 1989 


Expenditure Recap 
Above Projects FY to Date 
Original Authorization $15,451,828.17 $409,176, 432.06 


Anticipated Costs $16,523,533.85 $428,624,173.06 
Percentage Overrun (Underrun) +1.07% +1.05% 


March 3, 1989 


Donald E. Forbes 
State Highway Engineer 


BLW: mk 
CPC/FL6 


EXHIBIT__OU 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon 
Transportation Commission. Pursuant to that authority and acting in 
accordance therewith for the Commission, I approved the actions listed 
below and report these actions for your official records: 


1) On January 3, 1989, approved Supplemental Contract 
Agreement No. 1 to a personal service contract with 
Gossard-Pyron Associates for Team Building classes in 
various units in the Department. This supplement 
extended the contract completion date from 
December 31, 1988, to January 13, 1989, and increased 
the total contract cost by $2,000 to a new total of 
$12,000. 


On January 13, 1989, approved an agreement with Wasco 
County giving the Highway Division authority to issue 
permits for the movement of oversize/overweight 
vehicles and loads over County roads. 


On January 13, 1989, approved an agreement with 
Clackamas County giving the Highway Division authority 
to issue permits for the movement of oversize/ 
overweight vehicles and loads over County roads. 


On January 13, 1989, approved an emergency contract 
with Riedel International, Inc., to remove a slide 
from M.P. 42 on the Upper Clackamas Highway #171 
(ORE224) in Clackamas County. 


On January 9, 1989, a slide developed blocking the 
entire highway, presenting imminent danger and 
potential for serious damage to the highway and 
waterway. 


I determined that this contract to remove the slide 
needed to be accomplished immediately to protect the 
safety of the traveling public. Due to the emergency 
nature of the situation, time was not available to 
formally obtain bids. 


On January 19, 1989, approved a personal service 
contract with Glenn Felix for a seminar on incentive 
programs (Gainshare Program) covering the period 
January 17, 1989, to March 31, 1989, at a cost not to 
exceed $500. 
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On January 19, 1989, approved a personal service 
contract with Oregon Concrete & Aggregate Producers 
Association, Inc., establishing a concrete technical 
training and certification program at no cost to the 
Division. The contract became effective upon signing. 


On January 20, 1989, approved Modification No. 1 to 
a cooperative agreement work order with the Federal 
Highway Administration covering Experimental Project 
No. 12 for concrete pavement drainage rehabilitation. 
(Original agreement approved by State Highway Engineer 
on December 9, 1988.) 


On January 20, 1989, approved a personal service 
contract with Pavement Services, Inc., to provide 
resilient modulus testing covering the period 
February 9 through June 30, 1989, at a cost not to 
exceed $10,000. 


On January 23, 1989, approved Supplement Agreement 
No. 1 to a personal service contract with Arlene 
Landry for providing writing and editorial services 
for the Highway Engineer’s Office in Salem. This 
supplement amends the ending date of the contract from 
January 24 to May 31, 1989. 


On January 25, 1989, approved an interagency agreement 
between the Highway Division and Travel Information 
Council (TIC) for renovation of displays in the Travel 
InfoCentre Gazebos in the rest areas. District 22 
will install new panel frames manufactured for TIC by 
a Portland firm. The agreement became effective upon 
signing by all parties and will terminate on 
August 31, 1989. There is no cost to the Division. 


On January 27, 1989, approved revised Exhibit A, 
"Annual Contract Proposal" to an agreement with the 
Department of Agriculture for control of noxious weeds 
on State highway rights of way. The projected cost 
of this proposal is $30,750, which is $6,550 more than 
last year due to increases in serious weed problems 
in Districts 10, 12 and 14. 


On January 27, 1989, approved the 1989 American 
Society of Testing Materials membership fee and order 
for 1989 Standards at a cost of $4,473 for the Highway 
Division’s Materials & Research Section. This pays 
for the annual subscription for the magazine and 
permits the Division to purchase Standards’ books at 
a discount. 


24.) a ST 
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On January 31, 1989, approved a personal service 
contract with Oregon State University for a study to 
evaluate pavement damage caused by single-tired axles. 
Contract covers a 3-month period from February 13 to 
May 15, 1989, at a cost not to exceed $5,000. 


On February 2, 1989, approved a personal service 
contract with J. M. Colosimo Associates, Inc. to 
develop a format and process for institutional 
planning at each level of the organization. Cost not 
to exceed $8,978. The contract to commence upon 
Executive Department approval (February 3, 1989) and 
end June 30, 1989. 


On February 2, 1989, approved a personal service 
contract with D’Angelo & Associates for an Effective 
Presentations and Effective Media Skills Workshop 
covering the period February 2 to June 30, 1989, at 
a cost not to exceed $3,800. 


On February 7, 1989, approved a personal service 
contract with Gossard-Pyron Associates for team 
building training for the management team of the 
Project Development Engineer and follow-up with Region 
Engineers to review assessment of individual regional 
needs. This contract covers the period January 6 to 
June 30, 1989, at a cost not to exceed $4,700. 


On February 7, 1989, approved Supplemental Agreement 
No. 2 with CH2M-Hill Northwest, Inc., for engineering 
services on the Kiwa Springs-Mt. Bachelor Section of 
Century Drive in Deschutes County. This supplement 
increased the contract time by 139 calendar days for 
a total of 700 calendar days. 


On February 7, 1989, signed a Memorandum of Under- 
standing between the Confederated Tribes of the 
Umatilla Indian Reservation and the Highway Division 
to ensure Tribal Ordinance 88-17 is complied with by 
the Highway Division when engaged in construction work 
within reservation boundaries. The Tribe will collect 
a compliance fee of no more than one percent of 
contract price from State contractors. 


On February 13, 1989, approved a personal service 
contract with Hardesty & Hanover, Consulting Engi- 
neers, for preconstruction engineering services on the 
South Slough (Charleston) Bridge Section of the Cape 
Arago Highway in Coos County. This contract covers 
the period February 13 to June 30, 1989, at a cost not 
to exceed $6,600. 
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On February 24, 1989, signed Supplemental Agreement 
No. 1 with Howard, Needles, Tammen & Bergendoff for 
engineering services covering the East Marquam/ 
Eastbank Freeway Relocation Study in Multnomah County. 
This supplement extends the completion date from 
February 28 to March 31, 1989, and increases the 
consideration by $4,000 to a total of $34,000. 
(Chairman Hollern approved on October 17, 1988.) 


On February 28, 1989, approved a personal service 
contract with Glenn Zollner for design of computerized 
appraisal forms using FORMWORX software for use with 
Highway’s acquisition programs. This contract covered 
the period January 1 to February 1, 1989, at a cost 
not to exceed $1,000. 


Dated this _ day of im ~ , 1989 
ee —_ 


- Pe e 
/ go 
/ et 
é 


Donald 3 Forbes, State Highway Engineer 
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MINUTES OF __ 3/21/89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


On behalf of the Commission and under authority delegated to me to award 
contracts, I awarded the following contracts: 


1) Work on the Tenmile Creek Bridge Section of the Oregon 
Coast Highway (Lakeside Frontage Road) in Coos County. 
Bids received January 26, 1989. Contract No. 10,693 
awarded on February 13, 1989, to West Coast Contractors, 
Inc., Coos Bay, at $275,549.83. 


Work on the W.C.L-Main Street Section of the Umpqua 
Highway in Elkton, Douglas County. Bids received 
January 26, 1989. Contract No. 10,694 awarded on 
February 13, 1989, to Roseburg Paving Company, Roseburg, 
at $201,046.50. 


Work on the NE 181st Avenue Interchange Section of the 
Columbia River Highway in Multnomah County. Bids 
received January 26, 1989. Contract No. 10,690 awarded 
on February 13, 1989, to Wildish Standard Paving Co., 
Eugene, at $17,423,904.50 (Alternate A). 


Work on the Hamlet Area Bridges Section of Hamlet County 
Road No. 79 and Mattson County Road No. 1302 in Clatsop 
County. Bids received January 26, 1989. Contract No. 
10,691 awarded on February 13, 1989, to Tidewater 
Contractors, Inc., Brookings, at $804,456.00. 


Work on the 7th Street-9th Street Section of Klaskanine 
Avenue in Astoria, Clatsop County. Bids received 
January 26, 1989. Contract No. 10,692 awarded on 
February 8, 1989, to James W. Fowler Co., Dallas, at 
$276,713.50. 


Work on the N.C.L. Stanfield-Stanfield Interchange 
Section of the Umatilla-Stanfield Highway in Umatilla 
County. Bids received January 26, 1989. Contract 
No. 10,699 awarded on February 13, 1989, to J. C. 
Compton Contractor, Inc., McMinnville, at $5,343,320.10. 


Dated this day of | lace (. , 1989 


/ wats 


Donald E. Forbes, State Highway Engineer 


freey pepper E 
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MARCH, 1989 


OREGON TRANSPORTATION COMMISSION 


SUBJECT: REPORT OF ACTIONS TAKEN UNDER DELEGATED AUTHORITY 


Under delegated authority to the Highway Engineer (Delegation Order No. 23) 
from the Oregon Transportation Commission, subdelegated to the Right of Way 
Manager (Administrative Order No. 33), the following actions were taken: 


APPROVAL TO SELL EXCESS PARCELS: (23-43) (Administrative Order No. 33) 


LANE COUNTY: OAKHILL-EUGENE-SPRINGFIELD SECTION - FLORENCE-EUGENE HIGHWAY: 
1) File 42409 - containing 8,700 s.f.; $23,000; Approved 2/20/89. 
2) File 42463 - containing 11,330 s.f.; $26,000; Approved 2/23/89. 
3) File 43130 - containing 11,410 s.f.; $31,000; Approved 2/20/89. 
4) File 43868 - containing .64 acre; $41,000; Approved 2/20/89. 
5) File 44208 - containing 10,720 s.f.; $34,000; Approved 2/20/89. 


WASHINGTON COUNTY: DENNY ROAD-PACIFIC HWY. SECT. - BEAVERTON-TIGARD HWY.: 
6) File 32665 - containing 6,000 s.f.; $21,000; Approved 2/23/89. 
7) File 32669 - containing 8,800 s.f.; $24,800; Approved 2/23/89. 


LEASE: 


8) File 28106 - Lease with U. S. Government (U.S. Customs Service) for 
antenna space; Sexton Mountain; Josephine County; Annual rent $200; 
Signed 2/89. 


INDENTURE OF ACCESS: 


9) File 9246 - Indenture of Access with Helen Lovin, West Star, Inc., et 
al, on the Northerly side of the Barnes Rd.-Multnomah County Line 
Section of the Sunset Highway; Washington County; Approved and signed 
2/06/89. 


File 44296 - Indenture of Access with Lester R. and Ruby A. Rivers; 
Time Oil Co. on the Northeasterly side of the Eagle Creek-Estacada 
Section of the Clackamas Highway; Clackamas County; Approved and signed 
2/09/89. 


File 30507 L-3528 - Indenture of Access with Hillsboro RPR Associates, 
II, and Dayton Hudson Corporation on the Northerly side of the 
Hillsboro-Reedsville Section of the Tualatin Valley Highway; Washington 
County; Approved and signed 2/09/89. 


File 30210 and 30768 - Indenture of Access with Benton County on the 


Southeasterly side of the Camp Adair-Lewisburg Section of the Pacific 
West Highway; Benton County; Approved and Signed 2/15/89. 
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INDENTURE OF ACCESS: (Continued) 


13) File 32560 L-3993 - Indenture of Access with Laurence Hamm and Gerald 
E. Willis on the Northerly side of the Willamina-Salem Highway; Polk 
County; Approved and Signed 2/24/89. 


File 50051 - Indenture of Access with T.M. Pete on the Northwesterly 
side of the Bend SCL-Murphy Rd. Section of The Dalles-California 
Highway; Deschutes County; Approved 2/24/89. 


File 50052 - Indenture of Access with Ray and Elizabeth Dunn on the 
Northwesterly side of the Bend SCL-Murphy Rd. Section of The Dalles- 
California Highway; Deschutes County; Approved and Signed 2/24/89. 


R/W_ SERVICE AGREEMENTS: (23-45) (Administrative Order No. 33) 


16) R/W Service Agreement #357 with City of Tualatin; C. & A. 9703; State 
agrees to act for Agency in performing those services related to the 
acquisition of right-of-way for Agency; S.W. Sagert Street (a city 
street); City of Tualatin; Washington County; Estimated costs $70,000; 
Approved 2/08/89. 


OPTIONS AND OTHER DOCUMENTS RELATING TO THE ACQUISITION OF PROPERTY BY THE 
HIGHWAY DIVISION: (23-65) (Administrative Order No. 33) 


CLACKAMAS COUNTY: 


CASCADE HWY. N.-LESTER AVE. - JOHNSON CREEK BOULEVARD: 

58055 Georgia I. Parmenter $ 4,200 . 2/13/89 
58073 Mamie Lee Sexton $ 2,600 . 2/21/89 
58079 Melvin L. & Shirley M. Gelow $ 13,900 . 2/23/89 
58079 Tony Nizzi (Lessee - Sign Conveyance) $ 550 . 2/23/89 
58376 Robert L. & Marie E. Cochell $ 3,300 . 2/21/89 


92ND @ LESTER AVE. - LESTER AVENUE: 
58355 Donna E. Garrett 5,500 . 2/09/89 
58359 Michael L. & Lan Hughes 4,500 . 2/02/89 
58360 Sandra Mayfield; Carole Jean Thackeray; 100 . 2/21/89 
Sherin J. Cox; Co-personal Representatives 
of the Estate of Rodney Howard Thackeray 
Pat & Joyce A. Butterfield 1,500 . 2/02/89 
Ron L. & Rosemarie Trullinger 3,850 . 2/09/89 
John Rupert 


S.E. LESTER AVE. INTERCHANGE - E. PORTLAND FREEWAY: 


57624 Alvin L. & Shirley J. Christianson . 2/01/89 
57628 Martin Edward Fleck & David George Bradley . 2/02/89 
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OPTIONS: CLACKAMAS COUNTY: (Continued) 


SPANGLER HILL-MULINO - CASCADE HIGHWAY SOUTH: 
57510 Alvin W. Bell 

57511 Susan E. Toney 

57512 Kenneth L. & Susan E. Toney 


COLUMBIA COUNTY: 


SCAPPOOSE-MULTNOMAH COUNTY LINE - COLUMBIA RIVER HIGHWAY: 
56498 A. F. Grabhorn $ 9,600 


App. 
App. 
App. 


App. 


56984 City of Scappoose $Donation App. 


(Exchange of land of equal area - File 56184) 
DESCHUTES COUNTY: 


O'NEILL JCT.-REDMOND COUPLET - THE DALLES-CALIFORNIA HIGHWAY: 

57564 Ivan M. Ivancovich, Jr. $ 4,600 
& R. Lorraine Ivancovich 

57573 Owen Larkin $ 1,260 

57574 Jack & Phyllis Rosen $ 995 


DOUGLAS COUNTY: 


HOOKER RD.-ALAMEDA AVE. - OAKLAND-SHADY HIGHWAY: 

57019) Patricia Claire Baptista; $154,000 
Gerald H. Rizza & Margie M. Rizza 

57019) Eric A. Scatchard $ ) 
(Supplemental Report - Leasehold interest) 


HARNEY COUNTY: 


FRENCHGLEN~-ROARING SPRINGS RANCH - FRENCHGLEN HIGHWAY: 
40131 Catlow-Steens Corp. $ 
(10-yr. extension of lease - material source) 


JACKSON COUNTY: 


KINGS HWY.-JASPER ST. (MEDFORD) - STEWART AVENUE: 

57444 Walter Enders & Mary K. Curran 54,000 
57449 Vivien DeLisle 1,500 
57450 Ray & Marguerite Borgman 1,750 
57451 Robert E. & Mary L. Gass 2,100 


2/01/89 
2/02/89 
2/17/89 


2/02/89 
11/22/88 


2/13/89 


2/06/89 
2/06/89 


2/07/89 


2/07/89 


2/02/89 


2/07/89 
2/07/89 
2/07/89 
1/31/89 
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OPTIONS: (Continued) 
JOSEPHINE COUNTY: 


FOOTHILL BLVD . -ROGUE RIVER/REDWOOD HWY. JCT. - REDWOOD HIGHWAY: 
57373 D. Jean Shaw $ 525 . 2/07/89 
57381 Russell S. & Leslie D. Heater $ 255 . 2/07/89 


57426 Trustees of Grants Pass Lodge A.F. & A.M.#84 $ 16,600 . 2/07/89 
MULTNOMAH COUNTY: 


GREELEY RAMPS-N. BANFIELD INTERCHANGE - PACIFIC HIGHWAY: 
58024  Oregon-Columbia Chapter, $ 100 . 2/01/89 
National Electrical Contractors Association 


WASHINGTON COUNTY: 


S.E. 21ST-S.E. BASELINE - TUALATIN VALLEY HIGHWAY: 
58379 City of Hillsboro $Donation . 2/02/89 


YAMHILL COUNTY: 


E. MCMINNVILLE INTERCHANGE-AIRPORT RD. - SALMON RIVER HIGHWAY: 

57046 Susan Weakley $ 4,800 . 2/21/89 
57049 Edward C. & Evelyn E. Young $ 7,500 . 2/21/89 
57052 George A. Dunn $ 58,000 . 2/10/89 
57053 Susan Weakley $ 1,200 . 2/21/89 
57056 Waldo Farnham; Charles & Shirley McElmurry $ 65,500 . 2/23/89 


57057 Charles & Dora Murphy (Mobile Home ) $ 10,500 p. 2/02/89 


/ A 
are SY) 
Dated this 2 day of // ath. ,1989 


— 


“Steven Green, Right of Way Manager 


EXH'BIT_E 
MINUTES OF _3/21/89 


State of Oregon Aeronautics Division 


NER. GOLDSCHAADT 3040 25th STREET S.E., SALEM, OREGON 97310 PHONE 378-4880 


GOVERNOR 


March 7, 1989 


Mike Hollern, Chairman 
David Bolender 
Robert F. Duvall 
Cynthia J. Ford 
John Whitty 
Oregon Transportation Commission 


FROM: Paul E. Burket CALEB 2to? 


Aeronautics Administrator 


SUBJECT: Agenda Item for March 21, 1989 Commission 
Meeting (Actions by Aeronautics 
Administrator under delegated authority) 


The following information report is submitted regarding 
contractual and real property actions I have taken under 
the authority delegated to me by the Transportation 
Commission. 


It will appear on the agenda as an information only 
item. 


Contractual Action 


‘ioe 2/8/89 Personal Services Contract, Alan E. 
Pisarski, 6501 Waterway Drive, Falls Church, VA 
22044. 


3/2/89 Purchase Request to General Services for 
processing Wasco Project, FAA Project No. 3-41- 
0068-04. 


Real Property Action 
2/3/89 Noncommercial Hangar Site Lease, Siletz 
Bay State Airport, James L. Rodney, Site 5 (expires 
4/30/93). 
2/3/89 Amendment No. 1 to Commercial Acreage 


Lease dated September 2, 1988, Aurora Business 
Park. 
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2/6/89 Annexation Petition, City of 
Independence, Requesting our land on which FBO is 
located to be annexed. 


2/7/89 Noncommercial Hangar Site Lease, Lakeside 
State Airport, Site No. 1 (expires 9/18/93). 


2/7/89 Ingress/Egress Permit, Beaver Marsh State 
Airport, James L. Wolfe, Jr. (expires 12/31/94). 


2/13/89 Amendment of Solicitation/Modification of 
Contract, OMB #0505-0005, USFS, Oakridge State 
Airport, Changes lease fee from $10 per year to $10 
for term of agreement (Modification of Contract No. 
57-04H1-8-4810 dated 11/26/86). 


2/27/89 Amendment No. 2 to Septic Tank Sewage 
System Use Permit dated 3/4/85, Lebanon State 
Airport, Wood Products Machine Erectors (extend 
expiration date to 3/4/90). 


2/27/89 Noncommercial Hangar Site Lease, Lebanon 
State Airport, Larry Buchanan, Site W-2 (expires 
12/31/93). 


2/27/89 Noncommercial Hangar Site Lease, Toledo 
State Airport, Bruce C. Parsons, Site 2 (expires 
1/31/94). 


2/27/89 Lease agreement Aeronautics from Boise 
Cascade, Prospect State Airport, Site for Caretaker 
Residence, effective 2/15/89 @ $100/year = $1,000 
(expires 2/14/99). 


2/27/89 Ingress/Egress Permit, Bandon State 
Airport, Bandon Aero Club, Inc. (Permittee) and 
Frank Crook dba Frank's Flight Service (Lessee) 
(expires 11/14/93). 


3/1/89 Noncommercial Hangar Site Lease, Lebanon 
State Airport, John Atchley, Site S-1 (expires 
12/31/93). 


3/1/89 Special Use Agreement, Siletz Bay State 
Airport, Pacific Sea Lions Club (expires 8/31/93). 


3/2/89 Commercial Concessions Agreement, 
Independence State Airport, Jerry Harchenko 
(expires 8/31/93). 


EXHIBIT G 
MINUTES OF _3/21/89 


L-9365: Gilbert Pacific Corp. vS- State of Oregon 


This is a breach of contract action which has been filed in 
Multnomah County Circuit Court. The plaintiff entered a 
construction contract with the Highway Division on July 20, 
1984 for a project known as the North Albany Interchange. The 
complaint alleges that the design and specifications for the 
project were inaccurate in that the soil in the area was 
different than that specified in the plans. The complaint 
seeks damages for the differing site condition in the sum of 
$2,500.00. Assistant Attorney General Bill Cloran has been 
assigned to the case. 


L-9366: Diane K. LaBuwi vs. Laurie Reno Raffetto 
Bette Coste and the State of Oregon 


This is a personal injury complaint which has been filed in 
Klamath County District Court. The complaint alleges that 
plaintiff was operating a motor vehicle in a construction zone 
on June 23, 1986 when an accident occurred as follows: 
plaintiff stopped her vehicle at a red light but was flagged on 
by defendant Coste, a Highway Division flag-person, when 
defendant Raffetto's vehicle struck the plaintiff's vehicle. 
The complaint alleges the Highway Division was negligent in 
failing to provide adequate warning of the construction to 
motorists, failing to disconnect the traffic signals, and 
failing to provide adequate flaggers to direct traffic. The 
complaint seeks damages in an unspecified amount. Assistant 
Attorney General Robert Petersen has been assigned to the case. 


L-9367: Robert K. Berrey vs. Cit of Salem 

Marion county, Oregon De artment of Transportation, 

Kiewit Pacific, Walter Milter and Patricia Miller 
This is a personal injury action which has been filed in Marion 
County Circuit Court. The complaint alleges that the plaintiff 
was injured on August 17, 1988 when he was involved in a 
motorcycle accident near the Kuebler Boulevard construction 
project. The complaint alleges that a detour set up by the 
contractor (Kiewit) was unsafe in that vegetation on the 
Miller's property prohibited visibility. The complaint alleges 
ODOT was negligent in failing to provide safe and adequate 
traffic control. The complaint seeks economic damages in the 
sum of $100,000 and other unspecified damages. Assistant 
Attorney General Marty Dolan has been assigned to the case. 


EXHIBIT G 
MINUTES OF __3/21/89 


L~9371: James Smejkal vs. Oregon Department of Transportation 


This is a breach of contract action which has been filed in 
Lane County Circuit Court. The complaint alleges that the 
plaintiff granted an easement on his property to the Highway 
Division for the purpose of stabilizing a slope in exchange for 
the Highway Division hauling away and disposing of soil and 
restoring plaintiff's landscaping. The complaint alleges the 
Highway Division failed to dispose of the soil and failed to 
repair/restore plaintiff's lawn and shrubs. The complaint 
seeks $28,000 in damages. Assistant Attorney General Bill 
Cloran has been assigned to the case. 


REPORT OF CONDEMNATION CASES SETTLED \ 


State's State's Highest Amount of 
Defendant Offer Appraisal Settlement 


Murray Schnitzer $4,750.00 $15,500 $9,000 
L-9081 

R-54000 

Section: N.E. Goth Avenue/I-205 

Highway: Northeast Portland 

County: Multnomah 


Remarks: 


Kenneth A, $430 

Carlson 

L-9199 

R-56926 

Section: Redmond-Bend (South Unit) 
Highway: The Dalles - California 
County: Deschutes 


Remarks: 


CAC: cfs: 030789/4237G 


EXHIBIT__H 
MINUTES OF __3/21/89 


March 9, 1989 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Action Taken Under Delegated Authority 


Pursuant to authority delegated to me, | report the following actions for 
the Transportation Commission's records: 


On March 9, 1989, $4,439,605.10 was distributed to the counties 
as their share of motor vehicle revenues for the month of February, 
1989 


On March 9, 1989, $2,760,560.35 was distributed to the cities for 
the month of February, 1989 


(Lists of apportionments on file in Commission Files, Salem.) 


Dated this 9th day of March, 1989 


ss R. Goldbach, Controller 
Highway Division 


MINUTES 
OF THE 
OREGON TRANSPORTATION COMMISSION 


DINNER MEETING WITH IDAHO TRANSPORTATION BOARD 


April 17, 1989 
AND 


COMMISSION TOPICS 
AGENDA REVIEW 
FORMAL MEETING 

TOUR 
LUNCHEON 


APRIL 18, 1989 
IN 
ONTARIO, OREGON 


On April 17, 1989, at 7 p.m., the Oregon Transportation 
Commission held a dinner meeting with the Idaho Transportation Board at 
The Cheyenne Social Club, 111 S. W. First Street in Ontario. (Notice of 
the dinner meeting had been made by press release to newspapers of local 
and general circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

John Elliott, Public Affairs Director 

Monte Turner representing the State Parks and Recreation 
Division 

David P. Moomaw, Administrator of Motor Vehicles Division 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

Donald E. Forbes, State Highway Engineer 

Robert Hector, Region 5 Engineer 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present, including Michael 
Leighton, reporter from the Daily Argus Observer in Ontario. 


Present from Idaho were: 


Phil Batt, Member 

Marion Davidson, Vice Chairman 

Kermit Kiebert, Director 

Keith Green, State Highway Administrator 
George Neumayer, Deputy Director 

Mary Detmar, Executive Assistant to Board 


Chairman Hollern said that the Idaho Transportation Board had 
been invited to meet with Oregon to discuss items of mutual interest. The 
various items for discussion furnished by the two States were: 


1) Joint ports of entry. 


2) Effectiveness of the differential truck/car speed 
limit on the interstate system. 


3) Proposed Olds Ferry Bridge across the Snake River. 
4) Spillage of fruit products from trucks. 

5) Truck and mobile home uniformity. 

6) Destination signing. 

7) Pacific States’ Agreement 


(Continued on next page) 
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JOINT PORTS OF ENTRY 


Mr. Kiebert said Idaho has cooperative agreements with Montana, 
Wyoming, and Washington covering ports of entry. He mentioned it would 
be a benefit to both States to work cooperatively on the building and 
manning of Ports. 


DIFFERENTIAL TRUCK/CAR SPEED LIMIT 
PACIFIC STATES’ AGREEMENT 


There was discussion concerning the different speed limits for 
trucks and cars in Washington, Oregon, and Idaho on the Interstate System. 
Both Commissions agreed to work on uniformity for the trucking industry. 
Mr. Bothman said the uniformity issues that could be studied were truck 
speed, length, width, weight, and permit charges. The Pacific States’ 
Agreement was also mentioned. Chairman Hollern said the economy could be 
improved for the whole Region if there were uniformity among the States. 


PROPOSED OLDS FERRY BRIDGE 


Mr. Green said a delegation had appeared before the Idaho Board 
last month proposing a new highway from Weiser to I-84 and a bridge 
crossing over the Snake River at Olds Ferry and Farewell Bend. (Map of 
proposed route in Commission’s files.) He mentioned that the Board 
approved a feasibility study and he will work with Mr. Hector as the study 
is developed. 


SPILLAGE OF FRUIT PRODUCTS FROM TRUCKS 


There was discussion of the problem in Idaho of apple juice 
spillage from trucks as they traveled to Washington through Oregon. Mr. 
Forbes explained the administrative rule covering the transportation of 
food processing plant by-products from which there is a fluid leakage. 


TRUCK AND MOBILE HOME UNIFORMITY 


Mr. Kiebert suggested the staff get together to discuss some of 
the problems that appear regularly concerning the mobile home and trucking 
uniformity in terms of weight and width. Chairman Hollern asked Mr. 
Bothman to work with Idaho on this issue. 


DESTINATION SIGNING 


Destination signing was discussed, particularly in Malheur 
County. Mr. Kiebert said Idaho would work cooperatively with Oregon on 
the signing. Mr. Wilken said there will be a project coming up in the 
future for signing on the Interstate in Eastern Oregon. 


In closing, Mr. Kiebert said there needs to be follow-up 
discussions on the items that were mentioned today. 


Mr. Bothman said it might be beneficial if the States could keep 
each other informed of their revenue packages. Chairman Hollern briefed 
the Idaho Transportation Board of the proposed legislation for increased 
revenue in Oregon. 
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Chairman Hollern thanked the Idaho members for coming and he 
offered the staff’s assistance to them at any time. 


Vice Chairman Davidson of Idaho said it was a very productive 
meeting and he hoped that the two Commissions could meet again in the 
future. 


The meeting adjourned at 9:04 p.m. 


At 8 a.m., April 18, 1989, the Commission met in Room 251 of the 
Tapadera Motor Inn, 725 Tapadera Avenue in Ontario, to review the agenda 
for the formal meeting. (Notice of the review had been made by press 
release to newspapers of local and general circulation throughout the 
State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Monte Turner representing the State Parks and Recreation 
Division 

David P. Moomaw, Administrator of Motor Vehicles Division 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

Donald E. Forbes, State Highway Engineer 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


Prior to reviewing the agenda, Mr. Bothman asked the Commission 
if there were any topics they would like to discuss. 


Commissioner Ford inquired about the tourist information signing 
to accommodate tourists to Ashland. She was interested in maintaining the 
Ashland Information Center through the Siskiyou Project construction. Mr. 
Bothman asked Mr. Forbes or Mr. Gix to call Commissioner Ford to inform 
her of the State’s plan. 


Commissioner Ford indicated that the City of Grants Pass was 
concerned about the landscaping for the Third Bridge connection to I-5. 
She said the City is willing to contribute $600,000 but they would like 
a parkway concept. Mr. Bothman said he would instruct Mr. Gix to contact 
the City to work out the details of an agreeable situation. 


Commissioner Ford discussed the safety issue on Highway 62 in 
the White City area. She suggested a coordinated effort with the City, 
County, and State to address this issue. Mr. Bothman said he would have P 
Mr. Gix look into this problem. 


Commissioner Ford mentioned rebuilding the North Medford p 


Interchange. She said Oregon’s congressional delegation had been 
approached to pursue it as a demonstration project. 


April 17 and 18, 1989 


Mr. Bothman discussed the schedule for the May Commission 
meeting as follows: 
May 15, 1989 


Luncheon with newly appointed Aviation Advisory 
Committee 


3 to 5 p.m. Workshop on land use planning. Attendees 
could be Washington County, Land Conservation and 
Development Department and Commission, Andy Cotugno, 
and 1,000 Friends. 


Evening dinner meeting with the Jackson Scholars. 
May 16, 1989 


Lunch in the Capitol Building with representatives of 
the safety organizations. 


Mr. Bothman outlined the bus tour route following the formal 
meeting. 


Mr. Forbes discussed the increases in project authorizations 
that are shown on the formal agenda. 


Mr. Bothman said he would be asking for the Commission’s 
approval of a personal service contract with Who’s Who Publications dba 
American Contractor Publication to continue the supportive services for 
enhancing the contracting opportunities for disadvantaged persons, women, 
and minorities in the construction program. 


Chairman Hollern asked for a yearly listing of all personal 
service contracts entered into by the Department. He requested the list 
be grouped into training, Management, environmental, and engineering 
categories, etc. 

Mr. Moomaw handed the Commission a seven-page document as a 
follow-up to the discussion at the last meeting on the Motor Vehicles 
Division subsidy issue. The document contained the following: 


1989-91 Governor’s Recommended Budget Expenditure by 
Revenue Source 


Comparison of Revenues and Expenditures for Services 
Supported by Fees 


1989-91 Budget Funding Proposal 


Alternative to House Bill 2071; Surcharge of Driving 
Records 


Costs of Programs Funded from Registration Revenue 


(Copy of document in Commission’s files, Salem. ) 
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Mr. Moomaw explained in detail the following budget proposal: 


1989-91 Budget Funding Proposal 
(Thousands of Dollars) 


1989-91 Governor’s Recommended Budget $77,200 
Reserve for New Legislation 1,800 
Reserve for Salary Increases 1,700 
Total Expenditures and Reserves $80,700 


1989-91 Program Funding Sources 
Fees for Services (no proposed increases) $49,700 
Registration and Use Permit Fees 19,000 
Fees Dedicated to Special Funds 2,000 
Fuels Tax 1,600 
Federal Highway Administration Grants 600 
New Funding Source. Proposed to eliminate funding of 
non-fee programs from registration fees. (HB 2071) 7,800 
TOTAL FUNDING $80,700 


Mr. Moomaw further explained that the Division currently 
administers five major programs that are not supported by user fees 
directly related to these programs. These programs are funded by vehicle 
registration fees. The programs are habitual offender, accident records 


and reporting, mandatory insurance, driver control, and hearings. He said 
the alternative funding proposal spreads the cost of these programs over 
a broader base than House Bill 2071 and attempts to relate program costs 
more closely to the customers that benefit from each program. This 
proposal increases driver license renewal fees, increases all title 
transactions, and establishes a surcharge on driving records. 


Chairman Hollern approved the Division presenting this alterna- 
tive funding package to the Legislature. 


The agenda review adjourned at 8:58 a.m. 


April 18, 1989 


On April 18, 1989, the Oregon Transportation Commission held its 
regular monthly meeting in the Banquet Room of the Tapadera Restaurant in 
Ontario beginning at 9 a.m. (Notice of the meeting had been made by press 
release to newspapers of local and general circulation throughout the 
State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

John Elliott, Public Affairs Director 

David P. Moomaw, Administrator of Motor Vehicles Division 

Monte Turner representing the Parks and Recreation 
Division 

Dennis Moore, Administrator of Public Transit Division 

Paul Burket, Administrator of Aeronautics Division 

Donald E. Forbes, State Highway Engineer 

Robert D. Hector, Region 5 Engineer 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present. 


Chairman Hollern opened the meeting by saying that Commissioners 
Bolender and Duvall were absent due to prior business commitments. 


Vice Chairman Whitty moved for approval of the following items 
on the consent calendar. The motion carried unanimously by the Commis- 
sion. 

1) Minutes of the following meetings: 


A) March 8, 1989 (telephone). 
B) March 20 and 21, 1989. 


Adopted resolution declaring necessity of certain real 
property for public purposes and authorizing condemna- 
tion. ("Real Property Condemnation Resolution 
No. 2809" in Commission’s files, Salem.) 


Repealed OAR 734-20-030 covering the Swan Island Truck 
Route. 


(This rule previously established a truck route for 
Swan Island truck traffic and directed northbound 
trucks through the Broadway-Weidler Interchange on 
Interstate 5 between the hours of 11 p.m. and 6 a.m. 
The route used N.E. Broadway and N. Interstate before 
reaching Greeley Avenue. With the completion of the 
N. Greeley Avenue Interchange Project, a direct 
connection to N. Greeley Avenue now provides an 
acceptable route to Swan Island.) 


(Continued on next page) 
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6) 


Commission prior to the meeting. 


The proposed repeal was published in the Secretary of 
State’s Administrative Rule Bulletin on February 15, 
1989, and no requests for a hearing or comments were 
received. The repeal will be filed with the Secretary 
of State and published in their Administrative Rule 
Bulletin. (See "Administrative Rule No. 73A" in 
Commission’s files, Salem.) 


Request of Bill Edlefsen, Jr., to place a single 
family dwelling within the Clackamas River Scenic 
Waterway in Clackamas County, subject to the following 
stipulations: 


a) All Clackamas County Planning Department 
requirements shall be satisfied. 


b) All Clackamas County sanitation requirements 
shall be satisfied. 


c) All vegetation (3" diameter or larger) on 
the land between the structure and the river 
shall be maintained. 


d) Construction shall begin within one year and 
the exterior shall be completed within six 
months after it has commenced. 


e) The Division shall be notified when con- 
struction begins and when the exterior has 
been completed. 


Map and adopted resolution covering the Spray-John Day 
River (Holmes Creek Unit) Section of the John Day 
Highway in Grant County. ("Highway Corridor & Design 
Resolution No. 485" in Commission’s files, Salem. ) 


Abandoned one damage claim of Robert Rullman totaling 
$6,936.23. Claimuncollectible. (File No. CAO-86-178) 


Written delegated authority reports had been mailed to the 


These reports show the action taken by 


the following officials on behalf of the Commission pursuant to its duly 


adopted delegation orders. 


Salem. ) 


Chairman of Commission 
Deputy Director 

State Highway Engineer 

Right of Way Manager 

Parks Administrator 

Public Transit Administrator 
Assistant Attorney General 
Highway Controller 


Exhibit 
Exhibit 
Exhibit 
Exhibit 
Exhibit 
Exhibit 
Exhibit 
Exhibit 


(Exhibits are in the Commission’s files in 


xcCOonmoowyp 


April 18, 1989 


The ‘Commission unanimously confirmed their next meeting dates 
of May 15 and 16, 1989, in Salem. Mr. Bothman outlined the schedule as 
follows: 


May 15 Lunch and meeting with Aviation Advisory 
Committee 

3 p.m. to 5 p.m. Workshop on land use planning 

Evening Dinner with Jackson Scholars 

May 16 Formal meeting 


The Commission tentatively set the dates for the following 
meetings as June 19 and 20, 1989, in Coos Bay. 


Mr. Bothman requested approval of a personal service contract 
with Who’s Who Publications, Inc. dba American Contractor Publication to 
continue the supportive services for enhancement of the contracting 
opportunities for disadvantaged persons, minorities and women in highway 
construction activities on Federal-aid highway projects. The contract 
amount shall not exceed $75,000. He also requested authority for the 
State Highway Engineer to sign the contract. Commissioner Ford moved for 
approval of the contract and authorization for the State Highway Engineer 
to sign on behalf of the Commission. The motion carried unanimously by 
the Commission. 


Mr. Elliott briefed the Commission on the results of the 
external and internal surveys conducted by private consultants to 
determine the attitudes and perceptions regarding the Department. He 
outlined the corrective action plans being developed to satisfy the needs 
revealed by the surveys from the general public, cities and counties, and 
the employees. He also mentioned that selection of the employee to staff 
the Office of Productivity will be made soon. He said Mr. Bothman has 
been visiting with employee groups statewide to discuss the survey and the 
survey results had been circulated to all employees. (Copy in Commis- 
sion’s files, Salem.) He said each Division is engaged or has completed 
a facilitation process with all employees who wish to participate to raise 
issues that can be quickly corrected and to surface issues that need to 
be raised to a higher level in the organization. He outlined the issues 
identified in the Parks Division as the outcome of the facilitation 
process. 


Mr. Elliott handed the Commission a summary document on the 
budget process for each of the Divisions. 


Mr. Burket said information on Senate Bills 771 and 772 had been 
mailed to the Commission previously. He briefed the Commission on the 
following bills and Chairman Hollern instructed him to contact the 
Economic Development Department for their support: 


1) Senate Bill 771 changes the ratio of assessment from 
60% to 40% of appraised value of small commuter 
airline aircraft. 


(Continued on next page) 
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Senate Bill 772 changes the method for apportioning 
assessed value of airline aircraft used both within 
and over the State for ad valorem tax purposes. 
Deletes the "overflight" factor in computing taxes on 
aircraft that do not land in Oregon. 


Mr. Burket mentioned that a hearing is scheduled in the House 
Transportation Committee for House Bill 3468 that would eliminate the 
aircraft fuel retailer’s license and the refund structure involved with 
highway tax vs. aviation fuel. 


Mr. Forbes briefed the Commission on the following legislative 
bills relating to traffic safety: (Copy of handout in Commission’s files, 
Salem. ) 


1) Senate Bill 38 establishes consistency between Oregon 
statutes and Federal statutes, regulations and 
programs relating to transportation of radioactive 
material. 


Senate Bill 425 (HB 2434 and HB 2526) prohibits al] 
open burning of perennial or annual grass seed fields. 
The Commission mentioned their involvement in the bill 
relates to traffic safety of the motorists. 


Mr. Forbes handed the Commission a document listing bills 
affecting the Highway Division Trust Fund. The document indicated which 
bills the Division will support and which bills the Division will oppose. 
(Copy of handout in Commission’s files, Salem.) He briefed the Commission 


on the following bills and he asked for their guidance: 


1) Senate Joint Resolution 31 proposes amendment to 
Oregon Constitution to include policing within 
authorized uses of Highway Fund moneys. If the bill 
is passed, Chairman Hollern said testimony should be 
presented indicating the impact on the Division’s 
activities. If the bill reaches the House, the 
Commission also agreed to attempt to move to a joint 
resolution as opposed to a line item expenditure. 


House Bill 3160 and House Joint Resolution 40 creates 
a motor vehicle insurance pool to provide coverage for 
damages arising out of motor vehicle accidents. The 
Commission opposed this bill. 


House Bill 3057 and House Joint Resolution 34 imposes 
additional excise tax on sale or distribution of motor 
vehicle fuels. Distributes proceeds to Public 
Transit. The Commission agreed to oppose all the 
constitutional amendments and related bills except for 
the package supported by Transportation 2000 (Senate 
Joint Resolution 12). The Commission agreed this is 
the only bill and its related legislation they would 
support which diverts funds from the traditional 
highway trust fund. 


(Continued on next page) 
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House Bill 3080 and House Joint Resolution 35 create 
a fund to correct leaking underground storage tanks. 
It proposes a one cent per gallon increase and 
dedicates money to the account. The Commission agreed 
to oppose this legislation. 


Monte Turner of the Parks Division said their most important 
legislation is the proposal to create a separate Parks Department and that 
bill is in its final session with the House Transportation Committee 
today. He explained the following bills that the Division would like 
authorization to oppose: 


1) Senate Bill 28 allows the Rural Fire Protection 
District to collect the cost for firefighting on State 
property. This bill has been amended in an acceptable 
fashion. 


Senate Bill 887 increases the number of signatures 
needed to petition for closure of a beach to vehicles 
from 20 to 150 and requires that 50 percent of the 
signers be residents. He said the definition of 
resident is a concern. The Commission took no 
position relative to the number of persons required 
for a hearing or the number of local residents 
required for a hearing. Chairman Hollern said if 
action is required by the Commission later, a tele- 
phone meeting could be held. 


House Bill 2889 discontinues the requirement that 
campers and travel trailers be registered con- 
tinuously. The Division is hopeful that the substan- 
tial fiscal impact will be taken into account. 


House Bill 3180 defers regulation of river as scenic 
waterway if designated portion includes or is bordered 
by a dam. This would affect 9 of the 19 rivers that 
are classified as scenic waterways and half the river 
miles. 


House Bill 3212 exempts equipment requirement for off- 
road vehicles on 22 miles of beach in Curry County. 
The Division feels this is not an appropriate exemp- 
tion in that locale. 


Senior Citizen Discounts: Several bills have been 
introduced but it appears there is not a lot of 
legislative support. 


A similar bill would allow foster parents when 
accompanied by a foster child to use State Parks at 
no charge. The Governor’s Office is strongly sup- 
porting that bill. Although this sets a precedent, 
the Division has not vocally opposed the legislation. 


(Continued on next page) 
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The major bill on the proposed Opal Creek Ancient 
Forest State Park has been tabled. There are a couple 
of other bills dealing with that same issue. 


9) House Bill 2694 relates to a parks study of Government 
Island. The Commission supported this legislation. 


Mr. Moore handed the Commission a seven-page document covering 
the status of bills affecting the Public Transit Division. (Copy of 
written report in Commission’s files, Salem.) He mentioned that House 
Bill 5045 (the transit budget) passed the House last week. He discussed 
the following proposed legislation from the report: 


1) House Bill 3055 pertains to retail sales of automotive 
batteries and new tires to raise funds for the Transit 
Acquisition Fund. 


2) House Bill 3056 changes the existing Transit Acquisi- 
tion Fund to an Acquisition and Construction Fund. 
The fund could be used to acquire equipment, construct 
facilities, and purchase real estate for public 
transportation purposes. 


House Bill 3057 is a companion to House Joint 
Resolution 34 which allows the gas tax to be used for 
public transportation purposes. 


House Bill 3209 increases the cigarette tax by one 
cent. The proceeds of the increase are to be dis- 
tributed to the Special Transportation Fund. 


House Joint Resolution 34, House Joint Resolution 36, 
and Senate Joint Resolution 12 refers to consti- 
tutional amendments to the voters. Mr. Moore said the 
Division will support only one constitutional amend- 
ment and that is Senate Joint Resolution 12. The 
Commission reiterated their support of SJR 12 and will 
oppose all other constitutional amendments. 


Senate Bill 475 creates a Regional Light Rail 
Extension Construction Fund. 


Senate Bill 476 extends the payroll tax to the State, 
political subdivision, and other organizations exempt 
from Federal taxes. Since this is part of the 
Transportation 2000 package, the Commission supported 
this legislation and asked Mr. Moore to testify in 
support of this bill. 


(Continued on next page) 


- 8398 - April 18, 1989 


House Bill 2557 defines video lottery games and 
establishes licensing procedures under the Oregon 
Lottery Commission. He said 50 percent of the 
proceeds would be deposited to the capital fund of the 
Public Transit Division. Mr. Moore mentioned the 
Commission may wish to consider the Governor’s 
position on this legislation. 


House Bill 2692 creates the Interstate 205 Corridor 
Transit Project Fund. Mr. Moore said his response to 
this legislation would be that the Division supports 
the Transportation 2000 Package. The Commission 
agreed to that position. 


House Bill 3459 establishes a Rail Development 
Commission. The Commission showed considerable 
interest in the Rail Commission but no formal position 
was taken until Mr. Moore further explored the 
legislation. Mr. Bothman expressed concern for 
creating a separate agency and suggested supporting 
the concept but under the direction of the Commission 
with an Advisory Committee or Task Force. He was also 
concerned about the funding for rail. 


Senate Bill 362 addresses the issue of mandatory drug 
testing. He said there is considerable interest at 
the Federal level to mandate drug testing for transit 
employees. 


Joan Plank reported that the Motor Vehicles Division was not 
asking for opposition from the Commission on any legislation proposed this 
session. She said the Division works with sponsors or committee staff to 
explain problems or to amend bills so that the effect on the Division is 
reduced. She discussed the following major legislation as follows: 


1) Senate Bill 18 creates a task force on uninsured 
motorists to develop possible solutions for dealing 
with the uninsured driver. The Division is supporting 
this approach. The Legislature authorized the 
Division to increase the random sampling from 1% to 
2% of drivers to verify insurance requirements and to 
report the results back to the Legislature. 


House Bill 3160 creates an insurance pool funded by 
a two-cent gas tax increase. 


House Bill 3371 decriminalizes driving while suspended 
and replaces the conviction with confiscation of the 
vehicle. The Division is not recommending opposition 
to the bill because it may have some effect on traffic 
safety. However, the bill could cost $3.4 million to 
administer. She said the Governor is interested in 
the proposal if it appears feasible. 


(Continued on next page) 
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Senate Bill 1136 requires drivers aged 16-19 to take 
an additional test to determine appropriate attitudes 
about driving. If the bill passes, she said the 
Division will evaluate the program to determine 
effectiveness and if any changes need to be made. 


House Bill 3446 allows counties to impose a registra- 
tion fee. There was concern on how the fee would be 
collected and the other issue is administrative costs. 


House Bill 2121 allows a $3 increase on motorcycle 
registration fees. The Governor directed the Traffic 
Safety Commission to amend the bill to increase the 
fee for a motorcycle endorsement to pay for the 
training. 


Senate Bill 1062 requires the Division to offer to 
register customers to vote when they apply for, renew, 
or change an address on their driver license. She 
said they are working with their attorneys to de- 
termine if there is an appropriate funding source 
within their budget. 


Eleven bills have been introduced concerning special 
plates. One changes the colors of the new graphic 
plates. Another proposed bill allows customers to 
choose between a graphic plate and the yellow/blue 
plate when they purchase a custom plate. Several 
bills have been proposed to grant special interest 
groups their own plate. 


House Bill 2083 deletes a complex procedure for 
dealing with people who fail to appear in court or who 
don’t pay their traffic fines. 


House Bill 2688 requires the Division to create a 
duplicate photo on driver licenses. 


11) House Bill 2084 requires the Division to change the 
method for issuing disabled parking permits. 


In closing, Ms. Plank said the Division is tracking over 200 
bills and has testified on about 50 bills. 


Arleta Turner, Mayor of Nyssa, appeared and requested improve- 
ment of Highway 201 from Ontario to Nyssa. She mentioned this highway 
serves aS a major farm-to-market road and carries large volumes of slow- 
moving traffic, heavy truck traffic, and commuter traffic. She also 
supported the Nyssa Chamber of Commerce’s proposal for an extension of a 
four-lane highway from Cairo Junction to Nyssa. She said she would like 
this project included in the Six-Year Program. Mr. Bothman said the 
Division is beginning to gather requests for the Six-Year Highway 


- 8400 - April 18, 1989 


Improvement Program. She also asked that the Commission support their 
signing request. Chairman Hollern said her request would be considered 
as the process is developed. He advised her that public hearings will be 
held in about a year. 


Joni Reid, Field Representative in the Public Transit Division, 
gave the Commission copies of a new brochure entitled "Eastern Oregon 
Transit Services". (Copy in Commission’s files, Salem.) This brochure 
lists the 37 providers that receive funds from the Division and outlines 
the funding provided during the biennium. She discussed the Malheur 
County providers. 


Mr. Burket recommended that the Commission appoint the following 
nine members to the Oregon Aviation Advisory Committee: 


Name Term Expires 


Mark K. Mulder December 31, 1989 
Sheridan W. Atkinson December 31, 1989 
Ernest F. Sturm December 31, 1989 


Robert T. Mautz December 31, 1990 
Robert L. Woodel] December 31, 1990 
Sally R. Plumley December 31, 1990 


Ronald A. Steinbock December 31, 1991 
Boyd D. Williamson December 31, 1991 
Lisa Buswell Dahl December 31, 1991 


Mr. Burket said the Commission had been supplied a_ short 
biographical sketch on each member prior to the meeting. He reiterated 
the Committee would act in an advisory capacity to him and the Commission 
on policy matters relating to aeronautics development. Vice Chairman 
Whitty moved for appointment of the members as recommended by Mr. Burket. 
The motion carried unanimously by the Commission. 


Al Brown, City Manager of Ontario, said they are in the process 
of completing an airport layout plan with the Federal Aviation Administra- 
tion. He said they are considering the airport as a major economic 
potential for the community. 


Commissioner Ford moved for approval on the following six items 
after they were explained by Mr. Forbes. The motion carried unanimously 
by the Commission: 


1) Approved a personal service contract with Industrial 
Design Corporation to provide architectural services 
for the Region 5 Highway Division Headquarters 
Building in Union County at an estimated cost not to 
exceed $75,000. (Authorized State Highway Engineer 
to sign the necessary contract.) 


(Continued on next page) 


April 18, 1989 - 840] - 


Approved entering into a personal service contract for 
development of an Information Resource Plan for the 
Maintenance Management System at an estimated cost of 
$130,000. (Authorized State Highway Engineer to 
proceed with selection of consultant and to sign the 
necessary contract.) 


Added the following project to the 1988-89 State 
Surface Preservation Program: 


A) Hackett Drive-Gilchrist Section of The 
Dalles-California Highway in Klamath County. 
Total cost: $730,000. 


Approved the purchase of right of way for the Pacific 
Highway-Lancaster Section of the Santiam Highway in 
Marion County at a cost of $28,000. This acquisition 
will correct ownership of property on which the 
highway is currently encroaching. 


Increased project authorizations on the following 
contracts: 


A) Contract No. 10,491, Linwood Avenue-S.£. 
82nd Avenue, Harmony Road, Clackamas County, 
in the amount of $147,940 (12.6% increase). 


B) Contract No. 10,535, N.E. 111th Avenue-N.€£. 
181st Avenue, Columbia River Highway, 
Multnomah County, in the amount of 
$1,237,500 (5.01% increase). 


Approved the revised Oregon Action Plan for Transpor- 
tation. 


The two concerns earlier expressed by the Commission 
at the agenda review in December have been resolved. 
The Plan clearly identifies that State Projects do not 
necessarily have to follow Federal Highway Administra- 
tion guidelines. The Local Officials Advisory 
Committee has adopted a resolution recommending early 
adoption by the Commission of the Plan. (Copy of 
Action Plan in Commission’s files, Salem.) 


Russ Graham, Assistant Administrator of the Motor Vehicles 
Division’s Field Services Branch, made the following comments to the 
Commission: 


1) This Region maintains a 99 percent accuracy rate for 
title transactions. 


(Continued on next page) 
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Based on the volume of business, there are two one- 
person offices in this area. The Heppner office 
operates three days a week. 


3) Ontario Field Office changed its hours from 9 a.m. to 
6 p.m., to 8 a.m. to 5 p.m. 


Region 5 Parks Supervisor Owen Lucas mentioned the affect on the 
State Parks due to the extreme weather conditions (drought, snow, and 
spring flooding) in Eastern Oregon. He said a new picnic shelter is being 
added at Wallowa Lake State Park. He closed by saying the Division is 
working with Baker and Malheur Counties on their regional strategies 
pertaining to tourism. 


Region 5 Engineer Bob Hector told the Commission of two 
innovative projects created by his employees as follows: 


1) Development of a regional highway strategy plan that 
identifies highway needs. The plan will be automated 
and will allow for continual updating. There will be 
external and internal input to the process. He said 
this allows planning and programming to occur at the 
Region level. 


Development by Michelle Barnett, a Glenn Jackson 
Scholar, of a data base program to enter projects 
directly into a personal computer. This program has 
been marketed and all the Region offices are using 
it. 


There being no further business to consider, Chairman Hollern 
adjourned the formal meeting at 11:02 a.m. 


Immediately following the meeting, Commissioners Hollern, 
Whitty, and Ford, joined by local officials and other staff members, 
boarded a bus for a tour. There were approximately 20 persons on the tour. 
(Notice of the tour had been made by press release to newspapers of local 
and general circulation throughout the State.) 


The Commission viewed a project under construction on West Idaho 
Avenue from Dorian Drive to South Verde Drive. 


The Commission also viewed the proposed project south of Ontario 
to Cairo Junction on Highway 201. Mr. Hector said the project is in the 
Six-Year Program for construction in 1990. 


Malheur County Judge Maxwell Lieurance gave the Commission a 
written handout with information about the proposed Butler Boulevard 
Project, which included a tour route map. (Copy in Commission’s files, 
Salem.) As the bus proceeded along the proposed Southside Bypass Project, 
the local officials explained that the majority of farm produce truck 
traffic needs to go to the Interstate, to Ore-Ida, or to the onion 
warehouse district. They said much of this truck traffic originates west 
and south of Ontario. To reach their destinations, this traffic must pass 
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through portions of downtown Ontario and/or travel on two main arterials 
(S.W. 4th Avenue and E. Idaho Avenue) and cross multiple railroad tracks. 
It is proposed to develop Butler Boulevard as a more efficient farm-to- 
market road. It was explained that the portion of Butler Boulevard from 
Highway 201 to S.W. 4th Street is paved but needs widened and restricted 
access. Butler Boulevard needs extended from S.W. 4th Street to S.E. 2nd 
Street. A grade separated crossing of the multiple railroad tracks is 
also highly desirable. They mentioned an improved connection from 
S.E. 2nd Street to S.E. lst Street would facilitate traffic flow to the 
warehouse district. The tour concluded at 12 noon. 


At 12:05 p.m., the Transportation Commission had lunch at The 
Kopper Kitchen, 76 Goodfellow, Ontario, with local officials. (Notice of 
the luncheon meeting had been made by press release to newspapers of local 
and general circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Carol Mitchell representing Public Affairs 

David P. Moomaw, Administrator of Motor Vehicles Division 

Dennis Moore, Administrator of Public Transit Division 

Paul Burket, Administrator of Aeronautics Division 

Donald E. Forbes, State Highway Engineer 

Robert D. Hector, Region 5 Engineer 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present. There were approx- 
imately 50 persons in attendance, which included officials from the Cities 
of Ontario, Nyssa, Vale, and John Day; Malheur County; and Michael 
Leighton, reporter from the Daily Argus Observer in Ontario. 


Following lunch, Chairman Hollern briefly discussed highway 
financing and the proposed revenue package before the Legislature. He 
also mentioned the ratio for dispersement of the funds to the cities and 
counties for their local projects. He urged their participation in the 
Six-Year Highway Improvement Program meetings. He said it was extremely 
helpful for the local officials to prioritize their projects. He 
concluded by encouraging them to ask their local legislators to support 
the revenue package. 


April 18, 1989 


The luncheon adjourned at 1:05 p.m. 


ee, war” Moat A. 


\ 


Commission Services Robert F. Duvall, Commissioner 
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EXHIBIT__A 
MINUTES OF __4/18/89 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. 1 Project NE 18st Avenue Interchange 
oe ae ontract No. 10,69 
Type of Work Grading, Pavings F.A. Proj. No. 1-10-84-1(12)10 0) 

UM.» 


Structures, s19NS, 
Signals 


County _Multnomah Highway Columbia River 


No. of Bidders 5 Low Bidder Wildish Standard Paving Co., Eugene, OR 


Alt. “A 
Low Bid $17,423,904 50 
Engineer's Recommendation: Award to low DBE responsive bidder subject to the con- 
currence of the FHWA. 


and Bidder: Tri-State Construction Inc., Bellevue, WA ALT. “C* $18,198 ,660.05 
3rd Bidder: Max J. Kuney Company, Spokane, WA Alt. “A $18 ,420,678.50 


No. Project Hamlet Area Hamlet-Mattson Roads 


. 10,691) 


Type of Work Grading, Paving, Structures F.A. Proj. No. 


County Clatsop Highway Hamlet Road {ce Rd. #79), Mattson Road 
oO. . 


No. of Bidders 10 Low Bidder Tidewater Contractors, Inc. Brookings, OR 
Low Bid $ 804 456.00 


Engineer's Recommendation: Award to low DBE responsive bidder subject to the concur- 
rence of Clatsop County and the FHWA and receipt of deposit by County. 


and Bidder: KIP Construction Co., Eugene, OR $ 815,574.50 


3rd Bidder: Stach Construction Co., Inc. and Stach 
Equipment Co., Inc., AJV, Grants Pass, OR $ 856,196.00 


No. 3 Project 7th Street-9th Street (Astoria 
eeemmeadnad ontract No. 10,692 
Type of Work Grading & Paving F.A. Proj. No. M-4282(3) ) 


County Clatsop Highway Klatskanine Avenue 
No. of Bidders 6 Low Bidder James W. Fowler Co., Dallas, OR 


Low Bid $ 276,713.50 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the City of Astoria and the FHWA and receipt of deposit by the City. 


2nd Bidder: Bayview Transit Mix, Inc., Seaside, OR $ 282,889.00 
3rd Bidder: White Construction Co., Lake Oswego, OR $ 296,137.00 


EXHIBIT_A 
MINUTES OF 4218/89 


to. 4 Project Tenmile Creek Bridge 
Type of Work Grading, Paving & F.A. Proj. No. BROS-4000(4) (Contract No. 10,693) 
Structure 


County Coos Highway Oregon Coast (Lakeside Frontage Road) 
No. of Bidders 6 Low Bidder West Coast Contractors, Inc., Coos Bay, OR 


Low Bid $ 275,549.83 


Engineer's Recommendation: Award to low DBE responsive bidder subject to the con- 
currence of the FHWA. 


2nd Bidder: Stach Construction Co., Inc. & Stach 
Equipment Co., Inc., AJV, Grants Pass, OR $ 295,710.00 
3rd Bidder; F. &. Ward, Inc., Vancouver, WA $ 298,319.00 


No. 5 Project W.C.L.-Main Street (Elkton) 


Type of Work Grading, Paving & Signing F.A. Proj. No. F=20(20) (Contract No. 10,694) 


County Douglas Highway — Umpqua 
No. of Bidders 4 Low Bidder Roseburg Paving Co., Roseburg, OR 


Low Bid $ 201,046.50 


Engineer's Recommendation: Award to low OBE responsive bidder subject to the 
concurrence of the FHWA, 


2nd Bidder: Eugene Sand & Gravel, Inc., Eugene, OR $ 219,537.00 
3rd Bidder: Bracelin-Yeager Excavating & Trucking, Inc., Coos Bay $ 239,153.70 


No. 6 Project Chemical Plant-John Day Highway 
Type of Work Grading & Paving F.A. Proj. No. RS-B451(2) 
County Gilliam Highway Cedar Springs (Alkali Canyon) Road 


No. of Bidders Low Bidder 
Low Bid $ 


nn 


PROJECT POSTPONED UNTIL FEBRUARY 23, 1989 


APPROVED GY CHAIRMAN 
MICHAEL P. HCLLERN 


Date Tee STE OPE be dt iy 4 
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EXHIBIT_A 
MINUTES OF __4/18/89 


No. 7 Project John Logan Lane-Pine Creck Road 


Type of Work Grading and Paving F.A. Proj. No. State 
County _Harney Highway Central Oregon 


Ontract No. 10,696) 


No. of Bidders 6 Low Bidder J. C. Compton Contractor, Inc., McMinnville,OR_ 
Low Bid $2,784 ,827.75 
Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Kiewit Pacific Co., Vancouver, WA $2,929,811.00 
3rd Bidder: Fabricators, Incorporated, Salem, OR $2,984 ,883.00 


No. 8 Project Austin Avenue-Eastside Bypass (Klamath Falls 
—— Reenter (Contract No. 10,697) 
Type of Work Grading, Paving, Si ning &  F.A. Proj. No. State 
STgnats 


County Klamath Highway Klamath Falls-Lakeview 


No. of Bidders 2 Low Bidder Roy L. Houck Construction, Salem, OR 
Low Bid $ 917,998.00 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: White Construction Co., Lake Oswego, OR : 930,921.00 


3rd Bidder: None 


No. 9 Project Beaver Creek Bridges 


Type of Work Grading, Paving & Structure F.A. Proj. No. State (Contract No. 10,698) 
hepsi ey  e e 

County Lincoln Highway Corvallis-Newport 

No. of Bidders 4 Low Bidder White Construction Co., Lake Oswego, OR 

Low Bid $ 272,850.00 

Engineer's Recommendation: Award to low responsive bidder. 

2nd Bidder: Stach Construction Co., Inc. & Stach Equipment, Inc. 


AJV, Grants Pass, OR $ 358,226.00 
3rd Bidder: Pat Aldrich Const., Bend, OR $ 364,285.75 


AFP JED BY CHA'RMAN 
MICHAEL P. RO 


N 
Date J ZL, ln i (759 
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EXHIBIT-_4———_ 
MINUTES OF _-4/18/89 


No. 10 Project N.C.L. Stanfield-Stanfield Interchange 


Type of Work Grading, Pavin F.A. Proj. No. F-81(9) (Contract No. 10,699) 
Structures, Signing, Signals, : 
Landscaping 


County _Umatilla Highway Umatilla-Stanfield 


No. of Bidders 6 Low Bidder J. C. Compton Contractor, Inc. HeHinaville 
Low Bid $5,343,320.10 


Engineer's Recommendation: Award to low OBE responsive bidder subject to the con- 
currence of the FHWA, 


and Bidder: LT Contractors, Inc., Portland $5 ,403,299.20 
3rd Bidder; David A. Howat Company, Bellevue, WA $5,585 ,367.56 


On February 6, 1989, I accepted the State Highway Engineer's 
recommendation for award of the projects on which bids were 
received on January 26, 1989, and authorized him to sign the 
contracts when conditions for the awards have been met. On 
Jobs 1, 2, 3, 4, 5, and 10 if the low bidder fails to meet 
the requirements for the disadvantaged business enterprises, 
award will be made to the next lowest responsive bidder pending 
DBE review and cost justification. 


Dated this [3 day of y) 1989 


chael P. Hollern, Chairman 
ih eee TRANSPORTATION COMMISSION 


EXHIBIT__4— 


rts oe 


MINUTES OF 4/18/89 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. 1 Project Chemical Plant-John Day Highway Section 
Type of Work Grading and Paving F.A. Proj. No. as-pasi(2pcontract No. 10,695) 


County Gilliam Highway Cedar Springs (Alkali Canyon) Road 


North Central Construction, Inc., 
No. of Bidders 7 Low Bidder Moses Lake, WA 


Low Bid $ 931,692.20 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of Gilliam County and receipt of deposit by the County. 


2nd Bidder: J.C. Compton Contractor, Inc., McMinnville $ 985,025.00 
3rd Bidder: LT Contractors, Inc., Portland $1,059 ,568.00 


No, 2 Project Mt. Vernon-John Day (West Unit) Section 
acemcmcates ns (Contract No. 10,700) 


Type of Work Overlay F.A, Proj. No. _State 
County Grant Highway _John Day Highway 


No. of Bidders 3 Low Bidder Blue Mountain Paving Co., Yakima, WA 
Low Bid $ 167,513.00 


Engineer's Recommendation: Award to low responsive bidder. 
7 
2nd Bidder: R.L. Coats, Bend $ 175,400.00 
3rd Bidder: Chaney's Asphalt Paving Co., Mt. Vernon $ 186,139.00 


No. 3 Project Lawen Section 


att ( pntr : 
Type of Work Grading and Paving F.A. Proj. No. 6-725 act No 10,701) 


County _Harney Highway _Steens Highway 
No. of Bidders 5 Low Bidder _Eucon Corporation, Camas, WA 
Low Bid $2,867,316.30 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA. 


2nd Bidder: Bob Angell, Inc., Coos Bay $3,142,930.00 
3rd Bidder: R.L. Coats, Bend $3 291,933.50 


APPROVED GY CHAIRMAN 
MICHAEL P, HOLLERN 


Date Marefp eZ ' L753 Z 


nai Wi EXH'B7__A___ 
MINUTES OF __4/18/89 


No. 4 Project Target Store Access Section 
(Contract No. 10,702) 


Traffic Signal ‘ 
Type of Work _Installation F.A. Proj. No. _State 


County _Jackson Highway Crater Lake Highway 
No. of Bidders 1 Low Bidder Schoolhouse R Electrical Construction, Ashland 


Low Bid $ 64,980.00 


Engineer's Recommendation: Award to low responsive bidder subject to receipt of 
deposit by Developer, 


s 


2nd Bidder: None 
3rd Bidder: None 


No. 5 Project Indian Creek Bridge Section 
seieunieiin a (Contract No. 10,703) 


Grading, Paving, 


Type of Work and Structure F.A. Proj. No. _BRS-A341(2) 
County _Jackson Highway _Carberry Road (County’ Road) 
No. of Bidders 5 Low Bidder Ausland Construction, Inc., Grants Pass 


Low Bid $ 167,929.75 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of Jackson County and receipt of deposit by the County. 


An 


2nd Bidder: JAL Construction, Inc., Bend $ 201,965.00 
3rd Bidder: Stach Construction Co., Inc. & Stach $ 205,802.00 
Equipment, Inc., AJV, Grants Pass 


No. 6 Project Emigrant Creek-M.P. 4 Section 
t ‘ 
as-anetsh ract No. 10,704) 


Type of Work Grading and Paving F.A. Proj. No. 


County _Jackson Highway _FAS-A346 (Dead Indian Road) 
od No. of Bidders 3 Low Bidder LIM dba Lininger Tru-Mix, Inc., Medford 


Low Bid $ 487,814.60 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of Jackson County and receipt of deposit by the County, : 


2nd Bidder: Angell Asphalt & Aggre ate Inc., Coos Bay $ 543,118.78 
3rd Bidder: Roy L. Houck Construction Company, Salem $ 549,145.36 


APPROVED BY CHAIRMAN 
MICHAEL P. HOLLERN 


EXHIBIT___A___ 
MINUTES OF _4/18/89 


No. Project Waldport Weigh Station Section 
Grading, Paving, Signing, . (Contract No. 10,705) 
Type of Work Ilium, and Signals F.A. Proj. No. _State 
County _Lincoln Highway _Oregon Coast Highway 
No. of Bidders 7 Low Bidder _Johnson Rock Products, Inc., N. Bend 


Low Bid $ 210,664.00 


Engineer's Recommendation: Award to low responsive bidder. 


and Bidder: William L. Pepper Construction Inc., $ 248,065.00 
Philomath, OR 
3rd Bidder: James W. Fowler Co., Dallas $ 255,790.75 


No. ___ 8 _—s Project =_steens Rock Production Project 
F.A. Proj. Ho. _Stat ontract No. 10,706) 


Type of Work _Rock Production 


Rock Production 
County _Halheur Highway _Steens Highway 


No. of Bidders 1 Low Bidder R.J. Taggart Construction Co., Inc., Salem 


Low Bid $ 109,300.00 


Engineer's Recommendation; Award to low responsive bidder. 
3 


2nd Bidder; None 
3rd Bidder; None 


No, 9 Project "D" Street, Center Street and Butteville Road U'Xings Sec, 
a Se (Contract No. 10,707) 


Type of Work _Protective Fencing F.A. Proj. Ho. _State 

County _Marion Highway _Pacific Highway 

No. of Bidders $ Low Bidder _2G Construction, Eugene : 
Low Bid $ 66,529.96 


Engineer's Recommendation: Award to low responsive bidder. The contractor did not 
sign the contract. Awarded to the second low bidder on March 24, 1989. 


2nd Bidder: Coral Construction Company, Wilsonville $ 82,696.00 
3rd Bidder: Dice Construction, Inc., Bend $ 94,217.00 


EXHIBIT_A 
MINUTES OF .4/18/89 


No. 10 Project Greeley Ramps-North Banfield Interchange (Phase 1) Section 
; : ane (Contract No. 10,708 
Grading, Paving, Structures, Signing, Signals R-5-6(132)301 & . 
Type of Work Illumination and Landscaping FA Project No. _M-0000(87) 


County —_Multnomah Highway Pacific and Columbia River Highways 
No. of Bidders 4 Low Bidder 


Weaver Construction Co., LaGrande 


Low Bid $3,491,722.00 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the City of Portland and the FHWA and receipt of deposit by the City. 


2nd Bidder: F.£. Ward, Inc., Vancouver, WA $3,545 ,737.00 
3rd Bidder: Ross Bros. Construction, Inc., Salem $3,756,700.04 


No. 1l Project S.W. 2lst Street-Pendleton S$.C.L. Section 
st Contract No. 10,709) 


Type of Work Paving F.A. Proj. No. 
County Umatilla Highway _Pendleton-John Day Highway 
No. of Bidders 4 Low Bidder Blue Mountain Paving Co., Yakima, WA 
Low Bid $ 123,540.00 
Engineer's Recommendation: Award to low responsive bidder. 
2nd Bidder: Pioneer Asphalt, Inc. dba Pioneer $ 138,333.70 


Construction, Inc., Pendleton 
3rd Bidder: None $ 


No. 12 Project Spring Creek-Lostine Section 
(Contr t No. 10,7 
Type of Work Overlay and Guardrail F.A, Proj. No. Stat “ 4 10) 


County Wallowa Highway _Wallowa Lake Highway 
No. of Bidders 5 Low Bidder Angell Asphalt & Aggregate Inc., Coos Bay 


Low Bid $ 584,189.00 
Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Blue Mountain Paving Co., Yakima, WA $ 593,460.00 
3rd Bidder: LT Contractors, Inc. $ 601,307.00 


APPROVED BY CHAIRMAN 
MICHAEL P. HOLLERN 


Date 22k 2, /787 


eerrerennenegecaneeelen ene 
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No. 13 Project Tygh Ridge Rock Production Project 
(Contract No. 10,711) 


Type of Work _Rock Production F.A,. Proj. Ho.. State 


a RR 


County Wasco Highway _The Oalles-California 


Ho. of Bidders 3 Low Bidder _J. Ariie Bryant, Inc., The Dalles 
Low Bid $ 142,350.00 


Engineer's Recommendation; Award to low responsive bidder. 


2nd Bidder: Hay & Clark Crushing Co., HcHinnville $ 148,250.00 
3rd Bidder: R.J. Taggart Construction Co., Inc., Salem $ 161,700.00 


Ho. 14 Project Youngs Bay Bridge Section 

Type of Work _Fender Replacement F.A. Proj. No. _State 
County Clatsop Highway _Oregon Coast Highway 

Ho. of Bidders 3 Low Bidder Hamilton Construction Co, (Oregon), Springfield 


Low Bid $ 388,736.00 
Engineer's Recommendation: Award :to low responsive bidder, 


ontract No. 10,712) 


2nd Bidder: Bergerson Enterprises, Astoria $ 408,258.57 
3rd Bidder: Riedel International, Inc., Portland $ 483,000.00 


On March 2, 1989, I accepted the State Highway Engineer's 
recommendation for award of the projects on which bids 
were received on February 23, 1989, and authorized him 
to sign the contracts when conditions for the awards have 
been met. On Jobs 1, 3, 5, 6 and 10 if the low bidder 
fails to meet the requirements for the disadvantaged business 
enterprises, award will be made to next lowest responsive 
bidder pending DBE review and cost justification. 


Dated this 45 day of Macale , 1989 


Michael P. Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the action listed below and report this action for your official 
records: 


1) Memorandum of Agreement with the U.S. Department 
of Interior, Bureau of Mines, to perform various 
mineralogical and chemical tests on up to 750 
different bridge core samples. This agreement 
will increase our testing capacity and reduce 
the turnaround time on future bridge core 
analysis. The agreement will expire on Septem- 
ber 30, 1989, and be limited to a total cost 
not to exceed $25,573. (Authorize State Highway 
Engineer to sign agreement). 


Dated this _/3 day of Wek _, 1989 


- Hollern, Chairman 
Oregon Transportation Commission 


3/06/89 


—s aa 
STATE HIGHWAY ENGINEER 


Date - 5 : rs C 3) 4 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise authority on behalf of the Oregon Transportation 
Commission. Pursuant to that authority and acting in accordance there- 
with for the Commission, I approved the following action and report 
this action for your official records: 


1) On February 27, 1989, approved a supplement to a 
personal service contract with Barney & Worth, 
Inc., for facilitator and coordinator responsibil- 
ities on the I-5/Eastbank Freeway Option Study 
(East Marquam Interchange). This supplement ex- 
tends contract time from February 28, 1989, to 
March 31, 1989, and increases the cost $1,000 to 
a new total of $30,050. (Authorized State Highway 
Engineer to sign supplement. ) 


Dated this { 2 day of A » 1989 


ichael P: Hollern, Chairman 
Oregon Transportation Commission 


2-28-89 PROVED 


—— wat en 


STATE HIGHWAY ENGINEER 


220) a ae 
MINUTES OF _4218/89 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the action listed below and report this action for your official 
records: 


1) Interagency agreement with Oregon State 
University to develop and present a Resilient 
Modulus Testing Workshop to be held at_ the 
University on March 28 through March 30, 1989,* 
at a cost not to exceed $20,000. (Authorize 
State Highway Engineer to sign agreement). 


Dated this [ Z day of / ae 1989 


ichael P. Hollern, Chairman 
Oregon Transportation Commission 


3/10/89 


*Workshop on March 28 - 30, 1989. All services are to be performed 
prior to May 15, 1989. 


STATE HIGHWAY ENGINEER 


314134 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the action listed below and report this action for your official 
records: 


1) Cooperative Improvement Agreement with 
Clackamas County to widen the roadway and 
install a new traffic signal with interconnect 
at the intersection of SE 92nd Avenue and 
Lester Avenue. The project will be financed 
100 percent by the County with no expense 
to the State. (Authorize State Highway 
Engineer to sign agreement. ) 


Dated this Zo day of Veet » 1989 


(et P, ML: Chairman 


Oregon Transportation Commission 


ArrnOVED 
Lu ISS 
a STATE HIGHWAY ENGINEER 
ts Slee (89g 


D) ECEIVE In 
ul Q 19389 Uy 


COMMISSION SE’ VICES 
DEPARTMENT OF TRANSPORTATION 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in accor- 
dance therewith for the Commission, I approved the action listed below 
and report this action for your official records: 


1) On March 31, 1989, approved a personal service 
contract with John M. Colosimo Associates, Inc., 
to review and revise the existing transportation 
strategies document. This contract covers the 
period April 3 to November 30, 1989, at a cost 
not to exceed $14,904. Their services include 
planning and facilitating a two-day workshop in 
November with the Transportation Commission at 
which the strategic plan will be presented. 
(Authorized Director of Department of 
Transportation to sign contract. ) 


Dated this 7 day of Gas » 1989 


Michael P. Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 


EXHIBIT___A 


MINUTES OF __4/18/89 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the action listed below and report this action for your official 
records: 


1) Grant authorization to State Highway Engineer 
to enter into a research contract with the 
U.S. Geological Survey (USGS) to demonstrate 
the use of various geophysical techniques 
to aide in identifying scour critical bridge 
sites. The Bridge Design Section has identi- 
fied a preliminary list of scour critical 
bridges. To better identify potentially 
hazardous sites, further information on the 
scour history of these and other bridges 
is needed. Specialized equipment is needed 
to obtain this information. The USGS has 
the experience with geophysical instruments 
used to detect the shape and extent of historic 
scour holes. This information can then be 
used along with hydrologic data to estimate 
how sensitive bridges may be to scour damage. 
Funding for this study will be shared equally 
between the Department and USGS with the 
Department's share estimated at $26,000. 
(Authorize State Highway Engineer to sign 
agreement. ) 


Dated this Y day of Gch » 1989 
Udlad, Hollern, Chairman 


Oregon Transportation Commission 


03-29-89 ArrROVED 


STATE HIGHWAY ENGINEER 


3/3, | 39 
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MINUTES OF __ 4/18/89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


Under delegated authority to the Director (Delegation Order No. 29) from 
the Oregon Transportation Commission, subdelegated to the Deputy Director 
(Subdelegation Order No. DIR-8), the following actions were taken: 


1) On January 6, 1989, approved a personal service contract 
with Graphic Alternatives, Inc., for computer training 
for the Graphics Unit covering the period January 6 
ree January 24, 1989, at a cost not to exceed 

3,500. 


On February 27, 1989, approved an intergovernmental 
service agreement with Chemeketa Community College for 
a course on "Conducting Effective Meetings" on April 21, 
1989, at a cost of $665. 


On February 27, 1989, approved an intergovernmental 
service agreement with Chemeketa Community College for 
two "Presentation Skills" classes to be held on July 18 
and 25 and November 8 and 15, 1989, at a cost not to 
exceed $2,700. 


On March 15, 1989, approved an intergovernmental service 
agreement with Chemeketa Community College for a stress 
management class held March 10, 1989, at a cost of $350. 


On March 17, 1989, signed Supplement Agreement No. 1 to 
an intergovernmental service agreement with Chemeketa 
Community College for a childcare demonstration project. 
This supplement changes the expiration date of the 
contract from March 31 to September 30, 1989, and 
increases the cost from $20,000 to $40,000. (Approved 
by Transportation Commission September 20, 1988.) 


On March 23, 1989, approved a personal service contract 
with Lynn Reer for a secretarial writing course to be 
held July 11 and 12, 1989, at a cost of $1,000. 


Dated this 20° day of Mayol _, 1989 


, 


Gary RK. Podter, Deputy Director 


EXHIBIT___c 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under delegated authority, the 
following contracts were accepted as being completed according to 


specifications: 


Contractor and 
Contract No. 


Bend Aggregate and Paving Co. 
Contract No. 10626 
Acceptance Date: March 6, 1989 


Tru-Mix Construction Co. and 

M. C. Lininger and Sons 
Contract No. 10600 
Acceptance Date: March 6, 1989 


Elting, Inc. 
Contract No. 10300 
Acceptance Date: March 24, 


Douglas S. Coats, Inc. 
Contract No. 10482 
Acceptance Date: March 27, 


Poe Asphalt Paving, Inc. 
Contract No. 10629 
Acceptance Date: March 27, 


Morse Bros., Inc. 
Contract No. 10484 
Acceptance Date: March 27, 1989 


M& J Electric, Ince. dba 

Marion Industrial Electric 
Contract No. 10638 
Acceptance Date: March 27, 1989 


Mocon Corp. 
Contract No. 10120 
Acceptance Date: March 28, 1989 


Ross Bros. Construction, Inc. 
Contract No. 9905 
Acceptance Date: March 29, 1989 


Section and County 


District 14 Chip Seal Project 
Malheur County 


Johnson Creek-Cameron Road 
Josephine and Jackson Counties 


Little Nestucca River=Neskowin 
Tillamook County 


Crabtree Cr. (Bohemian Hall) Br. 
Linn County 


Lostine-Trout Creek 
Wallowa County 


Halsey-Harrisburg 
Linn County 


SW Greenburg Rd. at SW Tiedeman 
Avenue (Tigard) 
Washington County 


Claxter Rd. NE-Portland Rd. NE 
Marion County 


Port of Entry (Woodburn) 
Marion County 
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Expenditure Recap 
Above Projects FY to Date 
Original Authorization $18,632,711.10 $427,809,143.16 


Anticipated Costs $18,135,000.67 $446 ,759,173.73 
Fercentage Overrun (Underrun) 52.6% + 5% 


Te Re liddae 
fore Donald E. Forbes 


State Highway Engineer 


BLW: mk 
CPC/FL6 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon 
Transportation Commission. Pursuant to that authority and acting in 
accordance therewith for the Commission, I approved the actions listed 
below and report these actions for your official records: 


1) On February 14, 1989, approved a three-year Service 
Agreement with Landis & Gyr Powers, Inc. for main- 
tenance services to the control systems (computer 
equipment and software) at the Highway Materials 
Laboratory. 


2) On February 24, 1989, approved a personal service 
contract with Commercial Business Supply for designing 
a floor plan layout and providing a detailed specifi- 
cation list of furniture and equipment for Right of 


Way Section. This contract covered the period 
January 3 to March 1, 1989, at a cost not to exceed 
$450. 


3) On February 27, 1989, approved an agreement with 
Sherman County giving the Highway Division authority 
to issue permits for the movement of oversize/ 
overweight vehicles and loads over County roads. 


4) On March 2, 1989, approved Supplement No. 2 to a 
personal service contract with Koch, Sachs, Whittaker, 
Aanderud Architects for preliminary engineering/design 
services for the Highway Materials Laboratory Building 
in Salem. This supplement revised the work schedule 
and increased the total contract amount from $97,715 
to $98,780. 


5) On March 8, 1989, approved a personal service contract 
with Ruth Johnson for three Public Contact Skills 
classes to be held July 26 & 27, August 22 & 23, and 
October 10 & 11, 1989, at a cost of $3,525. 


6) On March 8, 1989, approved an intergovernmental 
service agreement with Chemeketa Community College for 
a course in Dealing with Difficult People to be held 
April 4, 1989, in Bend-Redmond area at a cost of 
$1,600. 


rmyviLait C 
fr Uthat 


MINUTES OF __4/18/89 


On March 8, 1989, approved emergency contract with CSC 
Environmental for removal of five abandoned under- 
ground storage tanks at the Eugene Maintenance Yard 
in Lane County, which were found to be contaminating 
the surrounding soil. 


Initially the contract was let for removal and cleanup 
at an estimated cost of $9,300. It appears now there 
is extensive contamination of the soil and it is 
necessary to develop a remedial action plan to be 
submitted to the Department of Environmental Quality. 
The cost of the added work is estimated to be $26,300. 
The total estimated cost would be $35,600. 


I have determined this work needs to be accomplished 
immediately to protect the public and the surrounding 
property owners. Due to the emergency nature of the 
situation, time was not available to formally obtain 
bids. (Approved by Bill Anhorn for State Highway 
Engineer. ) 


On March 9, 1989, approved an addendum to a personal 
service contract with Stoel Rives Boley Jones & Grey 
to research funding alternatives of the Eastbank 
Freeway relocation on I-5 in Portland. The consultant 
will assist with preparations and participation in the 
Portland City Council hearing on behalf of the Depart- 
ment. The addendum increases the consideration by 
$2,000 to a new total of $7,000 and extends the 
contract time by 50 days to a total of 250 days. 


On March 9, 1989, approved a personal service contract 
with Saul and Associates for professional assistance 
in processing a zone-change request with the City of 
Eugene. (The purpose of the zone change request is 
to relocate the Eugene Maintenance Facility.) The 
time period for this contract is March 10 through 
June 30, 1989, and the cost is limited to $1,000. 
(Bill Anhorn approved for State Highway Engineer. ) 


On March 10, 1989, signed a Supplement No. 1 to an 
interagency agreement with Oregon State University for 
Phase II of field testing of automatic vehicle 
identification equipment. To allow adequate time for 
prgject completion, this supplement extends the ending 
date of the contract from March 28 to December 28, 
1989. (Approved by Transportation Commission on 
January 20, 1988.) 


EXHIBITW_& 
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On March 20, 1989, approved an intergovernmental 
service agreement with Clackamas Community College 
(John Inskeep Environmental Learning Center) for 
educational services to aid in simplification and 
naturalization of landscape maintenance and cultural 
functions. This is part of an on-going landscape 
training program. This agreement covers the period 
March 29 to April 7, 1989, at a cost not to exceed 
$500 in Region I. (Approved by Bill Anhorn for State 
Highway Engineer.) 


On March 23, 1989, approved an intergovernmental 
service agreement with Oregon State University for a 
graduate-level class on earth retention and support 
for engineers from the Bridge and Roadway Sections. 
The class is being held during the period between 
March 28 and June 23, 1989, at a cost of $4,963. 


On March 23, 1989, signed Supplemental Agreement No. 
1 to a personal service contract with Data Processing 
Resources, Inc. for programming support for Phase II 
of the Highway Division Accounting (TEAMS) Project. 
This supplement adjusts the cost of the contract from 
$306,000 to $352,800 and increases the hours of 
service from 8,500 to 9,800. The completion date 
called for by the contract remains as June 30, 1989. 
(Transportation Commission approved August 16, 1988.) 


On March 27, 1989, approved a license agreement with 
Arizona Department of Transportation for the use of 
their bridge geometric and bridge build-up computer 
programs. No cost involved. (Approved by Bill Anhorn 
for State Highway Engineer. ) 


he 
Dated this 3i~ day of MVlaacti , 1989 


fb rutes 2 


f©~ Donald E. Forbes, State Highway Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


On behalf of the Commission and under authority delegated to me to award 
contracts, I awarded the following contracts: 


1) Work on the Chemical Plant-John Day Highway Section of 
Cedar Springs (Alkali Canyon) Road in Gilliam County. 
Bids received February 23, 1989. Contract No. 10,695 
awarded on March 8, 1989, to North Central Construction, 
Inc., Moses Lake, Washington, at $931,692.20. 


Work on the Lawen Section of the Steens Highway in 
Harney County. Bids received February 23, 1989. 
Contract No. 10,701 awarded on March 8, 1989, to Eucon 
Corporation dba Eucoi Corporation of Idaho, Lewiston, 
Idaho, at $2,867,316.30. 


Work on the Target Store Access Section of the Crater 
Lake Highway in Jackson County. Bids received Febru- 
ary 23, 1989. Contract No. 10,702 awarded on March 8, 
1989, to Schoolhouse R Electrical Construction, Ashland, 
at $64,980.00. 


Work on the Indian Creek Bridge Section of Carberry 
County Road in Jackson County. Bids received Febru- 
ary 23, 1989. Contract No. 10,703 awarded on March 8, 
1989, to Ausland Construction, Inc., Grants Pass, at 
$167,929.75. 


Work on the Emigrant Creek-M.P. 4 Section of FAS-A346 
(Dead Indian Road) in Jackson County. Bids received 
February 23, 1989. Contract No. 10,704 awarded on 
March 8, 1989, to LTM, Inc. dba Lininger Tru-Mix, Inc., 
Medford, at $487,814.60. 


Work on the Greeley Ramps-North Banfield Interchange 
(Phase 1) Section of the Pacific and Columbia River 
Highways in Multnomah County. Bids received Febru- 
ary 23, 1989. Contract No. 10,708 awarded on March 8, 
1989, to Weaver Construction Co., La Grande, at 
$3,491,722.00. 


c 


Dated this 3) 


Land petene 


fore Donald E. Forbes, State Highway Engineer 


day of AVJA@cH _, 1989 
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APRIL, 1989 


OREGON TRANSPORTATION COMMISSION 


SUBJECT: REPORT OF ACTIONS TAKEN UNDER DELEGATED AUTHORITY 


Under delegated authority to the Highway Engineer (Delegation Order No. 23) 
from the Oregon Transportation Commission, subdelegated to the Right of Way 
Manager (Administrative Order No. 33), the following actions were taken: 


APPROVAL TO SELL EXCESS PARCELS: (23-43) (Administrative Order No. 33) 


1) COOS COUNTY: FOREST BOUNDARY-HOUSER SECTION - OREGON COAST HIGHWAY: 
File 18219 - containing .36 acre; $500; Approved 3/07/89. 

2) MULTNOMAH COUNTY: HARBOR DR.-WASHINGTON CNTY. SECT. - PACIFIC HIGHWAY: 
File 27094 - containing 9,300 S.F.; $41,900; Approved 3/22/89. 

3) MULTNOMAH COUNTY: MARQUAM BR.-SE 84TH AVE. SECTION - MT. HOOD FREEWAY: 
File 44073 - containing 4,000 S.F.; $7,500; Approved 3/07/89. 

4) MULTNOMAH COUNTY: MARQUAM BR.-SE 84TH AVE. SECTION - MT. HOOD FREEWAY: 
File 46782 - containing 5,000 S.F.; $8,000; Approved 3/03/89. 

5) MULTNOMAH COUNTY: SW 65TH-SW CAPITOL HWY. - BEAVERTON-HILLSDALE HWY. 
File RO1028 - containing 1,000 S.F.; $1,500; Approved 3/03/89. 


AGREEMENTS: (23-50) (Administrative Order No. 33) 


6) ODOT Agreement No. RR-1296 with Union Pacific Railroad Company; for 
relocation of an overpass grade separation structure to be located at 
NE 18lst Ave. in Portland, MULTNOMAH COUNTY, Oregon (also known as 
Railroad M.P. 11.00 on R.R.'s Kenton Line, Portland Subdivision). 
Railroad facilities need to be relocated at State's expense. R.R. and 
State will exchange properties to accommodate relocation; Estimated 
Cost $363,920; Approved 3/02/89. 


ODOT Agreement No. RR-1285 with Burlington Northern Railroad Company 
for an Easement to construct, relocate, improve, maintain, and replace 
public highway No. U.S. 97; THE DALLES-CALIFORNIA_HWY.; File 56818; 
M.P. 147; Bend, Oregon; Cost $5,000; Approved 2/27/89. 


ODOT Agreement No. 1287 with Burlington Northern Railroad Company; for 
an Easement to construct, maintain, and replace a public highway 
(relocated Columbia Rvr. Hwy.); File 56792; LOWER COLUMBIA RIVER HWY.; 
Scappoose, Oregon, COLUMBIA COUNTY; Cost $23,950; Approved 2/27/89. 


EASEMENT : 
9) File 57442 - signed Highway Easement Deed - March 20, 1989 from Bureau 


of Land Management; UMPQUA HIGHWAY  @ DEAN CREEK ELK VIEWING AREA- 
DOUGLAS COUNTY. 
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R/W_SERVICE AGREEMENTS: (23-45) (Administrative Order No. 33) 


10) R/W Service Agreement #358 with City of Harrisburg; C. & A. No. 9735; 
Harrisburg Sanitary Sewer Project, Linn County; State agrees to act for 
Agency in performing Appraisal Review services related to the project 
acquisition for Agency; Advance Deposit $600; Approved 3/08/89. 


OPTIONS AND OTHER DOCUMENTS RELATING TO THE ACQUISITION OF PROPERTY BY THE 


HIGHWAY DIVISION: (23-65) (Administrative Order No. 33) 
BENTON COUNTY: 
CORVALLIS BYPASS - CORVALLIS-NEWPORT HIGHWAY: 
57440 Amy Nordyke 3/21/89 
CLACKAMAS COUNTY: 
92ND @ LESTER AVE. - LESTER AVENUE: 
58357 Reuben Isaac & Bernice Torres . 3/07/89 
CASCADE HWY. N.-LESTER AVE. - JOHNSON CREEK BOULEVARD: 
58081 Friedel R. Apfel . 3/07/89 
LESTER AVENUE @ 92ND - E. PORTLAND FREEWAY: 
58362 Harvey R. & Evelyn M. Gartrell (fee) 3/28/89 
Dexter L. & Doris E. Nielsen (C.P.) 
James & Patricia Bush (C.P.) 


S.E. LESTER AVE. INTERCHANGE - E. PORTLAND FREEWAY: 


57615 Donald L. Berger 200 App. 3/07/89 
57620 Robert E. & Lora J. Dean $ 2,510 App. 3/28/89 


SPANGLER HILL-MULINO - CASCADE HIGHWAY SOUTH: 

57782 Dean E. & Darlene Stuck 3/16/89 
57792 Alice L. Hartke . 3/10/89 
57822 George K. & Myrna Lee Foster 3/28/89 
CLATSOP COUNTY: 


7TH-9TH STREETS - KLASKANINE AVENUE: 


57360 Daniel O. & Anna M. Keyser 900 App. 12/08/89 
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OPTIONS: (Continued) 

COLUMBIA COUNTY: 

S.C.L. SCAPPOOSE-MULTNOMAH COUNTY LINE: 
56792 Burlington Northern Railroad Company 
DESCHUTES COUNTY: 


O'NEILL JCT.-REDMOND COUPLET - THE DALLES-CALIFORNIA HIGHWAY: 
57547 John Cc. & Juanita F. Ryan 

57553 Ronald D. Bozarth & David L. Miller (C.P.) 

57555 Darlene Bozarth & Dolores W. Miller 

57567 Robert Huckfeldt & Jay M. Bettesworth 

57779 John C. Ryan 


DOUGLAS COUNTY: 
CAMAS VALLEY - COOS BAY-ROSEBURG HIGHWAY: 


57456 Adella J. Hood 

57461 Gerald H. & Marilyn S. Johnson 
57462 Paul & Doris Aikins 

57464 Richard Winchell & Jean M. Campbell 
57485 Jack Golgert 

57503 Larry B. & Darlene M. Merrill 


JACKSON COUNTY: 

KINGS HWY.-JASPER ST. (MEDFORD) - STEWART AVENUE: 
57447 Lyle R. Simmons 

JOSEPHINE COUNTY: 


DEER CREEK (DRYDEN RD.) BRIDGE - DRYDEN ROAD (COUNTY RD.): 


57607 Ralph L. & Ella Mae Fisher 
57608 Ann O. Torrence 
57609 Ralph L. & Ella Mae Fisher 
James R. & Leona M. LaFlamme (C.P.) 


FOOTHILL BLVD.-ROGUE RIVER - REDWOOD HIGHWAY: 
57389 Shirley Copeland $386,100 
57410 Broughton & Harrell Corporation $ 5,500 


58283 William A. Ham; Nadine N. Ham; $ ) 
Gale A. Eastwood; Harold D. Jacoby 
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OPTIONS: (Continued) 

KLAMATH COUNTY: 

CHEMULT-LENZ - THE DALLES-CALIFORNIA HIGHWAY: 

57613 Cavenham Forest Industries (Land/Timber) $ 39,000 App. 3/30/89 


57613 Cavenham Energy Resources Inc. $ 750 App. 3/30/89 
(Geothermal rights) 


FORGE ROAD-LOBERT ROAD (SOUTH UNIT) - THE DALLES-CALIFORNIA HIGHWAY: 

58105 Division of State Lands $ 292 App. 3/29/89 
KERN SWAMP ROAD-WEYERHAEUSER ROAD - GREEN SPRINGS HIGHWAY: 

57746 Mildred Fitzgerald 150 App. 3/29/89 
57747 Gerald D. & Teresa Ann Fitzgerald 200 App. 3/20/89 
57748 Robert R. & Velma B. Rowton 2,850 App. 3/20/89 
57755 Jack A. Vendetti 150 App. 3/29/89 


57762 Thomas D. & Linda J. Fitzgerald 500 App. 3/20/89 
57766 Paul Breitenstein 250 App. 3/20/89 


LAKE OF THE WOODS JUNCTION-ROCK CREEK - KLAMATH LAKE (MAP 7B-8-17) HIGHWAY: 
58515 Thomas L. & Beth Stout $Donation App. 3/10/89 
LANE COUNTY: 

MCKENZIE HIGHWAY @ M.P. 14.5 - MCKENZIE HIGHWAY: 


56790 City of Eugene 3/20/89 
(Eugene Water & Electric Board) 


LINN & BENTON COUNTIES: 

CORVALLIS BY-PASS (S UNIT) - CORVALLIS-NEWPORT HIGHWAY: 

58085 State of Oregon, Division of State Lands $ 4,874 App. 3/03/89 
MULTNOMAH COUNTY: 

N.E. PORTLAND HIGHWAY @ 223RD - N.E. PORTLAND HIGHWAY: 

57836 LeRoy & Anna Cunningham 200 App. 3/21/89 
S.E. DIVISION-S.E. SCHILLER - CASCADE NORTH HIGHWAY: 


55302 Canton Grill, Inc. (Sign) . 3/08/89 
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WALLOWA COUNTY: 
SHEEP RIDGE RADIO REPEATING SITE: 
58480 Wallowa T.V. Association, Inc. . 3/13/89 
WASHINGTON COUNTY: 
LESTER INTERCHANGE-92ND AVENUE - LESTER AVENUE @ 92ND: 
58356 Dorothy A. Haskett 3,000 App. 3/13/89 
ROCK CREEK BLVD.-T.V. HWY. - 185TH AVENUE: 


55900 Gordon R. & Lenore A. Merrill 4,160 App. 3/23/89 
Edward L. & Janis M. Brabham 


SCHOLLS @ HALL - SCHOLLS HIGHWAY: 

57034 Pacific First Federal Savings & Loan Assoc. 3/08/89 
S.E. BASELINE-S.E. MAIN - TUALATIN VALLEY HIGHWAY: 

57205 First Interstate Bank of Oregon 7,300 App. 3/20/89 
S.W. BOONES FERRY RD.-S.W. 93RD AVE. - S.W. SAGERT ST. (CITY TUALATIN 


58500 Eugene & Violet O'Rourke 

58501 Eldon & Dorothy Roberts 

58506 Clifford G. & Cecile N. King 
58508 Steven E. & Diedre A. Wells 
58509 James & Sherry O'Donnell (C.P.) 
58510 Monte Brigham (C.P.) 

58511 Paul & Marian S. Mossar (C.P.) 
58513 Gary R. & Rachel S. Edwards 


3/21/89 
3/21/89 
3/21/89 
3/21/89 
3/23/89 
3/30/89 
3/21/89 
3/21/89 


RAAT RH HHS 


T. V. HIGHWAY TO ROCK CREEK BLVD. - 185TH (COUNTY ROAD): 


55817 John D. Timberman $ 6,750 . 3/16/89 


WASHINGTON CIRCLE - BEAVERTON-TUALATIN HIGHWAY: 
58517 Washington Square Plaza (Cafaro Company) $Donation . 3/21/89 


58518 David Hudesman & Linda Hudesman (Lamonts) $Donation . 3/21/89 
58519 Dayton Hudson Corporation (Target Stores) $Donation . 3/21/89 
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OPTIONS: (Continued) 

WHEELER COUNTY: 


DRY GULCH BRIDGE - JOHN DAY HIGHWAY: 


57535 Charles H. & Eloise C. Hill (Fee) 
Claudine Jean Hill (C.P.) 


YAMHILL COUNTY: 


200 App. 


E. MCMINNVILEE INTERCHANGE-AIRPORT ROAD - SALMON RIVER HIGHWAY: 


57054 Richard A. & Phyllis A. Folkel Moyer; 
Gene A. & Dorothy D. Folkel McMullen 

57057 Francisco Ochoa 

57077 Stephen A. Hynes 

57078 City of McMinnville 


Dated this = aaa 


$ 450 App. 


$ 4,700 App. 
$ 2,700 App. 
$ Gratis App. 


3/29/89 


2/28/89 


3/21/89 
3/28/89 
3/20/89 


EXHIBIT C 


MINUTES OF __4/18/89 
Department of Transportation ; 


PARKS AND RECREATION DIVISION 


NER. GOLDECHAMIOT 525 TRADE STREET SE, SALEM, OREGON 97310 PHONE (503) 378-6305 


GOVERNOR 


zo? Oregon Transportation Commission 


FROM: David G. Talbot 
State Parks Administrator 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the 
State Parks Administrator, or his designate, in an official 
Capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, the Parks 
Administrator or his designate has approved the following 
actions and report them for your official records. 


On December 20, 1988 approved Timber Sale Contract 
#8889-01 with Greg Stout Logging, Klamath County for 
Collier State Park Fire Salvage, received the amount of 
$12,700.00. 


On January 9, 1989 approved Timber Sale Contract #8889- 
O02 with Agren Logging, Clatsop County for hazard Alder 
removal at Fort Steven, Saddle Mountain, and Ecola State 
Parks, received the amount of $2,200.00. 


On January 20, 1989 approved a letter of agreement with 
Trust for Public Land (TPL), for acquisition of Old 
Columbia River Highway properties. 


On January 25, 1989 approved Timber Sale Contract #8889- 
O08 with S. James Petersen Logging, Marion County for 
Silver Ridge Blowdown, received the amount of $549.00. 


On January 27, 1989 approved a Land Use Permit with Joe 
Zorn, Marion County for grazing sheep on portions of 
Champoeg State Park, received the amount of $100.00. 


On January 30, 1989 approved a deed with Donal B. 
Windsor, Umatilla County for 1.47 acre parcel at Blue 
Mountain Forest Wayside, received the amount of 
$1,175.00. 


On January 31, 1989 approved an Oregon Property 
Management amendment with Baker cabin Historical 
Society, Clackamas County for Baker Cabin Restoration 
Project. 


On February 1, 1989 approved a Land Use Permit with 
Perry Lucas, Marion County for agricultural purposes at 
Willamette Mission State Park. 
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On February 2, 1989 approved Judo and Cindy Patterson's 
request to construct a 16' x 16' redwood tent platform 
within the Rogue River Scenic Waterway in Josephine 
County. 


On February 6, i989 approved Oregon State Park 
Division's request to construct additional parking at 
Heritage Landing within the Deschutes River Scenic 
Waterway in Wasco County. 


On February 7, 1989 approved Mark L. Brayson's request 
to place a driveway within the Clackamas River Scenic 
Waterway in Clackamas County. 


On February 7, 1989 approved a contract with Insulation 
Removal Specialists, Washington County for removal and 
replacement of roof to dispose of asbestos containing 
materials at Tryon Creek State Park, in the amount of 
$36,842.00. 


On February 9, 1989 approved Pacific Northwest Bell's 
(U.S. West Communications) request to place a fiber 
optic underground cable within the John Day River Scenic 
Waterway in Gilliam and Sherman Counties. 


On February 27, 1989 approved Elon Marquand's request to 
place a temporary trailer shelter within the Rogue River 
Scenic Waterway in Curry County. 


On February 27, 1989 approved Owen and Marylyn Gossett's 
request to construct a cabin with septic system and 
access road within the Rogue River Scenic Waterway in 
Jackson County. 


On February 27, 1989 approved Wallace F. Hublou's 
request to restore and enlarge a home which burned down 
within the Clackamas River Scenic Waterway in Clackamas 
County. 


On February 27, 1989 approved John McIntosh's request to 
construct a new home within the Rogue River Scenic 
Waterway in Curry County. 


On February 27, 1989 approved a contract with Portable 
Hydraulic Dredging, Inc. fer boat channel dredging at 
Rooster Rock State Park in the amount of $49,920.00. 


Bare this a day of March, 1989 
SS ae 


Talbot, State Park administrator 


DGT/mh 


cXHIBIT 


E ——— 
MINUTES OF ——4/18/89 


Department of Transportation 


PARKS AND RECREATION DIVISION 
525 TRADE STREET SE, SALEM, OREGON 97310 PHONE (503) 378-6305 


TO: Oregon Transportation Commission 


FROM: David G. Ta 
State Park 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the 
State Parks Administrator, or his designate, in an official 
capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, the Parks 
Administrator or his designate has approved the following 
actions and report them for your official records. 


On March 8, 1989 approved Royce and Marylou 
Fletcher's request to build a campground within 
the Nestucca River Scenic Waterway in Tillamook 
County. 


On March 9, 1989 approved an Extension Agreement 
with Sam and Joy Angelos, Josephine County for 
Wolf Creek Tavern Concession in the amount of 5% 
of monthly gross receipts. 


On March 10, 1989 approved Wyndemere Development 
Company's request for subdivision within the Upper 
Deschutes River Scenic Waterway in Deschutes 
County. 


On March 13, 1989 approved a Timber Sale Contract 
8889-09 with Earle Forestry Services, Washington 
County for Hazardous Tree Removal in Bald Peak 
State Park, received the amount of $519.00. 


On March 17, 1989 approved Samuel and Jane 
Hastings request to construct a single family 
dwelling within the Clackamas River Scenic 
Waterway in Clackamas County. 


On March 20, 1989 approved an Addendum to Historic 
Preservation Fund for Klamath Falls with Klamath 
Falls Multiple nominations, Klamath County in the 
amount of $500.00 


On March 21, 1989 approved a Timber Sale Contract 
8889-10 with Every Logging, Washington County for 
Cascadia Blowdown and Hazardous Tree Removal in 
the amount of $102.50. 
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On March 27, 1989 approved Tumalo State Park's 
request to remove diseased trees within the Upper 
Deschutes River Scenic Waterway in Deschutes 
County. 


On March 29, 1989 approved Jerome A. Steele's 
request to place a single family dwelling within 
the Illinois River Scenic Waterway in Curry 
County. 


Dated this r p AE. day of April, 1989 
YB tile 


LT 
David G. Talbot, State Parks Administrator 


DGT/sjrg 


XHIBIT 
MINUTES OF _-4/18/89 
Department of Transportation 


PUBLIC TRANSIT DIVISION 


TRANSPORTATION BUILDING, SALEM, OREGON 97310 PHONE 378-8201 


April 6, 1989 ta Renty Rotor to 


COM 
MEMORANDUM f 


Public Transit Division 


TO: Oregon Transportation Commi a | 
FROM: Denny Moore, Administrator aa i 
SUBJECT: Reported Actions Taken Under Delegated Authority 


On behalf of the Commission and under the authority delegated to me to approve 
and sign contracts, I have taken the following actions since my last report: 


t; Small City and Rural Area Transit Assistance Program. A federal/ 
state general funded program to provide operating assistance for public 
transportation service. 
G.F. FF. 


City of Woodburn Jan. 24, 1989 $ 7,900 $ 9,700 
City of Corvallis Jan. 24, 1989 28,700 39,800 
Marion County Sept. 14, 1988 14,100 17,300 
Tri-Met June 27, 1988 0 96,000 


Urban Mass Transportation Administration, Section 16(b)(2). A federal 
program for capital purchases of vehicles and equipment to be used in 
transporting elderly and handicapped persons. 


Bay Area Senior Activity Center Jan. 26, 1989 $11, 760 
Columbia Co. Council of Senior Citizens Jan. 26, 1989 11,340 
Douglas Residents Training Facility Jan. 26, 1989 32,483 
Florence Area Committee on Trans. Jan. 26, 1989 31,500 
Heppner Senior Citizens Jan. 26, 1989 43,680 
Hood River County Transit Jan. 26, 1989 46,536 
Nyssa Senior Citizens Jan. 26, 1989 27,300 
Ontario Senior Citizens Jan. 26, 1989 27,300 
Reach Jan. 26, 1989 16,038 
Senior Citizens of Sweet Home Jan. 26, 1989 41,790 
Senior Wheels Jan. 26, 1989 47,670 
Seniors of Mosier Valley Jan. 26, 1989 18,318 
Sherman County Bus Jan. 26, 1989 15,900 
Special Mobility Services Jan. 26, 1989 88,200 
Umpqua Homes for the Handicapped Jan. 26, 1989 11,794 
Vale Senior Citizens Jan. 26, 1989 27,300 


POoOmzZzrRKAGCHIOMNMIOWSYS 
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Oregon Transportation Commission 
April 6, 1989 
page two 


Stripper Well Funds. Funds made available as a result of court actions 
against oil companies for alleged price control violations. Funds are 
being used as match for federal capital grants. 


A. Salem Area Mass Transit District Feb. 21, 1989 $ 140,772 
Tri-Met Feb. 10, 1989 $6,544,591 


DHM: ag 


cc: Bob Bothman, Director 
Department of Transportation 


John Elliott, Assistant Director 
Intergovernmental and Public Affairs 


delapr: forms 


EXHIBIT__G 


MINUTES OF _4/18/89 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-9361: Jerry & Brenda Davis vs. Russell Randall 
noTetta Rural Fire Protection District No. 73 
RSG Porest Products, an tate of Oregon. 


This is a wrongful death action which has been filed in 
Clackamas County Circuit Court. The plaintiff's represent 
the estate of Lorenda Effinger. The complaint alleges 
that Ms. Effinger was killec in an automobile accident on 
May 21, 1988 on Highway 213 in the vicinity of Mollala. 
The complaint further alleges that defendant Randall 
operated his vehicle while under the influence of ; 
intoxicants, which he consumed at a meeting of the Fire 
District, and that Randall's vehicle crossed the 
centerline immediately prior to the accident. The 
complaint alleges that the State was negligent in failing 
to maintain the highway and right of way 80 as to allow 
adequate visibility, in failing to place traffic control 
devices at the area where the accident occurred, and in 
permitting defendant RSG to maintain a parking area at a 
hazardous location. The complaint seeks $1,005,029.00 in 
damages. Assistant Attorney General Robert Petersen has 
been assigned to the case, 


L-9368: Richard Meyer vs. Ralph Simich, Donna Simich, 

The whistle Stop Tavern and the State of Oregon. 

This is a personal injury action which has been filed in 
Clackamas County Circuit Court. The complaint alleges 
that the plaintiff was injured on February 7, 1987 when 
the bicycle he was riding on Highway 26 was struck by a 
vehicle operated by defendant Ralph Simich, The complaint 
- further alleges that the Whistle Stop Tavern was negligent 
in having served alcohol to Mr. Simich immediately prior 
to the alleged accident. The complaint alleges the State 
was negligent in placing signs on the shoulder of 

Highway 26 which designated the shoulder to be a bike 
route, in failing to warn motorists of the presence of 
bicyclists, and in failing to keep the bike route free of 
debris. The complaint seeks $3,800,000.00 as general 
damages and $150,000.00 as special damages, Assistant 
Attorney General Jack McLean has been assigned to the case. 


REPORT OF CONDEMNATION CASES SETTLED 


State's State's Highest Amount of 
Defendant Offer Appraisal Settlement 


Larry Epping $10,000 $9,850 $21,000 
Bldg. Co. 

L-9188 

R-57183 

Section: Windsor Island Rd. - N. River Rd. 

Highway: Olson Street 

County: Marion 


Remarks: 


Martha Radcliff $15,750 $15,689 $18,000 
Strawn 

L-9303 

R-56876 

Section: Redmond-Bend (South unit) 

Highway: The Dalles - California 

County: Deschutes 


Remarks: 
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April 9, 1989 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Action Taken Under Delegated Authority 


Pursuant to authority delegated to me, | report the following actions for 
the Transportation Commission's records: 


On April 9, 1989, $8,022,649.32 was distributed to the counties as 
their share of motor vehicle revenues for the month of March, 1989 


On April 9, 1989, $5,019,011.46 was distributed to the cities for 
the month of March, 1989 


(Lists of apportionments on file in Commission Files, Salem.) 


Dated this 9th day of April 1989 


LS 


ML 
R. Goldbach, Controller 
Highway Division 


MINUTES 
OF THE 

OREGON TRANSPORTATION COMMISSION 
LUNCH 


WORKSHOP 
DINNER MEETING 


May 15, 1989 


AND 


AGENDA REVIEW 
FORMAL MEETING 
LUNCH 


May 16, 1989 


At noon on May 15, 1989, following lunch, the Oregon Aviation 
Advisory Committee held its first organizational meeting in Room 122 of 
the Transportation Building, Salem. Chairman Hollern officially presented 
letters of appointment. The remainder of the meeting included a committee 
organization, discussion of current State and National aviation-related 
issues and presentation about the Aeronautics Division. (See Aeronautics 
Administrator for official minutes of meeting.) 


At 3 p.m. on May 15, 1989, a workshop was held in Room 122 of 
the Transportation Building in Salem to discuss the coordination of the 
land use, transportation and environmental processes. (Notice of the 
workshop had been made by press release to newspapers of local and general 
circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Robert F. Duvall, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Deputy Director of Transportation 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Fran Neavoll, Commission Services 


There were other staff persons present. Also present were 
representatives from the Metropolitan Service District, Federal Highway 
Administration, Land Conservation and Development Department, Washington 
County, 1000 Friends of Oregon, University of Oregon, and Justice 
Department. 


Mr. Potter said the presenters would explain the existing 
processes that relate to transportation development and required by land 
use law and the National Environmental Policy Act. He said the purpose 
of the workshop was to gain an understanding of the existing processes, 
identify the issues, and develop strategies, policies or directions to 
resolve the issues. 


Andy Cotugno, Transportation Director for the Metropolitan 
Service District, gave a presentation on the regional transportation 
planning and system planning processes. He discussed the process for the 
major projects and the Regional Transportation Plan. He said MSD is 
responsible for coordinating the transportation planning activities in the 
Metropolitan Area. He said the planning concludes with a cost-effective 
solution. He mentioned that adoption of the Regional Transportation Plan 
by MSD means that a system has been defined to meet the overall needs. 
He said every project adopted as a part of the transportation system has 
to meet further requirements to ensure that State land use requirements 
and the Federal environmental impact requirements are met for each 
individual project. He also discussed the Southwest Corridor Study. 


Mr. Potter explained the Department’s process concerning the 
inclusion of projects in the Six-Year Highway Improvement Program. 
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Jef Kaiser of Region 1 said all major transportation projects 
which have the potential of using Federal Funds or needing a Federal 
Permit are required to enter in and follow the project evaluation process 
set forth by the National Environmental Policy Act, known as NEPA. He 
explained that the NEPA process requires a series of steps which include 
project justification, environmental impact analysis, and public 
involvement. 


Mr. Kaiser explained that broad-scale engineering, land use, and 
environmental factors must be considered before selecting a new corridor 
for the Westside Bypass and before the detailed facility design is 
accomp] ished. 


Mr. Kaiser then explained a flow diagram on display showing the 
steps followed in the NEPA process. The first step is to select a 
corridor and the same steps are repeated using finer engineering and 
analytical detail to select the facility’s design within that corridor. 
He mentioned it is a narrowing process which first focuses on resolving 
the broader-scale planning issues before applying costly engineering and 
environmental analysis resources to issues more closely related to design 
detail. He said an effort is made to incorporate local and State land use 
procedures into the NEPA process. He mentioned this requires a close 
partnership between the Department of Transportation, Department of Land 
Conservation and Development, Department of Environmental Quality, 
affected Federal agencies, and local jurisdictions. 


Mr. Kaiser said this proposed process seeks timely local 
governmental support and participation so _ the environmental impact 
statement serves not only as the required NEPA document, but the staff 
report from which local decisions and resolutions can be made. He said 
all affected jurisdictions would rely on the same public hearing to gain 
constituent input so that after the Department of Transportation’s 
recommendation is made, necessary local decisions, land use actions, etc., 
can immediately occur. He emphasized that the process does not proceed 
to the next step until supporting local land use actions are complete. 
He concluded by saying if the actions cannot be accomplished, then 
appropriate earlier steps are repeated until a successful project 
alternative is discovered. (Copy of diagrams displayed on wall in 
Commission’s files, Salem.) 


Craig Greenleaf of the Department of Land Conservation and 
Development provided an overview of the land use process addressing the 
NEPA requirements. He commented that transportation projects should be 
supportive of the comprehensive land use planning process. He said the 
land use decisions as defined in the statutes are broad and provides 
little identification of the various steps for the process. He said they 
are trying to create a process that will specifically identify and be 
supportive of the NEPA process and the local land use development process. 
In order to accomplish that, he said his Department proposes to adopt 
administrative rules in order to provide clarity of the process. 


Paul Norris of the Policy Section spoke concerning the proposed 
process and the coordination of land use and transportation decisions. 
He mentioned this process is a narrowing and consolidation of decisions 
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concerning land use and environmental actions. In summary, he made the 
following recommendations: 


1) 


2) 


3) 


4) 


The project or transportation demand needs to be 
identified in the local plan and Regional Transpor- 
tation Plan. 


Before inclusion in the Development Section of the 
Six-Year Program, major projects must be in the local 
plan. There will be an attempt to strengthen the 
regional review. 


To the greatest extent possible, resolve land use 
issues concerning the projects at the time they are 
included in the comprehensive plan. 


The local governmental approvals and environmental 
analysis must be completed before the project moves 
into the Construction Section of the Program. 


Brent Curtis from Washington County discussed their perspective 


of the process and how it responds to the needs for local land use 


decisions. 


He said he also represents other local governments who have 


identified the following issues: 


1) 


2) 


What is the process that a local government would go 
through to deal with land use planning as a project 
is developed through the NEPA process? He said their 
conclusion is that it is the uniting of the NEPA and 
the land use planning process. 


What do the land use goals and the administrative 
rules require of a transportation project? 


Mr. Curtis said Washington County has entered into a Memorandum 


of Understanding with the Metropolitan Service District about addressing 
the land use goals as the Westside Bypass is developed. He mentioned that 
the NEPA and the land use process is expensive and that there is a need 
to work very closely with interested citizens and individuals. He said 
the County requests clarification on the issues so the planning process 
can be entered and concluded with a positive recommendation. 


Paul Ketchum, 1000 Friends of Oregon, made three observations 


as follows: 


1) 


2) 
3) 


His organization is looking for a decision-making 
process that is open and unbiased. ° 


Planning should proceed transportation. 
The land use and NEPA process can be related to 


facilitate decision making but the two processes are 
fundamentally different. 
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Mr. Ketchum suggested the following additional 


planning 


principles for major and potentially major transportation projects: 


1) 


2) 


3) 


4) 


5) 


6) 


1) 
2) 
3) 


The function of the planning process for major 
transportation projects is to provide the framework 
and many of the substantive criteria for defining the 
transportation problem, exploring a wide range of 
alternatives and making a choice among alternatives. 


The primary objective of a new and integrated 
transportation planning process is to find the best 
possible solution for a transportation problem in 
conformity with the State’s land use policies. 
Streamlining the process to facilitate the construc- 
tion of highways or in order to prevent litigation 
should not be the objective. 


As a general proposition, the land use analyses for 
State or regional facilities should be conducted at 
the State or regional level, to avoid provincial bias. 


Projects should not be added to the Six-Year Plan in 
any form until the first, broadscale compliance with 
the statewide planning goals has been completed, 
including any appeal. All land use analysis and the 
environmental impact statement should be final prior 
to inclusion in the Construction Section of the Six- 
Year Plan. 


Litigation and the threat of litigation should be 
accepted and planned for as a natural part of the 
planning process for large-scale and controversial 
highway projects. 


Public participation is critical in all phases of the 
planning process. 


Mr. Ketchum discussed proposed steps to a planning process for 
major transportation projects as follows: 


Identification of potential transportation problem. 

Conduct study of the problem. 

Development of alternatives that would include: 

a) Arealistic no or minimal build alternative. 

b) A solution oriented toward mass transit, 
including bus and rail for freight and 


people movers. 


(Continued on next page) 
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c) Reconfiguration of the land use plans. 


d) A non-freeway/auto mode option. 
e) A freeway alternative. 


f) Combinations of any of the above or addi- 
tional alternatives. 


Selection of several reasonable alternatives. He said 
this is the difference between the NEPA and the land 
use process. 


Amend comprehensive plans based on the decision of the 
preferred alternative. 


Refinement analysis. 


Amendments to the plans showing the final choice and 
consideration of any choice involving highway 
construction for the decision by DOT in its Construc- 
tion Program. 


Mr. Ketchum commented that if the Commission agrees to 
unbiased planning process, he would request the following: 


1) That the Westside Bypass be removed from the Six-Year 
Plan as an Access Oregon Highways. 


2) That the Commission notify citizens and residents 
that are within a major transportation corridor. 


3) That a Commission member attend a Citizen Committee 
meeting, such as the Sensible Transportation Options 
for People, to explain what the Commission is doing 
to address the land use process and transportation 
planning. 


(Written document from 1000 Friends of Oregon in Commission’s files, 
Salem. ) 


Mr. Ketchum discussed the Westside Bypass. Vice Chairman Whitty 
said he would like the staff to study and respond to Mr. Ketchum’s written 
draft of the planning process. 


Mr. Ketchum felt the process would work better if the land use 
process was dealt with before the NEPA process. He said the broad policy 
choices for alternatives should be developed prior to the NEPA process. 
He mentioned that the land use process will determine whether or not the 
project or any other transportation option is a preferred public policy. 
He felt that the alternatives should be decided upon and then specific 
corridor analysis should be conducted. He said his organization is 
against selecting one project alternative and studying that in detail 
without giving equal consideration to other alternatives which may have 
equal validity in terms of growth management. 
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Mr. Greenleaf said his Department will have a similar briefing 
with the Land Conservation and Development Commission in July and he 
planned to invite Chairman Hollern to participate. He commented they wil] 
establish a work program that identifies the required steps for this 
process. 


Mr. Cotugno said decisions need to be made in the following 


A set of rules defining the procedures for a large 
project and a smaller project. 


In the meantime, some degree of process has been 
proposed for the Westside Bypass. The alternatives 
to that facility have to be considered. 


What parts of this process need to be followed for the 
Mt. Hood Parkway and for the Sunrise Corridor. for 
example, if there are no rules, what process is 
followed in the meantime. 


Mr. Potter said the staff will work with the Land Conservation 
and Development Department on the key issues discussed and will bring back 
to the Commission a list of recommendations for consideration. 


Mr. Norris mentioned that the Commission will be considering the 
State Agency Coordination Agreement in the future that will outline the 
process in detail. 


Chairman Hollern said he appreciated everyone taking the time 
to brief the Commission on this subject. The workshop adjourned at 5 p.m. 


At 7 p.m., May 15, 1989, the Transportation Commission held an 
awards dinner meeting at the McNary Restaurant, 6255 River Road North, 
Salem. (Notice of the dinner had been made by press release to newspapers 
of local and general circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Deputy Director of Transportation 

John Elliott, Public Affairs Director 

David P. Moomaw, Administrator of Motor Vehicles Division 
David Talbot, Administrator of Parks and Recreation Division 
Dennis Moore, Administrator of Public Transit Division 
Paul Burket, Administrator of Aeronautics Division 

Donald E. Forbes, State Highway Engineer 

Fran Neavoll, Commission Services 

Tom Walsh, Chair, Policy and Selection Committee 

Fred Miller, Director, Executive Department 

Leslie Brown, granddaughter of Glenn Jackson 
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Also in attendance were parents of the present and newly- 
selected 1989 Jackson Scholars and the present scholars. 


Following dinner, Chairman Hollern introduced the scholars, 
parents, guests, and Selection Committee. He also told where the present 
scholars were attending college and what their accomplishments have been 
since selection as a Jackson Scholar. 


Fred Miller recognized the first scholars, Ruth Schmidt and 
Kristi Helman. He announced they would graduate next month from college. 


Tom Walsh spoke about the scholarship program. He said the 
program was established to remember Glenn Jackson, former Chairman of the 
Commission, and to perpetuate his lesson of leadership. In closing, he 
paid tribute to Mr. Jackson for his many years of service to the State of 
Oregon. He also mentioned the tremendous support by the Department 
employees of this scholarship program. 


Mr. Walsh then presented the scholarship awards to the 1989 
Jackson Scholars, Diana English of La Grande and Stefanie Damiani of 
Portland. 


The dinner meeting concluded at 8:45 p.m. 


(Continued on next page) 
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At 8 a.m., May 16, 1989, the Commission met in 135 Transporta- 
tion Building, Salem, to review the agenda for the formal meeting. 
(Notice of the review had been made by press release to newspapers of 
local and general circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Cynthia J. Ford, Member 

Robert F. Duvall, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Deputy Director of Transportation 

John Elliott, Public Affairs Director 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Donald E. Forbes, State Highway Engineer 

Bill Anhorn, Deputy State Highway Engineer 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


Mr. Bothman briefed the Commission on the following legislation: 


Funding of ferries. He said the Legislature had 
directed the Commission to keep the three ferries 
running on the Willamette River. He mentioned that 
the staff will work with the Counties involved on a 


one-by-one basis. 


Covered bridges. If the bill is approved in the 
Legislature, the Department would contribute 50% for 
maintenance and preservation of covered bridges on 
county and city roads. The total amount of matching 
funds paid by the Department shall not exceed $150,000 
per biennium. 


3) Prison sites. The Highway Division will assist the 
Department of Corrections in developing potential 
siting locations. 


4) Status of the revenue packages. 
5) Commercial driver’s license program. 
6) Establishment of a Parks Department. 
There was discussion concerning the agreement with the counties 
to participate in the local bridge inspection program. Chairman Hollern 
instructed Mr. Forbes to work with the counties on this matter. 


Mr. Anhorn gave a summary of the highway conditions in Oregon. 
He said the highway crews are busy fixing potholes. 
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Mr. Forbes said he would like to allocate more funds for the 
Preservation Program. He mentioned if the Commission concurs, he will 
bring back a list of proposed projects. Chairman Hollern requested a 
report with recommendations to accelerate the preservation program in the 
first year of the next biennium. The intent would be to accelerate 
ge in the summer of 1989 and to evaluate the program in the fall 
of 1989. 


Mr. Forbes handed the Commission a document dated May 1989 
entitled "1991-1996 Six-Year Highway Improvement Program Update Overview". 
He said this document outlines the criteria for making revisions to the 
Program and it will be discussed at a workshop next month. (Copy of 
document in Commission’s files, Salem.) 


Mr. Forbes mentioned a possible contract overrun on the John 
Logan Lane-Pine Creek Road Section of the Central Oregon Highway in Harney 
County (Contract No. 10,696). No action was requested at this time. 


As requested by the Commission at the last meeting, Mr. Potter 
handed them a tabulation on the number of personal service contracts 
entered into by the Department since July 1, 1988. (Copy of tabulation 
in Commission’s files, Salem.) 


Mr. Potter handed the Commission a copy of the WASHTO Board’s 
and Commission’s agenda scheduled for July 1989 in Portland. (Copy in 
Commission’s files, Salem.) 


Larry Jacobson said he would present an item not shown on the 
agenda for approval to appear before the Joint Ways and Means Committee 


requesting $46,000 to provide windsurfers access to the Columbia River at 
Mayer State Park in Wasco County. 


Mr. Forbes mentioned that countercyclical strategies have been 
developed and will be presented to the Commission at a workshop in June. 


Mr. Bothman mentioned the item on the agenda pertaining to the 
Immediate Opportunity Fund for the BiiN Project on Evergreen Road in 
Washington County. (See formal meeting minutes for approval.) 


Carol Mitchell outlined the activities for the day in celebra- 
tion of Oregon’s Transportation Week and the safety luncheon. She also 
handed the Commission a brochure entitled "Access Oregon Highways". (Copy 
in Commission’s files, Salem.) 


The agenda review concluded at 8:59 a.m. 
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On May 16, 1989, the Oregon Transportation Commission held its 
regular monthly meeting in the Conference Room (122) of the Transportation 
Building in Salem beginning at 9 a.m. (Notice of the meeting had been made 
by press release to newspapers of local and general circulation throughout 
the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Cynthia J. Ford, Member 

Robert F. Duvall, Member 

Robert N. Bothman, Director of Transportation 

Gary Potter, Deputy Director of Transportation 

John Elliott, Public Affairs Director 

David P. Moomaw, Administrator of Motor Vehicles Division 

Larry Jacobson, Deputy Administrator of Parks and Recreation 
Division 

Dennis Moore, Administrator of Public Transit Division 

Paul Burket, Administrator of Aeronautics Division 

Donald E. Forbes, State Highway Engineer 

Dale Wilken, Division Administrator, Federal Highway 
Administration 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present. 

Vice Chairman Whitty moved for approval of the following items 
on the consent calendar. The motion carried unanimously by the Commis- 
sion. 


1) Minutes of the meetings of April 17 and 18, 1989. 


2) Adopted resolution declaring necessity of certain real 
property for public purposes and authorizing condemna- 
tion. ("Real Property Condemnation Resolution 
No. 2810" in Commission’s files, Salem.) 


Survey map and adopted resolution covering the Frog 
Lake-M.P. 83.0 Section, Warm Springs Highway, Wasco 
County. ("Highway Corridor & Design Resolution 
No. 486" in Commission’s files, Salem.) 


Contract with Oregon District 4 Council of Governments 
for up to $19,000 to conduct Linn-Benton Region 
Transit Plan. (Authorized Administrator to sign 
contract. ) 


Continued the Transportation Research Board’s Research 
Correlation Service at a cost of $50,900 from July 1, 
1989, to June 30, 1990. (Authorized State Highway 
Engineer to sign agreement. ) 


(Continued on next page) 
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Added the Multnomah Street-Glisan Street Section of 
Union Avenue (Pacific Highway East), Multnomah County, 
to the Six-Year Highway Improvement Program at a cost 
of $900,000. (Authorized State Highway Engineer to 
sign necessary agreements. ) 


Amended OAR 734-75-010 relating to the transportation 
of mobile homes. 


The changes to the rule provide for transportation of 
mobile homes having eaves at a maximum width of 14 
feet, 8 inches. The changes also increase the maximum 
overall length. On June 23, 1988, the State Highway 
Engineer had adopted a temporary rule to allow these 
greater dimensions. The amendments will make these 
dimensions permanent. 


A hearing was held on January 30, 1989, and requests 
were received for additional amendments. The requests 
exceeded the scope of the public notice; therefore, 
the requests could not be considered in this amend- 
ment. 


See Don Miner’s presentation on page 8461 discussing 
his requests for additional amendments to the rule. 


Permit Rule No. 50-B is in the Commission’s files, 
Salem, and will be filed with the Secretary of State. 
The rule will be effective the day of filing. The 
rule will also be published in their Administrative 
Rule Bulletin. 


Amended OAR 734-20-010 to include 65 MPH maximum speed 
limits on Interstate 82 from the Washington State Line 
to Interstate 84 near Hermiston. 


Notice of this proposed amendment was published in the 
Secretary of State’s Administrative Rule Bulletin on 
December 15, 1988, and no comments or requests for a 
hearing were received. "Speed Zone Rule No. 953A" is 
in the Commission’s files, Salem, and was filed with 
the Secretary of State on May 23, 1989. The rule will 
become effective that date and will be published in 
their Administrative Rule Bulletin on June 15, 1989. 


Supplemental agreement with Washington State Depart- 
ment of Transportation to provide additional photo- 
grammetric services at a cost not to exceed $20,000. 
(Authorized State Highway Engineer to sign the 
necessary agreements.) 


(Continued on next page) 
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Renewed a personal service contract with Western 
Aerial Contractors for aerial photography through 
June 30, 1990, at a cost not to exceed $80,000. 
(Authorized State Highway Engineer to sign the 
necessary contract.) 


Modified Highway Division Right of Way and Devel opment 
Procedure #10, which establishes criteria for 
processing requests to declare real property surplus 
to the needs of the Highway Division. (Authorized 
Right of Way Manager to sign procedure. Copy of 
Procedure in Commission’s files, Salem, filed under 
Real Property Resolution File No. 727b".) 


Increased consulting engineer authorization on the 
Fast Portland Freeway-Rock Creek Jct. Section of 
Clackamas Highway (Sunrise Corridor) in Clackamas 
County from $350,000 to $443,000. (Authorized State 
Highway Engineer to sign necessary agreement. ) 


Written delegated authority reports had been mailed to the 
Commission prior to the meeting. These reports show the action taken by 
the following officials on behalf of the Commission pursuant to its duly 
adopted delegation orders. (Exhibits are in the Commission’s files in 
Salem. ) 


Chairman of Commission Exhibit 
Vice Chairman of Commission Exhibit 
Deputy Director Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
Parks Administrator Exhibit 
Assistant Attorney General Exhibit 


The Commission confirmed their next meeting date of June 19 
(dinner) and June 20, 1989 (formal) in Coos Bay at the City Hall Council 
Chambers beginning at 9 a.m. The tentative date for the following meeting 
was set in conjunction with the WASHTO Conference in Portland on July 25, 
1989. A dinner with the Boards and Commissions is scheduled for July 24, 
1989. 


Mr. Bothman said the Economic Development Department has 
recommended approving the $500,000 Immediate Opportunity Fund application 
from Washington County for the improvement of Evergreen Road. He 
explained that this improvement will support the development and siting 
of BiiN, a new computing company in Hillsboro. Commissioner Bolender 
moved for approval of the request. The Commission unanimously approved 
the motion and authorized the State Highway Engineer to sign the agreement 
with Washington County. 


Mr. Bothman requested authority to enter into a Memorandum of 
Understanding with the Bureau of Land Management, Baker County, and 
Economic Development Department to establish responsibilities for 
construction of the Oregon Trail Interpretive Center at Flagstaff Hill, 
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Baker-Copperfield Highway, Route 86, in Baker County. The estimated cost 
is $160,000. He explained that the Highway Division’s responsibilities 
include performing the engineering and construction work necessary for the 
widening of Route 86 and the installation of left-turn lanes at the point 
of access into the interpretive center. Vice Chairman Whitty moved for 
approval of the Memorandum. The motion carried unanimously by the 
Commission and the Director was authorized to sign the document on behalf 
of the Commission. 


Mr. Bothman introduced Linda Zimmerman from the Aeronautics 
Division who was the winner of the 1989 Isabel Albright Secretarial Award. 
The Commission extended their congratulations. 


Roland Casad, Manager of Policy and Finance, briefed the 
Commission on the Burns Rail Line Rehabilitation Project in Harney County. 
His remarks are summarized as follows: 


1) In 1983-84 the rising waters of the Harney and Malheur 
Lakes flooded portions of the Union Pacific Railroad 
line which runs from Ontario to Burns. A task force 
was set up at the request of the Governor to evaluate 
the situation and to work with the Corps of Engineers 
on a potential solution. 


The Corps of Engineers propose to raise 6.5 miles of 
formerly flooded railroad bed to an elevation of 4,105 
feet above sea level. This would place the railroad 


at a point approximately three feet above the highest 
level reached by the flood waters. Current cost 
estimates for the project are in the $4-5 million 
range. The final costs are to be developed by June 1, 
1989. 


No State Highway Fund dollars are involved in the 
project. The Corps will manage the project. The 
Corps requires a “local sponsor" to be associated with 
the project, which must be a government entity. The 
Task Force recommends that the Department of Transpor- 
tation sign the local cooperative agreement on behalf 
of the State. This recommendation is based on the 
Department’s rail expertise and construction ex- 
perience. 


As signator of the agreement, the Department assumes 
major responsibilities. A separate agreement with 
Wyoming Colorado Railroad, Inc., will also be neces- 
sary. 


An interagency agreement with Economic Development 
Department will be executed and will assure the proper 
flow of funds which comprise the non-Federal match. 


(Continued on next page) 


- 8454 - May 16, 1989 


He recomnended that the Commission grant authority to 
the Director to sign all the necessary contracts to 
implement and carry out the project to rehabilitate 
the rail line between Burns and Ontario. (This would 
include the Corps’ Local Cooperative Agreement, the 
railroad agreement, and the interagency agreement with 
Economic Development Department. ) 


(See written detailed letter in Commission’s files 
outlining this request.) 


The Commission expressed concern about the Department’ s 
liability and risk on this project. Mr. Bothman assured the Commission 
that an Assistant Attorney General would approve the agreements prior to 
his signing. Vice Chairman Whitty moved for approval of the request. The 
motion carried unanimously by the Commission for approval of the agree- 
ments and authority for the Director to sign. 


Mr. Elliott introduced Mel Galvin, who will manage the Depart- 
ment’s Office of Productivity. 


Mrs. Galvin explained her duties will include expanding the 
Department’s current innovation and productivity efforts, develop a 
process to communicate the program to employees, seek and promote 
communication and innovative and productive ways of doing better work, and 
increase the number of employee suggestions. She introduced Ronda Woodrum 
and Craig Holt, Employee Suggestion Coordinators. Mrs. Galvin reported 
that in 1988 the Department received 200 suggestions and 40 percent were 
implemented. She mentioned that six employees were selected for "Sug- 
gestion of the Year Awards" and she asked that they come forward to 


receive $100 U. S. Savings Bonds from Chairman Hollern. Two employees, 
William Chase and Dixie Green, were unable to be present. Those present 
who received their certificates and bonds were John Diehnel, Galen McGill, 
Rodney Bricco, and Darwin Brice. 


Lee Lafontaine, Transportation Planner for the Public Transit 
Division, handed the Commission the 1988 Oregon Public Transportation 
Study. (Copy in Commission’s files.) He mentioned this study is a 
follow-up to the 1986 Transit Finance Study. He said that Portland State 
University, Center for Urban Studies, has just completed this study of the 
issues facing Oregon’s public transportation industry and the role of the 
State in addressing those issues. He introduced Sheldon M. Edner, who 
worked on the report, to address the Commission on the study. 


Mr. Edner said the study identified two principal issues 
affecting the public transportation providers. One is the declining role 
of the Federal Government in assisting transit. Secondly, the lack of an 
adequate, stable source of State transit revenue has forced the State to 
rely on limited resources and one-time only funding such as lottery and 
stripper well. He said after examining the transit programs and comparing 
them to other States, the study suggested four areas for increased State 
involvement as funding, technical assistance, performance monitoring, and 
intermodal and interagency coordination. He outlined the three recommen- 
dations pertaining to funding as follows: 


1) Doubling the funding for the Special Transportation 
Fund. 
(Continued on next page) 
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Developing an on-going, stable capital assistance 
program at the level of $4 million annually. 


Providing greater flexibility to local governments by 
authorizing new local revenue sources. 


Mr. Edner said the study identified four goals as follows: 


Promote cooperation among transportation modal 
agencies. 


Promote cooperation between State public transporta- 
tion and economic development programs. 


Promote the coordination of services and resources 
among agencies that support transit and human service 
client transportation. 


Provide incentives for local land use guidelines. 
The Commission took no action on the study report. 


Tony DeLorenzo of the Motor Vehicles Division requested approval 
of an interagency agreement with the Health Division for services in 
support of the Driver Medical Certification Program for the 89-91 
biennium. He explained that the Health Division evaluates drivers with 
certain kinds of medical problems to determine if it is safe for them to 
drive. The cost will not exceed $50,000. Vice Chairman Whitty moved for 
approval of the agreement. The motion carried unanimously by the 
Commission and the Administrator of Motor Vehicles was authorized to sign 
the necessary agreement. 


Upon Mr. Burket’s recommendation, Commissioner Bolender moved 
for approval of the following item. The motion carried unanimously by the 
Commission. 


Accepted a grant offer from the Federal Aviation 
Administration in an amount not to exceed $600,557 for 
an Airport Improvement Program project to purchase 
land, expand apron, overlay runway and taxiway, clear 
obstructions and install drainage at the Bandon State 
Airport in Coos County. (Authorized Aeronautics 
Administrator to sign for acceptance of the grant and 
any other necessary documents. ) 


Commissioner Bolender moved for approval of the following item 
presented by Mr. Burket. The motion carried unanimously by the Commis- 
sion. 


Accepted grant offer from the Federal Aviation 
Administration in an amount not to exceed $363,000 for 
an Airport Improvement Program project to construct 
an apron, taxiways, install drainage and a medium- 
intensity runway lighting system with rotating beacon, 
(Phase 2) at the Wasco State Airport in Sherman 
County. (Authorized Aeronautics Administrator to sign 
for acceptance of the grant and any other necessary 
documents. ) 
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Mr. Burket requested approval for the Division to appear before 
the Joint Ways and Means Committee with a request to transfer $60,000 from 
"Capital Improvement" to the "Capital Construction" portions of the 1987- 
89 budget and to increase the Capital Construction limitation by $150,000. 
This transfer would provide for additional construction at the Siletz Bay 
State Airport in Lincoln County. He mentioned that he would come back to 
the Commission to seek acceptance of a Federal Grant when funds are 
available. Commissioner Ford moved for approval of Mr. Burket’s request. 
The motion carried unanimously by the Commission. 


Mr. Jacobson reported that the Parks Division was offered the 
opportunity to purchase a 6.48 acre parcel of land adjacent to the Arcadia 
Beach State Wayside located three miles south of Cannon Beach in Clatsop 
County. A portion of the parcel is a scenic headland known as Humbug 
Point. An agreement has been reached with the current owner, Saul 
Cuddeback, to purchase the property for its appraised value of $65,000. 
The funding would be 50 percent Federal and 50 percent State. He 
explained this purchase would place one of the few remaining privately- 
owned headlands on the coast into public ownership as well as allow 
additional area for future park ownership along this segment of the Coast. 
Commissioner Bolender moved for approval of the acquisition. The motion 
carried unanimously by the Commission. 


Mr. Jacobson requested approval to appear before the Joint Ways 
and Means Committee to request $46,000 for a project designed to provide 
windsurfers access to the Columbia River at Mayer State Park in Wasco 
County. Vice Chairman Whitty moved for approval of the request and the 
motion carried unanimously by the Commission. 


Following Mr. Forbes’ recommendation, Commissioner Duvall moved 
for approval of the following items. The motion carried unanimously by 
the Commission. 


1) Increased project authorizations on the following 
contracts: 


A) Contract No. 10,637, Wilson River Bridge- 
Agaard Road Section, Wilson River Highway, 
Tillamook and Washington Counties, in the 
amount of $364,544.21 (8% increase). 


Contract No. 10,680, Kilchis River (Alder- 
brook Road) Bridge, County Road No. 656, 
Tillamook County, in the amount of 
$204,137.02 (38.8% increase). 


Approved renewing personal service contracts with 
three consultants for photogrammetric mapping and 
computer-aided drafting and design work throdgh 
June 30, 1991, at a cost not to exceed $50,000 per 
consultant per year. (Authorized State Highway 
Engineer to sign necessary contracts. ) 


(Continued on next page) 
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Approved the following changes in the current Six-Year 


Highway 
Highway Engineer to sign 


Improvement Program: 


(Authorized State 
the necessary agreements. ) 


Increased construction funding for the following two projects: 


SECTION: 
COUNTY: 
PROGRAM YR: 
FUNDING: 


Stadium Freeway at SW 6th Avenue 
Multnomah 
1989 

I-4R CURRENT 
Construction: $110,000 


REQUEST 
$172,000 
DISCUSSION: The current design for the subject project includes 
two lanes connecting SW 6th Avenue with SW 5th Avenue, and a right- 
turn lane from the exit ramp onto SW 6th Avenue. The addition of a 
right-turn lane is the reason for the increase in construction costs. 
Region and Traffic believe that the right-turn lane is necessary to 
aid in clearing the 30 vehicles per cycle waiting in the queue. 
IMPACT: Sufficient cash flow exists to fund the increase. 
N. 6th Street & N. 7th Street at Hillcrest Dr. 
(Grants Pass) 

Redwood 

Josephine 

1990 

State Operations and City of Grants Pass 
CURRENT REQUEST 
$ $ 20,000 

160,000 
$180,000 


SECTION: 


HIGHWAY : 
COUNTY: 
PROGRAM YR.: 
FUNDING: 


PE: 

R/W: 

Construction: 
TOTAL 


80,000 
$80,000 


DISCUSSION: Approval was given in February to use $80,000 of State 
Operations money on a signal installation on North 7th Street. The 
City of Grants Pass has requested a signal installation at North 6th 
Street as well. The City would pay 50 percent of the total project 
cost. 


IMPACT: Estimated increase in cost to the State is $10,000. 


Use bikeway funds on a more cost-effective project than the one 
currently scheduled. 


SECTION: CANCEL 
HIGHWAY : 
COUNTY: 


PROGRAM YR.: 


Lane County Line-Lost Lake (Bikeway) 
Oregon Coast M.P. 198.6-200.6 
Douglas 

1990 


FUNDING: PE: 

R/W: 

Construction: 
TOTAL 


Bikeway 


$ 20,000 


200,000 
$220,000 


(Continued on next page) 
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SECTION: Teal Lake-Tugman State Park (Bikeway) ADD 
HIGHWAY : Oregon Coast M.P. 220.0-221.3 
COUNTY: Douglas 
PROGRAM YR.: 1990 
FUNDING: Bikeway PE: $ 20,000 
R/W: -- 
Construction: 200,000 
TOTAL $220,000 


DISCUSSION: Region and Project Development recommend that the Lane 
County Line-Lost Lake (Bikeway) project be cancelled. The proposed 
fill slopes, based on substandard shoulder widths, would encroach on 
existing wetlands. The existing shoulders are adequate and pose no 
threat to bicyclists. Improved access with channelization in this 
area is planned by the U. S. Forest Service and would require 
reconstruction of improvements. 


Region requests that funding for Lane County Line-Lost Lake (Bikeway) 
be made available for Teal Lake-Tugman State Park (Bikeway). This 
project has a high priority because the shoulders are only one to two 
feet wide and improvements would enhance the overall bikeway 
facilities in the area. 


IMPACT: Construction of the current project would be costly 
and would likely require an environmental impact statement. Because 
there are no other bikeway projects that currently can be advanced, 
the addition of this project would not displace one already in the 
program. 


Advance project milestone from the environmental document stage to 


right-of-way acquisition. 


SECTION: Mitchell-Keyes Cr. Summit West Unit 
HIGHWAY : Ochoco 
COUNTY: Wheeler 
PROGRAM YR.: ENVDOC 1989 TO RWACQ 1990 
FUNDING: Access Oregon Highways 
CURRENT REQUEST 
PE: $ 50,000 150,000 
R/W: 100,000 68,000 
Construction: 5,500,000 3,670,000 
TOTAL: $5,650,000 $3,888,000 


DISCUSSION: This project is currently in the Development Section 
of the 1989-94 Program as an Access Oregon Highways candidate for 
final environmental impact statement in 1989. This milestone was 
completed in September of 1988. Region requests the project be 
advanced to right-of-way acquisition. Because the East Unit terminus 
has lengthened, the length of the West Unit has decreased, lowering 
the overall costs of the project. 


IMPACT: There are sufficient funds to accomplish PE and R/W 


this year. 
(Continued on next page) 
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Add the following two projects to the Surface Preservation Program. 


SECTION: Quartz Creek-Rock Creek 
HIGHWAY: Sunset 
COUNTY: Clatsop 
PROGRAM YR.: 1989 
FUNDING: 1988 Preservation $200,000 
Maintenance 100,000 
CONSTRUCTION TOTAL: $300,000 


SECTION: Camp Creek Road-Ross Lane 
HIGHWAY: McKenzie 
COUNTY: Lane 
PROGRAM YR.: 1989 
FUNDING: 1988 Preservation 
Construction: $192,000 


DISCUSSION: Because of the severity of the winter, several 
highways are in need of overlays. The unused portion of the 1988 
Surface Preservation Program funding would be used on an as-needed 
basis to aid those highways hardest hit by the winter. it. 33 
believed that these two projects can be completed by the end of the 
current biennium. 


IMPACT: Funding available from the 1988 Surface Preservation 
Program. 


Add the following project to the current program for a reconnaissance 
study. 


SECTION: Santiam River (Southbound) Bridge 
HIGHWAY : Pacific 

COUNTY: Marion/Linn 

FUNDING: I-4R 


Reconnaissance: $ Unknown 


DISCUSSION: This structure was initially scheduled to be let for 
maintenance painting in March of this year. Prior to award of the 
painting contract, structural problems were discovered that required 
immediate and extensive repairs. 


These repairs are a stop-gap measure, and the bridge’s condition is 
such that replacement in the near future will be necessary. The 
purpose of the reconnaissance study is to determine the best 
available option to be included in the 1991-96 Program. 


4) Approved personal service contracts for right-of-way 
monumentation on the following projects: (Authorized 
State Highway Engineer to sign necessary contracts.) 


A) Macadam Avenue from the Sellwood Bridge 
north two miles in Multnomah County at an 
estimated $70,000 cost. 
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B) NE 3rd Avenue-SE 87th Avenue Section of the 
Banfield Freeway in Multnomah County at an 
estimated $101,000 cost. 


Approved personal service contracts for engineering 
firms to perform bridge inspections for cities and 
counties. The estimated cost is $600,000 for one year 
with an additional one-year renewal option. Fund 
responsibility has not been determined. (Authorized 
State Highway Engineer to sign the necessary con- 
tracts.) 


Mr. Forbes reported to the Commission that the Highway Division 
has entered into an agreement with the Department of Corrections to 
develop potential siting locations for a 3,000 inmate capacity medium- 
security prison. The criteria for the potential sites is it must be a 
minimum of 200 acres (with 400 acres being desirable), accessible from the 
interstate, have utilities available, a population base of at least 30,000 
people within a 50-mile radius, and located outside Marion County. 


Carol Mitchell handed the Commission a packet pertaining to the 
Work Zone Safety Campaign. (Copy in Commission’s files, Salem.) She 
reiterated the efforts of the campaign as described by Larry Christianson 
at a previous meeting. 


Mrs. Mitchel] told the Commission of the Department’s plans to 
inform the motorists of the summer’s highway construction projects. A 
telephone construction report will be available later this month by 
calling 976-PASS. The recorded message provides regional reports for 
motorists to cope with congestion and delays and to plan alternate routes. 
Printed construction maps once a month between June and September will be 
available to the media and automobile-related organizations. She handed 
the Commission a tabloid printed by Region 1 covering the major construc- 
tion projects, such as the Convention Center Ramps (Phase 1), Interstate 
Bridges repair, Swift-Delta Interchange, various pavement repair and 
freeway widening. (Copy in Commission’s files, Salem.) 


Commissioner Duvall said the public relations effort is 
outstanding and he congratulated her on a first-rate job. 


Chairman Hollern called for a five-minute recess at 10:10 a.m. 
before hearing the delegations. 


At 10:15 a.m., Chairman Hollern reconvened the meeting. 


Don Miner, Executive Director of the Oregon Manufactured Housing 
Association, Salem; Ross Farland, Golden West Homes, Albany; Buck Boswell] 
of Barrett Transport of Salem appeared before the Commission to discuss 
the amendments of OAR 734-75-010 pertaining to the transportation of 
mobile homes. (The Commission had adopted amendments to this rule under 
the consent calendar.) 
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Mr. Miner, Mr. Farland, and Mr. Boswell supported the amendments 
adopted but requested further amendments to the rules as follows: 


1) Permit the State Highway Engineer to designate 
highways where 14-foot wide homes with an eight-inch 
eave can be moved on an annual permit. 


2) Eliminate the requirement for additional pilot cars 
on highways when moving a 14-foot wide manufactured 
home with an eight-inch eave. 


3) Develop rules by September 1989 to permit Saturday and 
Sunday movement of manufactured homes on the same 
basis that these homes are moved during weekdays. 


Mr. Forbes said he would consider the above requests and report 
back at the June meeting. He mentioned any changes would need to go 
through the Administrative Procedures Act. Chairman Hollern asked that 
the delegation be advised of the recommendation in advance of the meeting. 
Mr. Forbes said, if it is found advisable, he could adopt a temporary rule 
to cover their request. He mentioned that after following the Admin- 
istrative Procedures Act, the Commission could adopt the amendments as a 
permanent rule. This was agreeable with the delegation. 


Meeky Blizzard, Sensible Transportation Options for People, 
Beaverton, spoke concerning the Westside Bypass in Washington County. She 
said both Washington County and Metro have included the Westside Bypass 
in their transportation plans as the best solution to the projected 
increase in traffic. She commented that this bypass would not: reduce 
travel time significantly, decrease congestion, improve travel speeds 
during peak hours, reduce traffic, improve the current highway system or 
be cost-effective. 


Ms. Blizzard said their organization disagrees that the bypass 
is the best alternative available for the following reasons: 


1) The proposed bypass would increase rather than 
decrease Washington County’s transportation problems. 


2) Even if the bypass would provide improved service, how 
long would this improvement last. 


3) The proposed bypass would create a new transportation 
corridor that would create new avenues for traffic 
congestion. 


4) The proposed bypass would increase the pressure for 
urban expansion into rural areas. 


5) The proposed bypass has not been shown to comply with 
State land use laws. 


6) The proposed bypass does nothing to address the fact 
that a population increase of 56 percent will bring 
a corresponding increase in vehicles. 
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She concluded by saying the proposed bypass does nothing to 
solve the County’s transportation problems, it only postpones and augments 
them. She felt the best possible way to accommodate the projected growth 
is by building more and better transit. (Copy of Ms. Blizzard’s speech 
in Commission’s files, Salem.) 


Chairman Hollern said at the workshop yesterday the 1000 
Friends’ outlined two primary objectives: that the process be open and 
unbiased and that the planning should occur before transportation 
facilities are constructed. Chairman Hollern said no one disagreed with 
those points. He commented that as the Westside Bypass process proceeds, 
there will be an open and unbiased forum for citizens to be heard. 


Ray Polani, Citizens for Better Transit and Oregon Association 
of Railway Passengers, Portland, appeared concerning the Westside Bypass. 
He recalled that he had appeared before the Commission last February to 
urge a change in the transportation policy. He also urged the Commission 
to shift to “sustainable development" in transportation for the State. 
He referred to a newspaper article written by Commissioner Duvall in which 
he felt was a step backwards. He said the article supported the move of 
the Portland metropolitan area in the opposite direction to "sustainable 
development". He asked for a reversal in Commissioner Duvall’s position. 
(Letter and other documentation submitted by Mr. Polani in Commission’ s 
files, Salem.) He explained that "custainable development" is an approach 
to progress which meets the needs of the present without compromising the 
ability of future generations to meet their own needs. He felt that 
additional highways are not “sustainable”. He closed by saying it should 
be a combination, with rails included. 


Commissioner Duvall said he respects Mr. Polani for the way he 
advances his view with conviction. He commented that as Commissioners 
their responsibilities are to meet the needs of the society with good 
planning. 


There being no further business to consider, the meeting 
adjourned at 11 a.m. 


In observance of Oregon Transportation Week, the Commission 
viewed a truck driving simulator, "skid car", trick bicycle demonstration, 
model work zone set-up, "convincer" - seat belt demonstration, breath 
alcohol check, and other safety-related demonstrations on display in front 
of the Transportation Building. 


Commissioners Duvall, Bolender, and Ford then left the ac- 
tivities. 


At 12 noon, Larry Jacobson made brief remarks about Transporta- 
tion Week. Chairman Hollern told how the Department of Transportation 
touches the lives of Oregonians through transportation. He then gave 
lifesaving awards to the following employees: Rex Rodriquez, Dave 
Hutchinson, Brad Neuenschwander, Tom Coble, William McKinney, Kenneth 
Black, Bob Sork, Ed Prusienski. 
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Jess Dressler recognized the essay winners of a contest 
sponsored by the Association of Engineering Employees and Mr. Bothman 
handed savings bonds to the following recipients: Tyrell Downing, Heidi 
Ann Lahart, and Danielle Marie Spinella. 


Mr. Moomaw recognized the Motor Vehicles Division poster winners 
and Mr. Bothman presented certificates to the participating students. 


Mr. Jacobson concluded by giving a brief history of State Parks. 
Music was provided by the Judson Middle School Band and the Transtooters. 


A transportation safety luncheon was held in the Capitol 
Building attended by Chairman Hollern and Vice Chairman Whitty. Also in 
attendance were other State agencies, safety organizations, utility 
companies, and transportation-safety-related associations. (There were 
approximately 68 persons in attendance.) Following lunch, Chairman 
Hollern announced the formation of the ODOT-Sponsored Transportation 
Safety Award Program. 


Sandy Flicker of Oregon Traffic Safety Now spoke on the 
importance of a transportation safety coalition in Oregon. She said 
traffic deaths are on the rise in Oregon and there was an increase by 10 
percent over 1987. She urged the following: 


1) Join together with renewed energy to reduce accidents. 


2) Support the activities of the safety organizations for 
safe travel by all modes of transportation (air, bus, 
car, rail, etc.) 


3) Support legislation that addresses transportation 
safety. 


4) Keep the media informed and involved. 


Larry Christianson announced the kick-off of the work zone 
safety public information campaign. He said there was a 75 percent 
increase in Oregon of accidents in work zone areas over 1977. He also 
mentioned a 10 percent increase in overall traffic deaths. He said the 
slogan for the campaign is "give ‘em a brake" and he outlined the campaign 
program. He closed by saying the Department has a commitment to provide 
adequate work zone signing for the public and the Highway Division cares 
about its employees. 


(Continued on next page) 
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The luncheon concluded at 1:30 p.m. 


ollern, Chairman 


itty, Vice Chai 


David F. Bolender, Commissioner 
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Commission Services Robert F. Duvall, Commissioner 


May 16, 1989 


EYH'BIT_A _—_ 
MINUTES OF 5216/89 


° 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in accor- 
dance therewith for the Commission, I approved the action listed below 
and report this action for your official records: 


1) On March 2, 1989, approved a personal service 
contract between the Department, the Office of 
Minority and Women Business, and S. Brooks & 
Associates. The contract provides for the review 
of firms applying for certification as Disadvan- 
taged Business Enterprises. Work began March 2 
and is to conclude July 1, 1989. Total costs 
will not exceed $40,000. (Authorized State High- 
way Engineer to sign contract. ) 


Dated this Af day of 


Michael P. Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 


EXHIBIT__4 
MINUTES OF 5216-89 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. Project Lake Creek Bridge Section 


iuaiita: dae (Contract No. 10,721) 
Type of Work Surf. & Structure F.A. Proj. No. BROS-1500(11) 
County _Jackson Highway Lake Creek Road (County Road) 
No. of Bidders > Low Bidder Ausland Construction, Inc., Grants Pass, OR 
Low Bid $123,307.00 


Engineer's Recoumendation: Award to low DBE responsive bidder subject to approval of 
Jackson County and receipt of deposit by the County. 


2rd Bidder: Stach Construction, Inc. & Stach 
Equipment, Inc., Grants Pass, OR $ 128,516.00 
3rd Bidder: JAL Construction, Inc., Bend, OR $ 131,056.00 


“On April 4, 1989, I accepted the State Highway Engineer's recommen- 
dation for award of Contract No. 10,721 to the second low bidder, 
Ausland Construction, Inc., Grants Pass. (March 23, 1989, bid open- 
ing.) The low bidder, Visar Const. Co., Inc. & Stan Sesar Const. 
_Co., Ashland, withdrew bid due to a nonjudgmental error. If the 
present low bidder fails to meet the requirements for the disadvan- 
taged business enterprises, award will be made to next lowest 
responsive bidder pending DBE review and cost justification. 


Dated this Hope day of Day » 1989 


Michael P.’ Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 


EXHIBIT__A 
MINUTES OF 516-89 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise authority on behalf of the Oregon Transportation 
Commission. Pursuant to that authority and acting in accordance there- 
with for the Commission, I approve the following action and report this 
action for your official records: 


1) Personal service contract with the architectural 
firm of Crow, Clay and Associates for exterior re- 
pair and renovation of the Transportation Building 
in Salem at a cost not to exceed $50,000. Contract 
will terminate on June 30, 1990. 


Authorize the expenditure for the entire reroofing, 
waterproofing, cleaning, and rehabilitation of the 
building at an estimated cost of $400,000. Highway 
Maintenance Funds will be utilized for this build- 
ing maintenance and renovation. 


Authorize the State Highway Engineer to sign the 
contract with Crow, Clay and Associates and any 
other document necessary to expend up to $400,000 
for this project. Additional personal services con- 
tracts shall not exceed $50,000 each. 


Dated this 54% _— day of (fk , 1989 


Ichael P. Hollern, Chairman 
Oregon Transportation Commission 


3-17-89 


STATE HIGHWAY ENGINEER 
, p = 9 ‘7 


EXHIBIT__A 
MINUTES OF 5-16-89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the action listed below and report this action for your official 
records: 


1) On April 12, 1989, rejected bids for maintenance painting 
of the Santiam River (Southbound) Bridge on the Pacific 
Highway in Marion & Linn Counties. This action was based 
upon a Public Interest Finding recommendation that all 
bids be rejected due to structural damage, which did 
not become apparent until after bids were received on 
March 23, 1989. 


Dated this _ ft day of Ly , 1989 


Michael P. Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 


5-2-89 


EXHIBIT W8...- 
MINUTES OF 35-16-89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in accor- 
dance therewith for the Commission, I approved the action listed below 
and report this action for your official records: 


1) On April 18, 1989, approved entering into an 
agreement with Portland Traction Company and the 
City of Portland. This right-of-way agreement 
is for the abandonment of the Springwater Branch 
Line and includes transfer of some right-of-way 
to the State and to the City of Portland. Cost 
to the Highway Division will not’ exceed 
$1,500,000. This project is identified in the 
1989-1994 Six-Year Highway Improvement Program 
as the Tacoma Street Interchange-17th Avenue 
Connection, Unit 2, Pacific Highway East, in 
Multnomah County. (Authorized State Highway 
Engineer to sign contract.) 


Dated this jth day of 


1 . Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 


EXHIBIT A 


MINUTES OF 5-16-89 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the action listed below and report this action for your official 
records: 


1) Agreement with the City of Eugene to perform 
a preliminary engineering study to evaluate, 
through field evaluation and design analysis, 
the existing roadbed to determine if rehabili- 
tation or reconstruction is required for 
Highway 99 North from 5th Avenue to Beltline 
Highway. The City will perform the required 
engineering and bill the State for actual 
costs, up to an amount not to exceed $30,000. 
(Authorize State Highway Engineer to sign 
contract. ) 


Dated this 7 — aay of Vhs , 1989 
Michael P. Ma Chairman 


Oregon Transportation Commission 


04-20-89 


APPROVED 
(CLL Aid edhe? 
ao STATE HIGHWA ENGINEER 
Date___ 4/6 8F 


TERR 


EYHIBIT A 


MINUTES OF 5:16-89 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the action listed below and report this action for your official 
records: 


1) The Highway Division proposes to engage a 
consultant to perform a_ feasibility study 
to construct a tunnel under the Coos River 
Channel in the vicinity of Empire. 


The study is needed as a part of a reconnais- 
sance survey of the Jordan Cove Road - Seven 
Mile Creek Section of the proposed alternate 
Oregon Coast Highway Route. The tunnel feasi- 
bility study will be limited to a maximum 
cost of $25,000. The reconnaissance project 
is in the 1989-94 Highway Improvement Program 
and is to be funded with State funds. (Author- 
ize State Highway Engineer to sign contract. ) 


Dated this YB day of Whew , 1989 


Michael P. Hollern, Chairman 
Oregon Transportation Commission 


04-20-89 


. j\APPROV Oo , 
CA KLAGLYY Lectl ie 
“2 STATE HIGHWAY ENGINEER 


Date. 4/20/87 


3401: a 
MINUTES OF 5-16-89 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the action listed below and report this action for your official 
records: 


1) Grant authorization to State Highway Engineer 
to enter into a personal service contract 
with CM Consultants to study additional issues 
that have developed since they completed 
the Construction Contract Dispute Resolution 
Process Review. The issues to be included 
in the study are: 


a) the practice of escrowing bid documents; 


b) the practice of allowing’ contractors 
to submit names of proposed minority 
business enterprises on the day following 
the bid opening; and 


c) the practice of prequalifying contrac- 
tors to bid construction contracts. 


The not-to-exceed cost for the above three 


studies is $26,000. (Authorize State Highway 
Engineer to sign contract. ) 


Dated this pth aay of - » 1989 


Michael P.”?Hollern, Chairman 
Oregon Transportation Commission 


04-07-89 
D 


STATE HIGHWAY ENGINEER 


. Wt2l3q 


EXHIBIT__A 
MINUTES OF §=16-89 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. Project South Slough (Charleston) Bridge Section 


Grading, Paving, 
Type of Work _& Structure F.A, Proj. No. BRF-F-5(11) 


County _Coos Highway Cape Arago 


No. of Bidders Low Bidder 


Low Bid $ 


PROJECT POSTPONED UNTIL 4/13/89 


No. 2 Project Coquille River (Bullards Bridge Section 
(Contract No. 10,714) 


Type of Work _Maintenance Painting _—s~‘&F.A. Proj. No. _State 
County Coos Highway _Oregon Coast 
No. of Bidders 3 Low Bidder 8-G Paint Co. Inc.*, Puyallup, WA 
Low Bid $542,206.00 
Engineer's Recommendation: Award to low responsive bidder. 
2nd Bidder: S & K Painting**, Inc., Oregon City, OR $ 549,800.00 


3rd Bidder: Carter-Welsh, Inc. dba Garco Construction, 
Spokane, WA 99202 $ 597,330.00 


No. 3 Project Santiam River (Southbound) Bridge Section 


Type of Work Maintenance Painting F.A. Proj. No. State 
County _Marion & Linn 


Highway Pacific 


No. of Bidders 3 Low Bidder Carter-Welsh, Inc. dba Garco Const., Spokane, WA 
Low Bid $277,800.00 
Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: B-G Paint Co. Inc.*, Puyallup, WA $ 296,030.00 
3rd Bidder: S & K Painting, Inc.**, Oregon City, OR $ 374,200.00 


*Bidder will not accept award of contracts for an aggregate total in excess of 


$610,000. 
**Bidder will not accept award of more than two contracts at this letting. 


APPROVED BY CHAIRMAN 
MICHAEL P, HOLLERN 


ree 4H, 98 


EXHIBIT__A 
MINUTES OF 5216-89 


No. 4 


Project Arthur Street Bridge Section 
Action sires ee oe ——§ contract No. 10,716) 
Type of Work _Maintenance Painting F.A. Proj. No. State 


County _Multnomah Highway _Pacific Highway West 
No. of Bidders 3 Low Bidder 8-G Paint Co. Inc.*, Puyallup, WA 
Low Bid $63,623.00 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: S & K Painting, Inc.**, Oregon City, OR $ 108,906.00 
3rd Bidder: Carter-Welsh, Inc. dba Garco Construction 
Spokane, WA $ 168,337.00 


No. Project Poverty Flats Road-Meacham Section 


Grading, Paving 
Type of Work _Structures & Signing F.A. Proj. No. IR-84-6(16)225 


County Umatilla Highway Old Oregon Trail 


No. of Bidders 


Low Bid $ 


Low Bidder Fe 


PROJECT POSTPONED UNTIL 4/13/89 


No. 6 Project _S. E. Lester Avenue Interchange Section ‘ 
Grading, Paving, Structures, (Contract No, 10,718) 


Type of Work _Signing & Signals F.A. Proj. No. _IR-205-7(130) 05 


County Clackamas Highway _East Portland Freeway 
No. of Bidders 7 Low Bidder Ross Bros. Construction, Inc., Salem, OR 


Low Bid $3,940,326.00 


Engineer's Recommendation: Award to DBE low responsive bidder subject to concurrence 
of FIWA and Clackamas County and receipt of deposit by the County. 


2nd Bidder: F. €. Ward, Inc., Vancouver, WA $3,960,255.35 
3rd Bidder: Elting, Incorporated, Clackamas, OR $4,004 ,409.73 


*Bidder will not accept award of contracts for an aggregate total in excess of 
$610,000. 
**Bidder will not accept award of more than two contracts at this letting. 
APPROVED BY CHAIRMAN 
MICHAEL P, HOLLERN 


pate Br t, 287 
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Los 's wre A 
MINUTES OF 5-16-89 


No. 7 Project N. Fk. Coquille River-Myrtle Poing Section 
— Fact No. »719) 


Type of Work —_ Paving F.A. Proj. No. F-14(38) 

County Coos Highway Coos Bay-Roseburg 

No. of Bidders 3 Low Bidder Bracelin-Yeager Excavating, Coos Bay, OR 
Low Bid $230,634.50 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of the FHWA, 


2nd Bidder: Roseburg Paving Co., Roseburg, OR $ 268,803.00 
3rd Bidder: Johnson Rock Products, Inc., North Bend, OR $ 289,541.10 


No. __8 Project _Little Deschutes R. (Bridge Or.) Br. Section 
Grading, Paving Contract No. 10,720) 


Type of Work _& Structure F.A. Proj. No. BROS-0900(11) 
County _Deschutes Highway Bridge Drive (County Road) 


Stach Construction Co., Inc. & 
No. of Bidders 5 Low Bidder Stach Equipment, Inc., Grants Pass, OR 
Low Bid $152,041.00 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of Deschutes County and receipt of deposit by the county. 


2nd Bidder: E.M.W. Construction Co., Bend, OR $ 155,599.75 
3rd Bidder: JAL Construction, Inc., Bend, OR $ 162,139.00 


No. Project Lake Creek Bridge Section 
(Contract No. 10,721) 


Grading, Aggr. 


Type of Work _Surf., & Structure F.A. Proj. No. BROS-1500(11) 
County Jackson Highway Lake Creek Road (County Road) 


No. of Bidders 6 Low Bidder Visar Construction Co., Inc., Ashland, OR 


Low Bid $101,369.00 


Engineer's Recommendation Pending. 


2nd Bidder: Ausland Construction, Inc., Grants Pass, OR $ 123,307.00 
3rd Bidder: Stach Construction, Inc. & Stach 
Equipment, Inc., Grants Pass, OR $ 128,516.00 
APPROVED BY CHAIRMAN 
MICHAEL P, HOLLERN 


Date Lett, 1737 


EXHIBIT__4 


MINUTES OF 5=16-89 


No. 10 Project S. E&. Sth Ave. (Ontario) U'Xing Section 
Type of Work _ Protective Fencing F.A. Proj. No. _ State (Contract No. 10 ,722) 


County _Halheur 


Highway Old Oregon Trail 


No. of Bidders 3 Low Bidder Dice Construction, Inc., Bend, OR 
Low Bid $44,800.00 
Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Town & Country Fence Co. of Oregon, 
Clackamas, OR $ 44,990.60 
3rd Bidder: Coral Construction Co., Wilsonville, OR. $ 52,318.00 


No. 11 Project Juntura Rock Production 
(Contract No. 10,723) 


Type of Work Rock Production F.A. Proj. No. 


State 


County _Malheur Highway Central Oregon 


No. of Bidders 4 Low Bidder G. L. Ervin Construction, Prineville, OR 


$121,600.00 


Low Bid : 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: R. J. Taggart Construction, Salem, OR $ 133,200.00 
3rd Bidder: Nelson-Deppe, Inc., Nampa iD $ 151,000.00 


On April 4, 1989, I accepted the State Highway Engineer's recommen- 
dation for award of the projects on which bids were received on 
March 23, 1989, and authorized him to sign the contracts when condi- 
tions for the awards have been met. On Jobs 6, 7 and 8 if the low 
bidder fails to meet the requirements for the disadvantaged business 
enterprises, award will be made to next lowest responsive bidder 
pending DBE review and cost justification. 


Dated this pth day of De , 1989 


P” Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 


230: —— 
-MINUTES OF 5-16-89 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. 1 Project South Slough Charleston) Bridge 


Een 


Type of Work Gradin Paving & F.A. Proj. No. BRF-F-51(11) 
Structure - 


County _Coos Highway Cape Arago 


need 


No. of Bidders 6 


Low Bidder Traylor Bros... Inc. Evansville, IN 


Alt. “A* 
Low Bid $12,951,928.20 


Engineer's Recommendation Pending. 
2nd Bidder: General Construction Company, Seattle, WA ALT. “A” $14,329,227.00 
3rd Bidder: Ross Bros. Construction, Inc., Salem, OR Alt. “8” $14 ,803,882.00 


No. 2 Project Povert Flats Road-Meacham 


Type of Work Grading, Paving, Structures F.A. Proj. No. CRaEATH A - 10,717) 
TU Signing 


County Umatilla Highway Old Oregon Trail 
No. of Bidders 5 Low Bidder Acme Concrete Company, Spokane, WA 
Low Bid $11,788 453.36 


Engineer's Recommendation: Award to low responsive bidder subject to the concurrence 
of FHWA and TERO. 


and Bidder: Wildish Standard Paving Co., Eugene, OR $11 ,967,625.00 
3rd Bidder: Ball, Ball and Brosamer, Inc., Danville, CA $12,938,626.00 


No. 3 Project Flagstaff Keating Road-Middle Bridge 
ce inact Flagstatt (Mee (Contract No. 
F.A. Proj. No. State 10,724) 


Type of Work Paving all lente aes 


County Baker Highway Baker-Copperfield 


No. of Bidders 5 Low Bidder Angell Asphalt & Aggregate, Coos Bay, OR 
Low Bid §40,178.50 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Blue Mountain Paving Sess Yakima, WA $ 579,585.00 
3rd Bidder: Central Washington phait, Hoses Lake, WA : - $ $85,443.50 


APPROVED BY CHAIRMAN 
MICHAEL P. HOLLERN 


Date Core. /8 1989 


EXHIBIT__A 
MINUTES OF 5-5-8 


No. 4 Project Unity Rock Production ; 
(Contract No. 10,725) 


Type of Work Rock Production F.A. Proj. No. State 


een en eee leanne enna 
County Baker Highway Dooley Mountain 
No. of Bidders 3 Low Bidder Nelson-Deppe, Inc., Nampa, JD 
Low Bid 100,000.00 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Seubert Excavators, Inc., Cottonwood, 1d $ 125,000.00 
3rd Bidder: R. J. Taggart Construction, Salem, OR $ 174,500.00 


No. 5 Project Clackamas/Boring Highwa -362nd Drive 726) 
Type of Work _Overlay FLA. Proj. No. mai SRaoty 


County Clackamas Highway _Mt, Hood 


No. of Bidders 2 Low Bidder Oregon Asphaltic Paving, Portland, OR 
Low Bid 783,627.00 


Engineer's Recommendation: Award to low DBE responsive bidder subject to the 
concurrence of the FHWA, 


ond Bidder: Lakeside Industries, Bellevue, WA $ 946,021.00 
3rd Bidder: None 


No. 6 Project Arizona Beach-Euchre Creek 

Type of Work Bikeway F.A. Proj. No. state Contract No. 10,727) 
County _Curry Highway Oregon Coast 

No. of Bidders _ 2 — Low Bidder Bracelin Yeager Excavating, Coos Bay, OR 

Low Bid $ 114,370.00 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder; Tidewater Contractors, Inc., Brookings, OR $ 126,614.00 
3rd Bidder: None 


APPROVED BY CHAIRMAN 
MICHAEL P, HOLLERN 


Date Lp . 18, 1939 


— 


MINUTES OF 5-16-89 


EXHIBIT A 


No. 7 Project Region 4 Rec cle Projects 
ia »728) 


Type of Work Paving F.A. Proj. No. State 


County _Deschutes & Highway Various Highways 
Klamath 


No. of Bidders 3 Low Bidder J. C. Compton Contractor, Ince, McMinnville,OR 


ocean ey 


Low Bid $ 748,990.00 
Engineer's Recommendation: Award to low responsive bidder. 


and Bidder: R. L. Coats, Bend, OR $ 767,143.00 
3rd Bidder: Babler Bros., Inc., Portland, OR $1 019,835.00 


No. 8 Project Sisters Rock Production 
(Contract No. 10,729) 


Type of Work Rock Production F.A. Proj. No. St 

County Deschutes Highway Santiam 

No. of Bidders _3 Low Bidder Portable Rock Production Co., Eugene, OR 
Low Bid $ 85,400.00 

Engineer's Recommendation: Award to low responsive bidder, 


2nd Bidder: R. J. Taggart Construction, Salem, OR 
3rd Bidder: Blaze Construction, Inc., Yakima, WA 


No. 9 Project Malheur River Bridge-Vale 
ef Contract No. 10,730) 


Type of Work Paving F.A. Proj. No. 


County Malheur Highway Central Oregon 


No. of Bidders 5 Low Bidder Angell Asphalt & Aggregate, Coos Bay, OR 


Low Bid $ 373,299.50 

Engineer's Recommendation: Award to low responsive bidder. 

2nd Bidder: J. C. Compton Contractor, Inc.» McMinnville, OR $ 431,147.50 
3rd Bidder: Roy L. Houck Construction, Salem, OR $ 449,621.00 


APPROVED BY CHAIRMAN 
MICHAEL P, HOLLERN 


Date Gp 8, 195 


EXHIBIT__A 


MINUTES OF 5216-89 


No. 10 Project Black Canyon-Harper Junctio 


n 
Type of Work Recycle & Paving F.A. Proj. No. State Contract No. 10,731) 
County _Malheur Highway Central Oregon 


BLS ne 


No. of Bidders 4 Low Bidder Rt. Coats, Bend, OR 
Low Bid $1,132,620.00 
Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Angel? Asphalt & Aggregate, Coos Bays OR 1,149,442.50 
3rd Bidder: J. C. Compton Contractor, Inc., 4c anville, OR 1,295 500.00 


Project Ukiah Rock Production 


No. 13 


Type of Work Rock Production F.A. Proj. No. State (Contract No. 10,732) 


County _Umatilla Highway Pendleton-John Da 


No. of Bidders _2 Low Bidder Konen Rock Products, Mi} .on-Freewater, OR 


Low Bid 147 ,600.00 
Engineer's Recommendation: Award to low responsive bidder. 


and Bidder: R. de Taggart Construction, Salem, OR $ 166,400.00 
3rd Bidder: None 


No. 12 Project SE 4th-SwW 4th (Pendleton) 


(Contract No. 10,733) 


Type of Work Paving F.A. Proj. No. State 
County _Umatilla Highway Pendleton Highwa Court Street 
Pioneer Asphalt, Inc. Pendleton, OR 


No. of Bidders 3 Low Bidder Pp A A A 


Low Bid $ 53,997.30 
Engineer's Recomnendation: Award to low responsive bidder. 


2nd Bidder: Blue Mountain Paving Co.. Yakima, WA $ 54,802.00 
3rd Bidder: Humbert Asphalting, Milton-Freewater, OR $ 75,390.05 


APPROVED BY CHAIRMAN 
MICHAEL P. HOLLERN 


Date 4, 17. : 


EXHIBIT__A 


MINUTES OF 5-16-89 


No. 13 Project LaGrande Rock Production 

Type of Work Rock Production F.A. Proj. No. State (Contract No. 10,734) 
County _Union Highway Qld Oregon Trail 

No. of Bidders _3 Low Bidder R. DO. MAC, Inc., LaGrande, OR 


Low Bid $ 178,200.00 


Engineer's Recommendation: Award to low responsive bidder, 


2nd Bidder: Schubert & Son's Ready-Mix, Union, OR $ 187,500.00 
3rd Bidder: Seubert Excavators, Inc., Cottonwood, 10 $ 199,800.00 


On April 18, 1989, I accepted the State Highway Engineer's 
recommendation for award of the projects on which bids were received 
on April 13, 1989, and authorized him to sign the contracts when condi- 
tions for the awards have been met. On Job 5 if the low bidder fails 
to meet the requirements for the disadvantaged business enterprises, 
award will be made to next lowest responsive bidder pending DBE review 
and cost justification. 


Dated this SA day of Drug , 1989 


ichael P. Hollern, Chairman 
; OREGON TRANSPORTATION COMMISSION 


EXHIBIT__B 
MINUTES OF 5-16-89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in accor- 
dance therewith for the Commission, I approved the action listed below 
and report this action for your official records: 


1) On March 24, 1989, approved awarding Contract 
No. 10,707 for protective fencing on the "D" St., 
Center St. and Butteville Rd. U'Xings of the 
Pacific Highway in Marion County to the second 
low bidder, Coral Construction Company, 
Wilsonville, at $82,696. (February 23, 1989, 
bid opening.) The low bidder, 2G Construction, 
Eugene, did not execute their contract. 
(Authorized State Highway Engineer to sign 
contract. ) 


Dated this 24 day of APRIL, 1989 


John/ Whitty, Vice Chairmd 
ON TRANSPORTATION COMMISSION 


TO: 
SUBJECT: 


EXHIBIT__-¢__ 
MINUTES OF 5-16-89 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


Under delegated authority to the Director (Delegation Order No. 29) from 
the Oregon Transportation Commission, subdelegated to the Deputy Director 
(Subdelegation Order No. DIR-8), the following actions were taken: 


1) 


On March 29, 1989, approved a personal service contract 
with Serenity Lane, Inc., for 17 four-hour workshops for 
training supervisors in managing drug abuse problems in 
the workplace. This contract covers the period May 1 
to December 31, 1989, at a cost not to exceed $9,000. 


On April 7, 1989, approved an intergovernmental service 
agreement with Chemeketa Community College to conduct 
two Time Management workshops on June 23 and October 10, 
1989, at a cost of $1,350. (Signed by Judy Gregory for 
Deputy Director.) 


On April 26, 1989, approved a personal service contract 
with John Colosimo & Associates for a Strategic Market - 
ing Workshop on April 27, 1989, at a cost not to exceed 
$285. 


On April 26, 1989, approved a personal service contract 


with Rob Russell for a "Group Facilitator Training" 
class on April 28, 1989, at a cost not to exceed $618. 


May , 1989 


Gary A. Potter), Deputy Director 


EXHIBIT. 
MINUTES OF 5-16-89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon 
Transportation Commission. Pursuant to that authority and acting in 
accordance therewith for the Commission, I approved the actions listed 
below and report these actions for your official records: 


1) On March 17, 1989, signed a settlement agreement and 
release with Elting, Inc., covering Price Agreement 
#11 in the amount of $225,000 on the Park Place-Newel] 
Creek Section of the Cascade Highway South in Clack- 
amas County, Contract No. 9717. 


On March 29, 1989, approved an agreement with the City 
of Prairie City for construction of new steps and 
retaining wall on the north side of the John Day 
Highway within the City limits. This project will be 
financed with State and City funds, the State’s 
participation limited to a maximum of $10,000 and the 
City being responsible for 100 percent of all other 
costs. (Approved by Duane Christensen for State 
Highway Engineer. ) 


On March 31, 1989, approved an agreement with Crook 
County allowing the County access to the State’s 
aggregate sources for the resurfacing project on the 
Powell Butte Junction-Forest Boundary Section of the 
Ochoco Highway. (William Anhorn approved for State 
Highway Engineer. ) 


On March 31, 1989, established a 40 MPH speed zone 
from M.P. 1.70 to M.P. 2.07 on the Green Springs 
Highway in the City of Ashland, Jackson County. (See 
"Speed Zone Order No. 969.") 


On March 31, 1989, approved a personal service 
contract with Mighty Graphics for creating a 
storyboard for a television public service announce- 
ment. The contract covered the period March 31 to 
April 5, 1989, at a cost not to exceed $200. 


On March 31, 1989, approved Supplement No. 1 to a 
personal service contract with William F. Ventry for 
a Value Engineering Workshop. This supplement adds 
$113.66 to the total agreement cost to cover unex- 
pected travel expenses, adjusting the contract cost 
from $8,000 to $8,113.66. (Approved by William Anhorn 
for State Highway Engineer. ) 
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4c ae 


MINUTES OF 5-16-89 


On April 12, 1989, approved an interagency service 
agreement with Chemeketa Community College for a 
hazardous materials awareness course on May 9, 1989, 
at a cost not to exceed $1,600. 


On April 19, 1989, approved a_ personal service 
contract with Howard Needles Tammen & Bergendoff for 
consulting services on the Elk Creek Tunnel on the 
Umpqua Highway in Douglas County on April 18 and 19, 
1989, at a cost not to exceed $1,000. (Approved by 
William Anhorn for State Highway Engineer. ) 


On April 19, 1989, approved a_ personal service 
contract with Kiewit Construction Company for 
consulting services on the Elk Creek Tunnel on the 
Umpqua Highway in Douglas County on April 18 and 19, 
1989, at a cost not to exceed $1,000. (Approved by 
William Anhorn for State Highway Engineer. ) 


On April 21, 1989, approved an agreement with Lincoln 
County for establishing a procedure for the control 
of noxious weeds within certain State highway rights 
of way in the County. 
) /) 
Dated this =~ _— day of // 

“a : 7 


_— 


State Highway Engineer 


ee E Pee ee D 
ee Se 
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MINUTES OF 5-16-89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


On behalf of the Commission and under authority delegated to me to award 
contracts, I awarded the following contracts: 


1) Work on the SE Lester Avenue Interchange Section of the 
East Portland Freeway in Clackamas County. Bids 
received March 23, 1989. Contract No. 10,718 awarded 
on April 13, 1989, to Ross Bros. Construction, Inc., 
Salem, at $3,940,326.00. 


Work on the North Fork Coquille River-Myrtle Point 
Section of the Coos Bay-Roseburg Highway in Coos County. 
Bids received March 23, 1989. Contract No. 10,719 
awarded on April 10, 1989, to Bracelin-Yeager Excavating 
& Trucking Inc., Coos Bay, at $230,634.50. 


Work on the Little Deschutes River Bridge Section of 
Bridge Drive County Road in Deschutes County. Bids 
received March 23, 1989. Contract No. 10,720 awarded 
on April 7, 1989, to Stach Construction Co., Inc. and 
Stach Equipment, Inc., a JV, Grants Pass, at 
$152,041.00. 


Work on the Lake Creek Bridge Section of Lake Creek 
County Road in Jackson County. Bids received March 23, 
1989. Contract No. 10,721 awarded on April 7, 1989, to 
Ausland Construction, Inc., Grants Pass, at $123,307.00. 


ef 
Dated this / day of Le , 1989 


hi Li ated pe ie 
fer. Donald E. Forbes, State Highway Engineer 


ote 2 5 Seen 
MINUTES OF 5-16-89 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under delegated authority, the 
following contracts were accepted as being completed according to 


specifications: 


Contractor and 
Contract No. 


Mocon Corporation 
Contract No. 10451 
Acceptance Date: April 4, 1989 


Rowell and Wickersham Contrs. 
Contract No. 10605 
Acceptance Date: April 14, 1989 


Hamilton Electric, Inc. 
Contract No. 10582 
Acceptance Date: April 


Mocon Corporation 
Contract No. 10428 
Acceptance Date: April 


Mocon Corporation 
Contract No. 10522 
Acceptance Date: April 


R. L. Coats 
Contract No. 10419 
Acceptance Date: April 21, 1989 


A & R Construction, Inc. dba 
Laco Construction 

Contract No. 10532 

Acceptance Date: April 21, 1989 


Stach Construction Co., Inc./ 
Stach Equipment Inc. 

Contract No. 10538 

Acceptance Date: April 21, 1989 


Roy L. Houck Construction 
Contract No. 10588 
Acceptance Date: April 24, 1989 


Benton Electric, Inc. 
Contract No. 10618 
Acceptance Date: April 25, 1989 


Section and County 


Rocky Butte-NE Multnomah Street, 
Unit 2 
Multnomah County 


Wapato Road-NCL Yamhill 
Yamhill County 


Secappoose Fire Signal 
Columbia County 


Oatfield Road at Jennings Avenue 
Clackamas County 


"S" Curves-Settlemier Avenue 
(Woodburn) 
Marion County 


Little Odell Cr.-U.S. 97 and 
Crescent Bikepath 
Klamath County 


Dry Creek (Bramlet Cemetery Rd.) 
Bridge 
Wallowa County 


Munger Creek (Kincaid Rd.) Br. 
Josephine County 


Farmington Hwy. at SW 160th Ave. 
Washington County 


Pacific Hwy. West at Fifth St. 
Yamhill County 
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MINUTES OF 5-16-89 


Report of Action Under Delegated Authority 
By State Highway Engineer 
Page 2 


Hamilton Electric, Ine. Grants Pass Shopping Center and 
Contract No. 10632 Litton Industrial Access 
Acceptance Date: April 25, 1989 Josephine County 


Expenditure Recap 


Above Projects FY to Date 


Original Authorization $2,919,110.20 $430,728, 253.36 
Anticipated Costs $3,171,834.86 $449, 931,008.59 
Percentage Overrun (Underrun) +8.7% +4 5% 


eee 0 Act Aut 


f=.< Donald E. Forbes, State Highway Engineer 


Date 


EXHIBIT E 


a? oe ee — 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property 
in preparation for condemnation (Delegation Order No. 16, Sub. 46), 
I approved making the following offers in accordance with this 
authority for and on behalf of the Commission: 


E. MCMINNVILLE INTCHGE.-AIRPORT RD. SECTION OF THE SALMON RIVER 
HIGHWAY 


R-57057 Gertrude B. Gustafson et al Offer: $37,300.00 
R-57071 S. L. Baker et al Offer: $100.00 
R-57072 Ronald E. Turley et al Offer: $100.00 
R-57073 Elsie M. Maynard et al Offer: $100.00 
R-57074 Elsie M. Maynard et al Offer: $100.00 
R-57079 Evergreen Agricultural Enterprises Offer: $4,050.00 
R-57080 Evergreen Agricultural Enterprises Offer: $3,800.00 
R-57082 Lois C. Longhurst et al Gtfer: $4,000.00 
R-57083 Evergreen International Aviation Offer: $100.00 
R-57084 Evergreen Helicopters, Inc. Offer: $73,200.00 
R-57085 Evergreen International Aviation Offer: $41,700.00 


FOOTHILL BLVD. -ROGUE RIVER/REDWOOD HWY. JCT. SECTION OF THE REDWOOD 
HIGHWAY 


R-57385 - White Consolidated Industries Offer: $44,975.00 
R-57404 - Blackrock Trail Trust Offer: $92,400.00 
R-57416 - Lloyd M. Haines et al Offer: $1,800.00 


GREELEY RAMP-N. BANFIELD INTCHGE. SECTION OF THE PACIFIC HIGHWAY 
R-58022 - Vincent O. Powell et al Offer: $460.00 
R-58025 - Pacific Development (Prop.) Inc. Offer: $500.00 
R-58026 - Pacific Development (Prop. ) Inc. Offer: $367,000.00 


KLAMATH CO. LINE-DREWS CR. RD. SECTION OF THE KLAMATH FALLS- 
LAKEVIEW HIGHWAY 


R-57044 - Jack Sparrowk Offer: $1,250.00. 


S.E. BASELINE ST.-E. MAIN ST. SECTION OF S.E. 10TH AVENUE 


(HILLSBORO) ee 


R-57207 - George D. Ross et al Offer: $30,500.00 
R-57208 - Jean M. Gratteri offer: $9,450.00 
R-57209 - Leonard Gratteri et ux Offer: $5,700.00 


-1- 


mest 
3 


4RI E 
MINUTES OF 516-89 
Offers Tendered List 


Page 2 
April 5, 1989 


S.E. LESTER AVENUE INTCHGE. SECTION OF THE EAST PORTLAND FREEWAY 
R-57619 - Harvey R. Gartrell et al Offer: $11,700.00 
SCHOLLS HWY. AT HALL BLVD. SECTION OF THE SCHOLLS HIGHWAY 
R-57031 - Peter G. Olson et al Offer: $3,320.00 
R-57032 Peter G. Olson et al Offer: $17,000.00 
R-57033 Texaco Refining and Marketing Offer: $81,700.00 
R-57038 Peter G. Olson et al Offer: $105,075.00 
R-57039 Hall Blvd. Investors Offer: $900.00 
R-57040 Panoco, Inc. et al Offer: $42,800.00 
R-57041 Denny's Inc. Offer: $150.00 
R-57347 Peter G. Olson et al Offer: $26,400.00 
7TH ST.-9TH ST. (ASTORIA SECTION OF KLASKANINE AVENUE 

R-57094 - Philip Anderson et al offer: $300.00 


UNION/GRAND AVE. VIADUCT-S.E. RIVER RD. SECTION OF THE PACIFIC 
HIGHWAY EAST 


R-55962 - Nadine D. Belles et al Offer: $196,100.00 


day of April, 1989 


Z 


| 
Z 


7 : 
TEVEN GREEN, Right of Way Manager 


iis E 
MINUTES OF $-16-89 


ae 


MAY, 1989 


OREGON TRANSPORTATION COMMISSION 


SUBJECT: REPORT OF ACTIONS TAKEN UNDER DELEGATED AUTHORITY 


Under delegated authority to the Highway Engineer (Delegation Order No. 23) 
from the Oregon Transportation Commission, subdelegated to the Right of Way 
Manager (Administrative Order No. 33), the following actions were taken: 


APPROVAL TO SELL EXCESS PARCELS: (23-43) (Administrative Order No. 33) 


1) JACKSON COUNTY: KANE CREEK INTERCHANGE SECTION - PACIFIC HIGHWAY: 
File 19086 - containing 1.05 acre; $14,000; Approved 4/27/89. 

2) JACKSON COUNTY: MEDFORD MAINTENANCE STATION - ROGUE VALLEY HIGHWAY: 
File 48845 - containing 25,891 square feet; $40,000; Approved 4/24/89. 

3) LANE COUNTY: COTTAGE GROVE LINE CHANGE SECTION - GOSHEN-DIVIDE HWY: 
File RRW760 - containing 0.92 acres; $500; Approved 4/11/89. 

4) LANE COUNTY: SUTTON LAKE-FLORENCE SECTION - OREGON COAST HIGHWAY: 
File 53401 - containing 6,810 square feet; $8,000; Approved 4/19/89. 

5) LINCOLN COUNTY: ALSEA RIVER (WALDPORT) BRIDGE - OREGON COAST HIGHWAY: 
Files 56805, 56806, 56807 - containing 16,900 square feet; $5,000; 
Approved 4/11/89. 

6) MARION COUNTY: WILLAMETTE RVR. (SALEM) BRIDGE - WILLAMETTE-SALEM HWY. 
Files 51251, 51626, 51627, 51628 - containing 36,651 square feet; 
$450,000; Approved 4/17/89. 


R/W_SERVICE AGREEMENTS: (23-45) (Administrative Order No. 33) 


7) R/W Service Agreement #338 (supersedes prior R/W Service Agreement #338 

and will use same C. & A. No. and same E.A.); with City of Tualatin; C. 
& A. #9421; Clackamas County; Wilke Road & Borland Road; State agrees 
to act for Agency in performing those services related to the acquisi- 
tion of right-of-way for Agency; preliminary estimate of cost $5,000; 
Approved 3/28/89. 
R/W Service Agreement #358; C. & A. #9058; with Multnomah County; 
Cornelius Pass Rd./Skyline Blvd. a count road); Intersection 
Realignment; State agrees to act for Agency in performing those 
Services related to the acquisition of right-of-way for Agency; pre- 
liminary estimate of costs is $100,000 - County's pro rata share being 
$6,000; Approved 4/05/89. 


OPTIONS AND OTHER DOCUMENTS RELATING TO THE ACQUISITION OF PROPERTY BY THE 
HIGHWAY DIVISION: (23-65) (Administrative Order No. 33) 


BAKER COUNTY: 


RICHLAND MAINTENANCE SITE - BAKER-COPPERFIELD HIGHWAY: 
58381 Paul & Carol Ransom (C.P.) $ 3,500 App. 4/11/89 
Stanley & N. LaRue Brooks 
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(Continued) 
CLACKAMAS COUNTY: 


CASCADE HWY. N.-LESTER AVE. - JOHNSON CREEK BOULEVARD: 
58072 Raymond V. & Hazel L. Monsrud $ 


SPANGLER HILL-MULINO - CASCADE HIGHWAY SOUTH: 
Charles E. Tyler 
Ann M. Baker 


CLATSOP COUNTY: 


POWERS SLOUGH (ALDER CREEK) BRIDGE - FORT STEVENS HIGHWAY: 
58235 Division of State Lands $ 


COOS COUNTY: 


MARLOW CREEK BRIDGE - COOS RIVER HIGHWAY: 
58284 Lyle L. & Maxine McGuire 


DESCHUTES COUNTY: 


O'NEIL JUNCTION-REDMOND COUPLET - THE DALLES-CALIFORNIA HIGHWAY: 

57552 Robert M. & Ruth C. Hanson $ 

57559 Norman & Vivian Faulkner $ 

57561 Norman H. & Vivian A. Faulkner $ 

57584 Richard B. Durfee, Jr.; Ruth Payne Durfee; $ 
Donald D. Rogers; Mark D. Rogers 

$ 


57780 John C. & Juanita Ryan 


REDMOND-BEND (SOUTH UNIT) - THE DALLES-CALIFORNIA HIGHWAY: 
56920 M. Jane Spink § 1,525 


DOUGLAS COUNTY: 


CAMAS VALLEY-HWY. 42 - COOS BAY-ROSEBURG HIGHWAY: 
57477 Hazel Thrush 


CAMAS VALLEY - COOS BAY-ROSEBURG HIGHWAY: 
57471 Cecil V. Kiser; Lloyd T. Nelson; 
James A. Nelson 


N.W. HOOKER ROAD-ALAMEDA AVENUE - OAKLAND-SHADY HIGHWAY: 
57850 Mary E. Sheppard $ 31,500 


TYEE CURVE - ELKTON-SUTHERLIN HIGHWAY: 
57835 Division of State Lands 


6,800 App. 


200 App. 
500 App. 


507 App. 


7,835 App. 
8,480 App. 
4,200 App. 
4,500 App. 


9,510 App. 


4/17/89 


4/11/89 


4/11/89 


4/04/89 


4/19/89 


4/17/89 
4/05/89 
4/18/89 
4/24/89 
4/18/89 


2/03/89 


4/19/89 


4/19/89 


4/24/89 


4/12/89 
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OPTIONS: (Continued) 
JACKSON COUNTY: 


KINGS HWY.-JASPER ST. (MEDFORD) - STEWART AVENUE: 
55933 Mobil Oil Corporation $ . 4/17/89 


ROGUE VALLEY HWY. @ SCENIC AVENUE - ROGUE VALLEY HIGHWAY: 
58325 Betty Joan Tighe $ . 4/20/89 


JEFFERSON COUNTY: 


CHERRY LANE-HESS STREET - WARM SPRINGS HIGHWAY: 
58197 William B. Hoffman . 4/04/89 


JOSEPHINE COUNTY: 


FOOTHILL BLVD.-ROGUE RIVER/REDWOOD HWY. JUNCTION - REDWOOD HIGHWAY: 


57390 Gene Williams $ 4,795 App. 4/24/89 
57413 First Assembly of God of the $ 500 App. 4/19/89 
City of Grants Pass, Oregon 
57414 SFS Investment Corporation $ 3,300 App. 4/19/89 
57418 C. A. Morrison, Trustee of C. A. Morrison $ 2,500 App. 4/24/89 
Trust; C. A. Morrison, Trustee of Miriam R. 
Morrison Trust; Betty Nelson; Lee Walker 


KLAMATH COUNTY: 


AUSTIN AVENUE-EASTSIDE BYPASS - KLAMATH FALLS-LAKEVIEW HIGHWAY: 
57351 Union Oil Company of California $ 10,050 . 2/24/89 


KERN SWAMP ROAD-WEYERHAEUSER ROAD - GREEN SPRINGS HIGHWAY: 

57661 Donald E. & Grace McGhehey 150 . 4/19/89 

57749 Harold Robert Warner, Jr. 825 . 4/19/89 

57751 Albert & Carol Klepper 250 . 4/04/89 

57752 D. E. & Barbara Colwell; 7,875 . 4/19/89 
Renold R. & Elsie E. Passien 

57756 Marianna B. & Jerry D. Bridges 1,450 . 4/12/89 
Charles W. Kerr, Jr. & Anita G. Kerr (C.P.) 

57765 William J. & Imo Rae Weber 200 . 4/12/89 


LINCOLN COUNTY: 


SALMON RIVER HIGHWAY @ N. BANK ROAD: 
58192 Vivian M. Lematta - 4/20/89 


f) 
(Wid 
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OPTIONS: (Continued) 
LINN COUNTY: 


LAKE CREEK-I-5 - LEBANON-CORVALLIS HIGHWAY: 
57676 Martha Wernke; Richard Pharis; 
Janet Robbins; Janet Pharis 


MARION COUNTY: 


12TH STREET-24TH STREET - MISSION STREET: 
54494 Benjamin A. Bello 
* consideration includes trade from 
File 54284 - $8,446) 


MULTNOMAH COUNTY: 


223RD AT N.E. PORTLAND HWY. - N.E. PORTLAND HIGHWAY: 
STTT?T Chester R. Morrow, Jr. 
Pauline F. Morrow 


N.E. 181ST AVE. INTERCHANGE - COLUMBIA RIVER HIGHWAY: 
58208 Union Pacific Land Resources Corporation $ 11,000 
N.E. 201ST @ N.E. PORTLAND HWY. - N.E. PORTLAND HIGHWAY: 

58050 Rolling Hills Mobile Terrace of Oregon $ 250 


S.E. STARK-N.E. GLISAN - 223RD AVENUE: 

57218 Neal T. & Sandra Ashe $ 200 

57219 Leo P. Kahn; Phyllis Kahn; Paul Wycoff; $ 1,900 
Jean Wycoff; Dean R. Browning; Janet Browning 


UNION/GRAND_ VIADUCT-RIVER ROAD - PACIFIC EAST HIGHWAY: 
$1,093,000 


56975 Oregon Worsted Company 
POLK COUNTY: 
FORT _HILL-WALLACE BRIDGE - SALMON RIVER HIGHWAY: 


58285 Willamette Valley Railroad Company 
(ODOT Agrmnt. No. RR 1297) 


$Donation 


WASHINGTON COUNTY: 


21ST TO MAIN - TUALATIN VALLEY HIGHWAY: 


57204 Dorothy Stevens $ 28,100 


PACIFIC HWY. WEST @ CANTERBURY LANE - PACIFIC HIGHWAY WEST: 
57695 Oregon Foundation, Inc. $ 250 
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4/11/89 


3/03/89 


4/25/89 


4/17/89 


4/04/89 


4/19/89 
4/18/89 


4/25/89 


4/11/89 


4/25/89 


4/25/89 
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OPTIONS: WASHINGTON COUNTY: (Continued) 


SCHOLLS HWY. @ S.W. HALL BLVD. (BEAVERTON } - SCHOLLS HIGHWAY: 
57035 Square Land Co., Ltd. $Donation App. 4/25/89 


57041 Denny's Inc. $ 150 App. 4/19/89 


21ST TO S.E. BASELINE - TUALATIN VALLEY HIGHWAY: 
57645 S. Howard Davis $ 61,500 App. 4/03/89 


TUALATIN RIVER BRIDGE - HILLSBORO-SILVERTON HIGHWAY: 
58210 Division of State Lands $ 571 App. 4/25/89 


UMATILLA COUNTY: 


NCL STANFIELD-STANFIELD JCT. - UMATILLA-STANFIELD HIGHWAY: 

49160 Seibel Brothers (Fencing) $ 600 App. 4/11/89 

49261 Rolland L. & Toni K. Holeman $ 300 App. 4/11/89 
(Supplemental Agreement for Firewood) 


YAMHILL COUNTY: 


E. MCMINNVILLE INTERCHANGE-AIRPORT ROAD - SALMON RIVER HIGHWAY: 

57045. Michael D. & Angeline D. Angerstein $ 4,350 App. 4/17/89 
57048 Donald & Erma Jesse $ 10,300 App. 4/17/89 
57076 Eugene & Helen Lucille Ramsden $ 8,750 App. 4/19/89 


NEIL GOLDSCHMIDT 
GOVERNOR 


73410-806 


MELIER TT F = 
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PARKS AND RECREATION DIVISION 
525 TRADE STREET SE, SALEM, OREGON 97310 PHONE (503) 378-6305 


TO: Oregon Transportation Commission 


FROM: David G. Talbot 
State Parks Administrator 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the 
State Parks Administrator, or his designate, in an official 
capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, the Parks 
Administrator or his designate has approved the following 
actions and report them for your official records. 


On April 11, 1989 approved a Second Addendum to 
Historic Preservation Fund Agreement with City of 
Lake Oswego, Clackamas County for Survey and 
Inventory, in the amount of $14,960. 


On April 13, 1989 approved Ed Lucas' request to 
construct a pole barn, hay shed and timber harvest 
within the Clackamas River Scenic Waterway in 
Clackamas County. 


On April 24, 1989 approved a Historic Preservation 
Fund Agreement with City of Sherwood, Washington 
County for Sherwood Inventory, in the amount of 
$5,572. 


On April 24, 1989 approved a Historic Preservation 
Fund Agreement with Cultural Heritage Foundation, 
Multnomah County for Lower Columbia River 
Archeology National Register Nomination in the 
amount of $13,546. 


On April 24, 1989 approved High Ridge Logging's 
request to conduct selective logging of old growth 
and dying timber within the Grande Ronde River 
Scenic Waterway in Wallowa County. 


ye 


Dated this A aay of May, 1989 


bP SIP 


David G. Talbot, State ae Administrator 
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REPORT OF CONDEMNATION CASES SETTLED 


State's State's Highest. Amount of 
Defendant offer Appraisal Settlement 


Joseph Pellicano $450 $450 $1,000 
L-9320 

R-57435 

Section: Stark St. - Glisan St. 

Highway: S.E. 223rd Avenue 

County: Multnomah 


Remarks: 


George and $5,300 $11,230 
Anna Spencer 

L-9198 

R-56877 

Section: Redmond - Bend (South Unit) 
Highway: The Dalles - California 

County: Deschutes 


Remarks: 


Gerald E. Alford $7,800 $12,400 
L-9167 

R-55073 

Section: S.E. Division St. - S.E. Schiller St. 

Highway: Cascade North 

County: Multnomah 


Remarks: 


Louise I. $4,600 $ 
Lindquist 

L-9168 

R-55074 ; 

Section: S.E. Division St. - S.E. Schiller St. 
Highway: Cascade North 

County: Multnomah 


Remarks: 
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MINUTES 
OF THE 
OREGON TRANSPORTATION COMMISSION 


LUNCH AND WORKSHOP 
TOUR 


DINNER MEETING 
JUNE 19, 1989 


BREAKFAST AND COMMISSION TOPICS 
AGENDA REVIEW 
FORMAL MEETING 
WORKSHOP 
LUNCHEON 


JUNE 20, 1989 


IN 
COOS BAY, OREGON 


On June 19, 1989, following lunch, the Transportation Commission 
met in the Coquille Room at The Red Lion Motor Inn, 1313 N. Bayshore 
Drive, Coos Bay, for a workshop on an update of the Six-Year Highway 
Improvement Program. (Notice of the luncheon and workshop had been made 
by press release to newspapers of local and general circulation throughout 
the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

David F. Bolender, Member 

Robert N. Bothman, Director of Transportation 
Donald E. Forbes, State Highway Engineer 

Bill Anhorn, Deputy State Highway Engineer 

Jim Gix, Region 3 Engineer 

Judy Peterson, Manager of Administrative Services 
Fran Neavoll, Commission Services 


There were other staff persons present. 


Mr. Forbes said the purpose of the workshop was to update the 
Commission on the activities involving the Highway Plan and the Six-Year 
Program. He discussed the mission, values, and standards and the 
relationship with the long-term vision of the highway system (Highway Plan 
and Six-Year Program) and the organization. He asked Bob Royer, Planning 
Engineer, to discuss the Highway Plan. 


Mr. Royer said his objectives are to show what has occurred since 


the 1984 Highway Plan, to present ten-year highway needs, and to establish 
priorities for uncommitted revenue. By use of an overhead projector, he 
explained the major Highway Plan Program areas entitled modernization, 
preservation, operations, maintenance, and other. 


Mr. Royer said the 1984 Plan stressed preservation of the system. 
The major guidelines were: 


A) The maintenance program could provide an adequate system if 
funded at the 85% level; 


B) The goal for preservation would be having 90% of the highway 
system at fair or better condition; 


C) Focus the modernization funds on the more important routes. 


Mr. Royer then explained the changes that occurred with House 
Bill 2266 in 1985 and House Bill 2112 in 1987. He said the guidelines to 
preserve the system remained the same and a State Modernization Program 
and Access Oregon Highways Program were developed. 


Mr. Royer displayed the total ten-year needs for the highway 
program and the available revenue to the State. He said the number one 
priority would be to preserve the system. Maintaining the preservation 
system goal at 90% fair or better, accomplishing 60% of operations needs, 
and 85% of maintenance needs are still appropriate. He displayed a chart 


that showed the funds available for modernization for the next ten years 
at $884 million. He explained the ten-year modernization needs for the 
Interstate at $1.284 billion, Access Oregon Highways at $1.499 billion, 
and the rest of the State Highway System at $3.198 billion. He recom- 
mended the $884 million availability breakdown of funds as: 

$60 million - preservation of the Interstate 

$151 million - modernization of the Interstate 

$423 million - modernization of Access Oregon Highways 

$200 million - modernization of other highways 

$50 million - Opportunity Funds 

Mr. Royer recommended that Federal Interstate Funds be supple- 
mented with other funds to preserve and modernize the Interstate System. 
He said this is a significant shift from current policy. 


Mr. Royer also displayed a chart showing the allocation of new 
revenue from House Bill 3447, if passed by the Legislature this session: 


Over the ten-year period, $287 million would be available: 
$50 million - Interstate 
$140 million - Access Oregon Highways 
$50 million - Other highways 
$30 million - Four bridges 
$17 million - Safety 
Mr. Forbes summarized the needs over a ten-year period as $9.385 
billion with only enough revenue to take care of 40 percent of those 
needs. He said the first priority would be preserving the system, such 
as maintenance, operation, and surface preservation. He commented that 


there will be about $1.2 billion in available revenue for modernization. 


He said there are key policy issues that the Commission will need 
to consider. He outlined the recommendations as follows: 


1) Use Highway Plan to guide highway investment decisions and 
programs. 


2) Use State and Federal Funds to provide greatest cost- 
effectiveness. 


3) Supplement Federal Funds used for interstate improvements with 
other funds. 
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There was considerable discussion concerning the proposed key 
policy issues. Chairman Hollern posed the question if AAA, the Oregon 
Truckers Association, and other user groups should be included in the 
process of the Six-Year Highway Improvement Program. There appeared to 
be a consensus that the staff should meet with user groups early in the 
process to gain their input and support. 


The Commission appeared to be in agreement with the three 
recommendations on the policy issues. There was discussion concerning the 
use of funds from House Bill 3447 between the Access Oregon Highways 
Program, funds for bridges, and the Interstate System. Chairman Hollern 
asked the staff to restudy the allocations for House Bill 3447 funds. 


Cam Gilmour, Program Section Manager, told the Commission of 
meetings with local governments to develop a more cooperative partnership. 
He said these meetings were an outcome of the survey that recommended an 
improvement in communication with cities, counties, and other governmental 
agencies. He mentioned the items discussed were Federal funding, the Six- 
Year Program update process, region priorities, local government billings, 
and local issues. He reported that no negative comments were received at 
these meetings. He mentioned that similar future meetings would be held 
once a year. 


Mr. Gilmour also mentioned the refocusing of the Local Officials 
Advisory Committee. He said the emphasis will be on less information 
sharing and more on advice on how to strengthen the partnership. In 
addition, he said the Committee will meet in various cities outside of 
Salem. He also suggested that one of the Commission members attend a 
Committee meeting. 


Mr. Gilmour gave the Commission brochures used at various 
meetings concerning the Six-Year Highway Improvement Program. One was 
entitled "Understanding the Process" and the other briefly explained the 
i al and listed the update schedule. (Copy in Commission’s files, 

alem. ) 


Mr. Gilmour also mentioned a revised format for the 1991-96 Six- 
Year Program to enhance readability. He handed a sample format to the 
Commission. (Copy in Commission’s files, Salem.) 


Mr. Gilmour reported that projects are now being submitted for 
the 1991-1996 Six-Year Program by the local governments for prioritization 
in terms of need. 


Mr. Gilmour presented the proposed schedule for developing the 
Six-Year Program as follows: 


July 1989 Perform technical ranking 

September 1989 Commission confirms follow-up from June 
December 1989 Review Preliminary Program with Commission 
Feb./March 1990 Public meetings on Preliminary Program 
April 1990 Review results of meetings. (Workshop) 
May 1990 Proposed Program to Commission for approval 
June 1990 Public comments to Commission 

July 1990 Commission approve Final Program 

August 1990 Print and distribute Final Program 
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Mr. Gilmour discussed the assumptions for developing the Six-Year 
Program Update. (Copy in Commission’s files, Salem.) He said the 
assumptions are very similar to the last Program Update, except for this 
update, Federal and State Funds will be allocated on the basis of Highway 
Plan guidelines and cost-effectiveness. 


Mr. Gilmour discussed the assumption listed as "State operations 
and State preservation budgeted and not a part of the Six-Year Program". 
He said funds would be allocated to these two programs but the smaller 
projects would not be listed. The Commission felt that well-defined 
projects should be shown in the Program but to provide flexibility to the 
Region Engineers show an amount for undecided projects. 


Mr. Gilmour displayed a chart entitled "Six-Year Program Revenue 
Allocation" using the Highway Plan as a guide. (See copy in Commission’s 
files, Salem.) 


Mr. Forbes presented the following recommendations concerning the 
Six-Year Program and he said a decision could be deferred until later: 


1) Phase in program changes required by the revised Highway Plan. 
2) Continue to distribute funds based on need. 


(Written documentation covering workshop in Commission’s files, Salem.) 


There being no further business to discuss, Chairman Hollern 
adjourned the workshop at 2:25 p.m. 


At 3 p.m., Commissioners Hollern, Whitty, Ford and Bolender, 
along with staff, toured Coos Bay via tug boat. (Notice of the tour had 
been made by press release to newspapers of local and general circulation 
throughout the State.) Also present on the tour were local officials from 
the Port of Coos Bay, Coos County, and Cities of Coos Bay and North Bend. 
Jana Doerr, Coastal Field Representative for Congressman Peter DeFazio 
also joined the Commission for the tour. From the tug boat, the 
Commission viewed the following points of interest: Coalbank Bridge, Coos 
Bay Docks, Coos Bay Waterfront Project, Chip Terminals, Downtown North 
Bend, Jordan Cove Bridge, Roseburg Chip Terminals, North Bend Airport 
Extension, Proposed Tunnel, North Jetty Project, Charleston, and the South 
Slough Bridge. 


The Commission then by bus toured Shore Acres State Park. The 
tour concluded at 5:45 p.m. 
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That evening at 7 p.m., the Commission had dinner with local 
officials and Port Managers in the South Umpqua Room at the Red Lion Motor 
Inn in Coos Bay. (Notice of the dinner had been made by press release to 
newspapers of local and general circulation throughout the State.) 
Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

David F. Bolender, Member 

Robert N. Bothman, Director of Transportation 

Donald E. Forbes, State Highway Engineer 

Bill Anhorn, Deputy State Highway Engineer 

Jim Gix, Region 3 Engineer 

John Lilly, representing Parks and Recreation Division 
John Wright, representing Motor Vehicles Division 

Joe Holden, representing Aeronautics Division 

Dinah Van Der Hyde, representing Public Transit Division 
Carol Mitchell, representing Public Affairs 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present, including a reporter from 
The World Newspaper in Coos Bay; officials from various cities, Coos 
County, Port of Coos Bay; former Transportation Commissioner Bill Sweet; 
Jana Doerr from Congressman Peter DeFazio’s staff; and other business 
leaders. (There were approximately 60 in attendance, which included the 
staff from the Department of Transportation. ) 


Following dinner, Chairman Hollern introduced the Commission 
members. Vice Chairman Whitty spoke briefly about the Commission’s role. 
He said that only $1 out of every $4 in needed highway improvements can 
be funded with the current revenue. He urged their support of the gas tax 
increase. 


Jim Gix introduced Andy LaTomme, Manager of Sunset Bay State 
Park, who showed a video on the Shore Acres Story. 


Paul Vogel, General Manager of the International Port of Coos 
Bay, introduced the guest speaker, Georges C. St. Laurent, ur., Chairman 
of the Board, President and Chief Executive Officer of Western Bank. 


Mr. St. Laurent spoke regarding Oregon’s economy, his perception 
of the nation’s economy, and the tax deficit. He told how Western Bank, 
a new organization, emerged as programs were aligned with the needs and 
characteristics of the marketplace. He said effective sales techniques, 
carefully targeted products, and strong progress in business development 
helped meet their goals for growth and profitability. He concluded by 
mentioning the need for a four-lane highway to I-5. 


The dinner meeting adjourned at 9 p.m. 
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On June 20, 1989, at 7 a.m. the Transportation Commission met for 
breakfast in the Coquille Room of the Red Lion Motor Inn. (Notice of the 
breakfast meeting had been made by press release to newspapers of local 
and general circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

David F. Bolender, Member 

Robert N. Bothman, Director of Transportation 
Fran Neavoll, Commission Services 


Following breakfast, the Commission discussed the performance 
appraisal of Mr. Bothman as Director. The meeting concluded at 7:58 a.m. 
At 8 a.m., the following staff persons joined the Commission in the same 
room for a review of the agenda: 


Donald E. Forbes, State Highway Engineer 

James Gix, Region 3 Engineer 

John Lilly, Assistant Administrator, State Parks and Recreation 
Division 

Joe Holden, representing the Aeronautics Division 

Carol Mitchell, representing Public Affairs 

Judy Peterson, Manager of Administrative Services 


Mr. Forbes briefed the Commission on the items that he would 
present at the formal meeting. He suggested that action on the Arlington- 


Cedar Springs Road Project be deferred until after the delegation is heard 
concerning this project. (See formal meeting minutes. ) 


Mr. Bothman mentioned the July 25 meeting which will be held in 
conjunction with the Western Association of State Highway and Transporta- 
tion Officials conference. He said the dinner meeting is being planned 
for Monday, July 24, at the Pittock Mansion in Portland with other State 
Boards and Commissions. 


Mr. Bothman said on the agenda will be the extension of the Ron 
Linton contract as the Department’s liaison in Washington, D.C. on Federal 
legislation. He explained that during the three-month extension of the 
contract, the Department will undertake a competitive process for 
selecting the Washington, D.C. representative. He also mentioned that the 
Governor’s office has requested a reevaluation of the use of consulting 
services on Federal legislative matters. Chairman Hollern asked that the 
request for proposal be circulated to the Commission for their comments 
for a week prior to transmittal to the prospective bidders. 


Mr. Bothman also mentioned that Phase Il of the STARS accounting 
system will end June 30, 1989, and additional enhancements have been 
identified. He said on the agenda will be contract extensions to cover 
the enhancements. Mr. Forbes stated he had not seen the information. It 
was recommended if the Commission approved the extensions in the formal 
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meeting that the approval be subject to concurrence by Division Admin- 
istrators. 


Mr. Lilly gave the status of the legislation to create a separate 
State Parks Department. He said the issue was whether to transfer the 
Division’s existing condemnation authority to the new department. 


Mr. Bothman briefed the Commission on the status of the revenue 
packages before the Legislature. 


The agenda review adjourned at 8:50 a.m. 


On June 20, 1989, the Oregon Transportation Commission held its 
regular monthly meeting in the Council Chambers, City Hall, 500 Central 
Avenue, Coos Bay, beginning at 9 a.m. (Notice of the meeting had been 
made by press release to newspapers of local and general circulation 
throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

David F. Bolender, Member 

Cynthia J. Ford, Member 

Robert N. Bothman, Director of Transportation 

Carol Mitchell, representing Public Affairs 

John Wright, representing the Motor Vehicles Division 

John Lilly, Assistant Administrator of Parks and Recreation 
Division 

Joe Holden, representing the Aeronautics Division 

Dinah Van Der Hyde, representing the Public Transit Division 

Donald E. Forbes, State Highway Engineer 

Bill Anhorn, Deputy State Highway Engineer 

James J. Gix, Region 3 Engineer 

Judy Peterson, Manager of Administrative Services 

Fran Neavoll, Commission Services 


There were other staff persons present, including members of the 
news media. 


Chairman Hollern opened the meeting by saying the Commission was 
pleased to be in Coos Bay. He said Commissioner Duvall was unable to be 
present. 


Vice Chairman Whitty moved for approval of the following items 
on the consent calendar. The motion carried unanimously by the Com- 
mission. 


1) Minutes of the May 15 and 16, 1989, meetings. 


(Continued on next page) 
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Adopted resolution declaring necessity of certain real property 
for public purposes and authorizing condemnation. ("Real 
Property Condemnation Resolution No. 2811" in Commission’s files, 
Salem.) 


Amended OAR 736-06-030 and OAR 736-06-055 relating to the length 
of time allotted to local recreation districts to complete 
projects funded by State Grant-in-Aid monies, upon approval by 
the State Parks Administrator. The proposed amendment was 
published in the Secretary of State’s Administrative Rule 
Bulletin on May 1, 1989. No requests for a public hearing were 
received. (See "State Park Rule No. 47-d" in Commission’s files, 
Salem.) The rule will be filed with the Secretary of State and 
effective that date. The rule will also be published in their 
Administrative Rule Bulletin. 


Written delegated authority reports had been mailed to the 
Commission prior to the meeting. These reports show the action taken by 
the following officials on behalf of the Commission pursuant to its duly 
adopted delegation orders. (Exhibits are in Commission’s files in Salem.) 


Chairman of Commission Exhibit A 
Vice Chairman of Commission Exhibit 
Deputy Director Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
Parks Administrator Exhibit 
Assistant Attorney General Exhibit 
Highway Controller Exhibit 


The Commission unanimously confirmed their next meeting date of 
July 25, 1989, in Portland at the Red Lion Lloyd Center in conjunction 
with the WASHTO '89 Conference beginning at 8:30 a.m. Mr. Bothman said 
a dinner is being planned with the other State Boards and Commissions 
attending the Conference on Monday evening, July 24. 


The Commission set a tentative date for the following telephone 
meeting on August 15, 1989, at 10 a.m. 


Mr. Bothman presented a three-month extension to a contract with 
Linton, Mields, Reisler & Cottone for consultant services on Federal 
legislative matters in Washington, D.C. The total sum for the contract 
period from July 1, 1989, to September 30, 1989, including expenses as 
incurred, shall not exceed $10,500. Commissioner Bolender moved for 
approval of the extension and the motion carried unanimously. The 
Commission also authorized the Director to sign the contract extension. 


Mr. Bothman reported that Price Waterhouse has provided 
contracting services for the stabilization of the STARS accounting system. 
Phase Il of that effort ends June 30, 1989. He said a number of 
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additional TEAMS enhancements were identified and the three following 
items are essential for the long-term operation of the accounting system: 


1) Develop an effective date processing and cutoff 
reporting capability. 


2) Develop a new check writing and check/deposit recon- 
ciliation facility. 


3) Develop a document archival tracking system. 


Mr. Bothman recommended extending the following contracts, 
subject to approval of the Division Administrators, as follows: 


Price Waterhouse $432,000.00 
(4,000 hours) 


Data Processing Resources 144,000.00 
(4,000 hours) 


Total $576,000.00 


Commissioner Ford moved for approval of the contract extensions, 
subject to concurrence of the Division Administrators. The motion carried 
unanimously. The Commission also authorized the Director to sign the 
contract extensions. 


Dinah Van Der Hyde representing the Public Transit Division 
summarized her written documentation concerning the Special Transportation 
Fund Program as follows: (Written report in Commission’s files, Salem.) 

1) Funding allocations have remained fairly consistent; 
2) There is a trend of yearly increases in rides; 


3) The program miles have increased; 


4) Performance by the various communities as to total 
amount of rides, miles, and funds allocated; 


5) Summary of the proposal to increase the cigarette tax 
for this fund; 


6) If House Bill 3209 is passed by the Legislature, new 
rules will be presented later to the Commission for 
their review and approval for the new funds, including 
a discretionary program. 


Ms. Van Der Hyde closed by saying this fund appears to be an 


effective way to increase transportation opportunities for the elderly and 
handicapped populations. 


June 20, 1989 


Ms. Van Der Hyde said information is also available for House 
Bill 3055, which is the battery and tire fee. 


Steve Howard, Program Manager for the Coos and Curry Counties 
Public Transit Systems, briefed the Commission on local public transit 
activities. He told the Commission of the Dial-A-Ride centers operated 
by senior centers and volunteers along the coast. He mentioned that over 
50,000 rides were provided by the end of May this fiscal year for public 
transit. He said this transportation provides many opportunities for the 
elderly and handicapped persons. He closed by thanking the Commission and 
staff at the Public Transit Division for their support in public transpor- 
tation. Chairman Hollern thanked Mr. Howard for an excellent job and Vice 
Chairman Whitty indicated it was gratifying to receive those comments. 


John Wright, Southwest Regional Field Service Supervisor for the 
Motor Vehicles Division, handed to the Commission photographs of the new 
Grants Pass Field Office opened in May and the recently completed office 
in Ashland. He said the Rogue Valley Mall Office has been successful. 
He also mentioned that the Coos Bay Field Office has reverted to its 
regular hours as the customers did not support extended hours. He 
concluded by saying the Region has increased approximately 17 percent in 
business over the last year. 


Joe Holden, representing the Aeronautics Division, requested 
approval of an amendment to a personal service contract with Fetrow 
Engineering, Inc., in the amount of $40,000 (total contract amount not to 
exceed $90,000) to conduct Phase II of a hazardous waste contract at the 
Independence State Airport in Polk County. Commissioner Bolender moved 


for approval of the amendment and the motion carried unanimously. The 
Commission also authorized the Administrator of Aeronautics to sign the 
document. 


Mr. Holden asked for authority to accept a grant offer from the 
Federal Aviation Administration in the amount of approximately $135,000 
for an Airport Improvement Program Project to improve the Siletz Bay State 
Airport in Lincoln County. Vice Chairman Whitty moved for acceptance of 
the grant offer and the motion carried unanimously. The Commission also 
authorized the Aeronautics Administrator to sign the acceptance of the 
grant and to approve and sign any other documents required for completion 
of the project. 


John Lilly mentioned that a letter had been mailed to the 
Commission advising them of the status of the major legislative issues. 
(Copy of letter in Commission’s files, Salem.) He said House Bill 2904, 
which is the creation of the Parks Department and Commission, has been 
referred to the Senate Transportation Committee. He mentioned a hearing 
is expected to be scheduled soon and he asked for the Commission’s 
support. 


Mr. Lilly reported that Rick and Carol Ponte have submitted a 


Notification of Intent to place 11 one-room log cabins at the Doubletree 
Ranch Resort within the Rogue River Scenic Waterway in Josephine County. 
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He mentioned that only six of the cabins would be partially visible from 
the river. He recommended that the Commission grant an exception to their 
administrative rules and approve the request, subject to certain stipula- 
tions. Commissioner Ford moved for approval of the request as recom- 
mended. The motion carried unanimously by the Commission, subject to the 
following stipulations: 


1) All cabins be built according to the plan submitted. 


2) All cabin exteriors be finished in earth tone colors. 


3) All parking in conjunction with the cabins be restricted 
to the area that is not visible (screened by topography) 
from the Rogue River Scenic Waterway. 


All cabins be located as indicated to scenic waterway 
staff on April 4, 1989. 


All vegetation on the applicant’s property between the 
structures and the river shall be maintained. Removal 
of vegetation three inches in diameter or larger will 
require additional review. 


Construction shall begin within one year and the 
exteriors shall be completed within six months after the 
project has commenced. 


The Commission shall be notified when construction 
begins and when the exteriors have been completed. 


Ron Hjort, Region 3 Supervisor for the Parks Division, reported 
an attendance of 7.7 million visitors last year, which is 21 percent of 
the total usage in the State Park Program. He mentioned two projects that 
he is working on with the Highway Division as the vegetation management 
study on US101 in Curry County and the upgrading of recreation signs on 
highways. He closed by saying that camping was up 14 percent from last 
year for his Region. 
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Mr. Forbes discussed the following changes in the current Six- 
Year Highway Improvement Program: 


AS_ FOLLOWS 
SECTION: 


HIGHWAY : 
COUNTY: 
PROGRAM YR.: 
FUNDING: 


PE: 
R/W: 
Construction: 


Total: 
SECTION: 
COUNTY: 


PROGRAM YR.: 
FUNDING: 


PE: 


R/W: 

Construction: 

Total: 
SECTION: 
COUNTY : 


PROGRAM YR.: 
FUNDING: 


PE: 
R/W: 


Construction: 


Total: 
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Pfaffle Road-Commercial Street 

Beaverton-Tigard Hwy.-Main St. (As shown in 89-94 HIP) 
Pacific West 

Washington 

FNLPLN 1993 

AOH 

Request 


$ 200,000 
TBD 


Estimate 


$ 200,000 
TBD 
5,200,000 


$5,400,000 


Available 


$ 200,000 
TBD 

1,500,000 

$1,700,000 $ 200,000 

Beaverton-Tualatin Highway at Pacific Highway West 

Washington 

1989 

FAP 

Request 


Authorized Estimate 


25,000 


$ Cancel project 
and 
transfer 


15,000 funds 


250,000 


$ 290,000 $ 


Lane 


Pacific Highway West at Canterbury 

Washington 

1989 

Washington County - $380,000: 
construction) 


HES - $56,000 (for 


Estimate Request 
$ 84,000 

70,000 
513,000 


Available 


$ 84,000 
70,000 
510,000 


Transfer 
$150,000 
to 
project 
$ 664,000 $ 667,000 


(Continued on next page) 
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SECTION: Clackamette Park (Pacific East) Bridge #1618 
HIGHWAY : Pacific East 

COUNTY: Clackamas 

PROGRAM YR.: 1990 

FUNDING: HBR 


Available Estimate Request 


PE: $ 150,000 $ 50,000 Transfer 
R/W: 5,000 5,000 $150,000 
Construction: 2,442,000 2,442,000 to 
project 
Grading may 
Total: $2,597,000 $2,497,000 be over 10% 
covered by 
HBR funds 


Expand the scope of "Pfaffle Road-Commercial Street": The expansion 
of this project would include the area covered under "Beaverton- 
Tualatin Highway at Pacific Highway West", which would no longer be 
needed and, therefore, should be canceled. Funding from the canceled 
project would be moved to the following two projects: 


1) Pacific Highway West at Canterbury Lane. 
This project is a combination of HES and 
Washington County funding, which will have 
a shortfall of between $67,000 and $133,000, 
depending upon the amount of HES money stil] 
available for construction. Region wishes 
to transfer up to $150,000 to this project 
to cover the expected underfunding. 


Clackamette Park (Pacific East) Bridge 
#1618. HBR funding will cover the cost of 
the structure and 10 percent of the road 
work, but will leave a significant portion 
of the grading underfunded. Region, there- 
fore, has requested that $100,000 - $150,000 
be transferred to this project to fund the 
rest of the roadway work. 


"Pfaffle Road-Commercial Street" construction costs have more than 
tripled over what was initially anticipated. A portion of these 
costs is a result of the inclusion of "Beaverton-Tualatin Highway 
at Pacific Highway West" as outlined above. Funding for construc- 
tion can be dealt with in the 1991-96 update since this project is 
currently scheduled for final plans in 1993. 


The increased funding for "Pacific Highway West at Canterbury Lane 
and Clackamette Park (Pacific East) Bridge #1618" can be paid for 
by the authorized construction costs of Beaverton-Tualatin Highway 
at Pacific Highway West. Pfaffle Road-Commercial Street will 
address the intersection problems of the latter project, but may not 
be constructed until the mid-1990s. 
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INCREASE FUNDING TO COMPL NVIRONMENTAL IMPACT STATEMENT 
ON THE FOLLOWING PROJECT: 


SECTION: Pacific Way (Gearhart) -Dooley Bridge 
HIGHWAY: Oregon Coast 

COUNTY: Clatsop 

PROGRAM YR.:  EIS-1991 

FUNDING: State 


Authorized Estimate Request 
PE: $ 183,000 $1,500,000 $ 493,000 


R/W: - 2,600,000 
Construction: 19,000,000 19,000,000 - 


Total: $19,183,000 $23,100,000 $ 493,000 


Project authorization for Preliminary Engineering was not upgraded in 
the 1989-94 update to the level necessary to do the required work. 
Subsequently, Region and the Environmental Section have overspent the 
allocated amount by $210,000. An additional $100,000 is needed to 
complete the Environmental Impact Statement in 1991. The impact would 
be the delaying of another project, if the EIS was not completed. 


ADD FOLLOWING PROJECT TO THE 1989-94 PROGRAM: 


SECTION: Beltline Highway at Cal Young Neighborhood in Eugene 

COUNTY: Lane 

PROGRAM YR.: 1990 

FUNDING: State Operations - 50%; Lane County - 25%; Eugene - 12.5%; 
Residents - 12.5% 


Authorized Estimate Request 


PE: $ ; $ 20,000 $ 20,000 
R/W: - 8,000 8,000 
Construction: : 380,000 380,000 


Total: $ : $ 408,000 $ 408,000 


Construct a 12-foot high and 2,080-foot long soundwall: The residents 
of the area have long complained about the traffic noise and for the 
last two and one-half years have been working on a funding package to 
finance this project. 


Given several options, the neighbors voted overwhelmingly for a 
concrete wall. The Bridge Section has determined that it can be 
constructed for $10,000 less than the original request for construc- 
tion. There is strong local support for the project as shown by the 
funding. 


Half of the project will be funded by the neighbors, Eugene, and Lane 


County. There would be some impact on State Operations funding, 
perhaps delaying another project. 
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INCREAS NSTRUCTION FUNDING IN ROGRAM 
FOR THE FOLLOWING PROJECT: 


SECTION: Crater Lake Highway at Delta Waters Road (Medford) 
COUNTY: Jackson 

PROGRAM YR.: 1990 

FUNDING: State Operations 


Authorized Estimate Request 


PE: $ 10,000 $ 15,000 $ 15,000 
R/W: - ; - 
Construction: 65,000 90,000 90,000 


Total: $ 75,000 $ 105,000 $ 105,000 


Approval was granted for State Operations-funded projects in February 
for construction in 1989 and 1990. In several instances, the costs 
were underestimated because of a lack of detailed information. The 
impact would be the delaying of another project, if funds were not 
increased. 


ADD FOLLOWING PROJECT TO THE DEVELOPMENT PORTION 
FOR PRELIMINARY ENGINEERING 
IN THE CURRENT SIX-YEAR PROGRAM: 


SECTION: Arlington-Cedar Springs Road (North Unit) 
HIGHWAY : John Day 

COUNTY: Gilliam 

PROGRAM YR.: Field Survey 1989 

FUNDING: State/County 


Authorized Estimate Request 


PE: $ : $ 100,000 $ 100,000 
State 40%/Co. 60% 

R/W: 117,000 - 
State 40%/Co. 60% 

Construction: 935,00 - 


Total: $ : $1,152,000 $ 100,000 


Because of the strong local support for construction, Region believes 
that the North Unit should be approved for Preliminary Engineering this 
year in anticipation of construction in the third quarter of 1990. 


This project is needed because of the increased truck traffic that will 
be generated by the Arlington Solid Waste Disposal Site. The hauling 
is currently scheduled to begin in August. 


In addition, there are several sharp curves in this section that should 
be realigned to improve safety. If the project was not added, another 
project could be delayed. 
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INCREASE CONSTRUCTION FUNDING 
FOR THE FOLLOWING CURRENTLY APPROVED PROJECT: 


SECTION: Imbler-Elgin (Passing Lane) 

HIGHWAY : Wallowa Lake 

COUNTY : Union 

PROGRAM YR.: 1989 currently scheduled for F2QTR90 
FUNDING: Access Oregon Highways 


Authorized Estimate Request 


PE: $ 70,000 $ 70,000 $ 70,000 


R/W: - - 
Construction: 1,000,000 2,400,000 2,400,000 
Total: $1,070,000 $2,470,000 $2,470,000 


The project will repair the slide area, build a passing lane throughout 
the entire section, and overlay. The increase is the result of 
underestimating the slide and having to use a four-inch overlay rather 
than the two-inch or three-inch overlays originally considered. 


There is sufficient Access Oregon Highways funds available. 


ADVANCE FOLLOWING PROJECT FROM THE RECONNAISSANCE PORTION 
TO DEVELOPMENT PORTION OF THE CURRENT PROGRAM: 


SECTION: Patterson Ferry Road Interchange 

HIGHWAY : Old Oregon Trail 

COUNTY: Morrow 

PROGRAM YR.: Final Plans 1990 

FUNDING: I-4R 
Morrow County - $50,000; Frank Lamb - $10,000; Morrow County Grain 
Growers - $1,000 - $3,000; Total by others - $61,000 - $63,000 


Authorized Estimate Request 


PE: $ 50,000 $ 89,000 $ 89,000 
R/W: 30,000 14,000 14,000 
Construction: - ~ - 

Total: $ 80,000 $ 103,000 $ 103,000 


The result of the reconnaissance study was a favorable cost/benefit 
ratio of 1.08. There was increasing public and local government 
interest in the project as indicated by the willingness to help 
finance. The interchange would provide better access for the Port of 
Morrow, BPA Fish Hatchery, Umatilla National Wildlife Refuge, 
residents, agriculture, and agricultural processing plants in the area. 


Region has indicated to the locals that the earliest the project could 
be constructed would be Fiscal Year 1990, provided funding could be 
obtained. Region is seeking approval for Preliminary Engineering 
funding so that the project would be ready when construction funds 


become available. 


Minor impact on I-4R funds for Preliminary Engineering and right of 
way. Construction costs could be addressed in the 1991-96 Update. 
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INCREASE FUNDING FOR RECENTLY APPROVED CONSTRUCTION PROJECT AS FOLLOWS: 


SECTION: Frenchglen-Roaring Springs Ranch 
HIGHWAY : Frenchglen 

COUNTY: Harney 

PROGRAM YR.: 1989 or 1990 money 

FUNDING: State Preservation 


Authorized Estimate Request 


PE: $ - $ - $ - 
R/W: - - . 
Construction: 500,000 612,000 612,000 


Total: $ 500,000 $ 612,000 $ 612,000 


Roadway Design has reviewed the project and determined that material 
costs initially used underestimated the actual costs in several 
instances. Because of this, the estimated cost of construction is 
$112,Q0Q higher than expected. 


Using an additional $112,000 for this project may result in another 
project being dropped or underfunded. 


Mr. Forbes asked the Commission to defer their decision on the 
Arlington-Cedar Springs Road Project until after T. R. Factor had 
presented testimony under the public comment portion of the meeting. 
Commissioner Bolender moved for approval as recommended by Mr. Forbes. 
The motion carried unanimously by the Commission approving the changes in 
the Program, except the Arlington-Cedar Springs Road Project. This 
project will be considered after the delegation has been heard. The 
Commission also authorized the State Highway Engineer to sign the 
necessary agreements. 


Mr. Forbes requested amending Delegation Order No. 30 to add the 
following authority to the State Highway Engineer or other persons as he 
may designate in writing: 


66. Authority to approve minor 
bikeway improvement projects 
attributable to ORS 366.514 of 
$25,000 or less, up to a total 
of $100,000 a year. 


Mr. Forbes said during each year there are numerous requests from 
bicyclists, local agencies, and others to make minor bikeway improvements, 
such as spot shoulder widenings or installing bikeway signs. He explained 
that these types of small, unanticipated projects are not budgeted and 
this authority will allow the Division to respond to these requests in a 
timely manner. Vice Chairman Whitty moved for approval of the amendment 
to Delegation Order No. 30 and the motion carried unanimously by the 
Commission. (Delegation Order No. 30b in Commission’s files, Salem. ) 
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Upon Mr. Forbes’ recommendation, Commissioner Ford moved for 
approval of increases in project authorizations on three contracts. The 
motion carried unanimously by the Commission for approval of the following 
increases: 


1) Contract No. 10,655, Dean Creek Elk Viewing Area, Umpqua 
Highway, Douglas County, in the amount of $89,450 (21 
percent increase). 


2) Contract No. 10,681, Simmons Creek-Pleasant Valley Road 
Section, Oregon Coast Highway, Tillamook County, in the 
amount of $258,000 (14.4 percent increase). 


3) Contract No. 10,696, John Logan Lane-Pine Creek Road 
Section, Central Oregon Highway, Harney County, in the 
amount of approximately $525,000 (16 percent increase). 


Mr. Forbes requested authority to enter into three personal 
service contracts to assist the Bridge Section with short-term projects 
in specialized areas. He said the cost will not exceed $60,000 per year 
for all three contracts with the option to extend the contracts for a 
second year. Vice Chairman Whitty moved for approval to proceed with the 
selection of the consultants and for authority of the State Highway 
Engineer to sign the necessary contracts. The motion carried unanimously 
by the Commission. 


Mr. Forbes requested approval of agreements to metropolitan 
planning organizations to provide Federal pass-through funds for carrying 
out ongoing transportation planning. He explained that the apportionment 
authorized by the Federal Highway Administration for Oregon metropolitan 


planning during Fiscal Year 1990 is $495,326.39 and the distribution of 
these funds is as follows: 


Urbanized Area Federal Funds State Match Total 
Salem-Keizer $ 92,311.46 $ 11,351.04 $ 103,662.50 
Eugene-Springfield 92,432.97 11,365.99 103,798.96 
Medford-Central Point 43,605.41 5,361.92 48,967.33 
Longview-Kelso-Rainier 890.50 109.50 1,000.00 
Portland-Vancouver 266,086.05 32,719.17 298,805.22 
$ 495,326.39 $ 60,907.62 $ 556,234.01 


Mr. Forbes said in addition to the above funds, $126,028.18 of 
State Funds will be passed on to the Metropolitan Service District to 
augment the allocation of planning funds. He requested authority to sign 
agreements with the following agencies: 


Agency Urbanized Area 
Rogue Valley Council of Governments Medford 

Lane Council of Governments Eugene-Springfield 
Mid-Willamette Valley Council of Governments Salem 
Cowlitz-Wahkiakum Governmental Conference Longview-Kelso-Rainier 
Metropolitan Service District Portland 


(Continued on next page) 
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Commissioner Bolender moved for approval of the agreements and 
for authority of the State Highway Engineer to sign on behalf of the 
Commission. The motion carried unanimously by the Commission. 


Jim Gix, Region 3 Engineer, mentioned that the right-of-way 
problem for the Curtis Avenue-Coalbank Slough Project in Coos County has 
been worked out and the project is on schedule. 


Mr. Gix told the Commission that the Siskiyou Visitor Information 
Center and rest area had been closed during reconstruction of I-5 between 
Ashland and the California border. He said the Visitor Center had been 
temporarily relocated to the Ashland Port of Entry; however, some visitors 
have been discouraged from using the center due to the number of trucks 
in the area. He stated that the project is about three weeks behind 
schedule so it may be July 20 before the center is returned to its 
permanent site. 


Mr. Gix updated the Commission on the progress of the Coquille 
Reroute Project. He said authorization has been received for the right- 
of-way purchase on the east end of the project. He mentioned that it is 
hoped to be under contract in about 15 months with a completion in about 
1991-1992. 


Mr. Gix said bids will be opened on June 22 for the Charleston 
Bridge on the Cape Arago Highway in Coos County. 


Ken Allmer, District 7 Maintenance Supervisor, gave the regional 
report. He said the Access Oregon Highways Program (particularly Oregon 
38 and 42), Highway Preservation Program, and the US101 Corridor Study are 
supported locally. He mentioned that Region 3 has been a leader in 


teambuilding. He closed by saying that the District has been working with 
the City of Brookings to install a new traffic signal. 


Ron Stillmaker from the City of North Bend thanked the Aero- 
nautics Division and the Commission for the significant improvements to 
the North Bend Airport. He mentioned the community wants to improve local 
air service (including better connections, fares, and direct transporta- 
tion) to the cities in California. He said they believe there is the 
market to support better air service and he looked forward to the 
Commission’s support in the future. 


Chairman Hollern called for a five-minute recess at 10 a.m. 
Chairman Hollern reconvened the meeting at 10:11 a.m. 


Andy Nasburg, East-West Highway Committee, Coos Bay, thanked the 
Commission for their past support. He mentioned a few sections that need 
improvement on Highway 42; however, he said if all projects on that 
highway remain in the Six-Year Plan, he felt they would have a good road. 
He said there are sections to the north from Coos Bay to Reedsport and 
from Reedsport on Highway 38 to I-5 that need improving. He discussed 
three major projects on Highway 38 that need improving as Scottsburg 
Bridge, Bunches Curve, and the Elk Creek Tunnel. He concluded by saying 
his Committee will continue to work with the Commission and staff on 
needed highway improvements. 
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E. Crystal Shoji, Executive Director of the Bay Area Chamber of 
Commerce, Coos Bay, thanked the Commission for the work on Highway 42 and 
for the proposed Coos Bay couplet and Charleston Bridge. She extended 
their support for the Access Oregon Highways and for the improvements 
addressed by Mr. Nasburg on Highway 38. She also mentioned their support 
of the Pacific Scenic Coast Parkway Project. She felt the Commission 
meeting out of town was very beneficial for the local communities. (See 
Mrs. Shoji’s letter in Commission’s files, Salem.) 


T. R. Factor, Stop Metro’s Gorge Garbage Trucks, Portland, 
requested an appointment before the Commission, but did not appear, 
concerning the addition of the Arlington-Cedar Springs Road (North Unit) 
Project to the current Six-Year Highway Improvement Program. 


Commissioner Bolender moved for adding preliminary engineering 
of the Arlington-Cedar Springs Road (North Unit) Project on the John Day 
Highway in Gilliam County to the development portion of the current Six- 
Year Program, as explained by Mr. Forbes earlier in the meeting. The 
motion carried unanimously. The Commission also authorized the State 
Highway Engineer to sign the necessary agreement. 


There being no further business to consider, Chairman Hollern 
adjourned the formal meeting at 10:25 a.m. 


At 10:30 a.m., in the same room a workshop was held. (Notice of 
the workshop had been made by press release to newspapers of local and 
general circulation throughout the State.) Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

David F. Bolender, Member 

Robert N. Bothman, Director of Transportation 
Donald E. Forbes, State Highway Engineer 

Bill Anhorn, Deputy State Highway Engineer 
Jim Gix, Region 3 Engineer 

Carol Mitchell, representing Public Affairs 
Judy Peterson, Manager of Administrative Services 
Fran Neavoll, Commission Services 


There were other staff persons present, including a member of the 


press. 


Mr. Forbes updated the Commission on what the Highway Division 
Managers are doing to improve their performance and some of the changes 
that have occurred over the past year. By use of an overhead projector, 
he explained the Division’s challenge as to improve the performance by 
focusing activities in key areas and to measure the performance. He said 
the focus over the past year has been on work planning and creating a 
management information system in order to monitor performance. He said 
it is expected to have the executive information system (EXIS) on line by 
July 1989. He mentioned the development of an information resource plan 
for fleet management and for maintenance management. 
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Mr. Forbes handed the Commission a brochure entitled "Highway 
Division Mission Statement". (Copy in Commission’s files, Salem.) The 
brochure explained the mission, values, "our job", principles involving 
public service, employees are the most valuable asset, wise use of 
resources, excellence in leadership, adherence to traditions, envi- 
ronmental awareness and health and safety. 


Mr. Forbes discussed the following activities underway by the 
Highway Division: 


Public Service: survey follow-up with local governments, 
personal contacts with local officials by Region Engineer and 
Program Section, revising Six-Year Highway Improvement Program 
format for easier readability, relationship with Associated 
General Contractors, and work zone safety program. 


Employees: mentorship, employee development, training, recruit- 
ment/retention, and gainsharing pilot program. 


Wise use of resources: organizational streamlining, five percent 
staff reduction, prudent risks such as cold-in-place recycling, 
improving lead time on projects, value engineering, bottom up 
budgeting, business plan, security in field offices, establish- 
ment of operations-maintenance and construction office. 


Leadership: R-Team (results), increased authority to Field 
Offices, Manager’s meeting focusing on management of people, 
service orientation, work plan and execution, and cost savings. 


Health and safety: part of productivity, pre-employment 
screening, and back-up warning signal on vehicles. 


Mr. Forbes said the Division was asked by the Executive Depart- 
ment to participate in the initial planning to develop countercyclical 
strategies to streamline implementation in the State, if a recession 
occurred. For example, is there anything the Division could do to help 
boost employment if there was a recession. He reported that short-term, 
mid-term, and long-term strategies are being developed. He mentioned that 
if there was a long-term situation, revenues would go down and it would 
be difficult to maintain a construction program without bonding. He said 
there was a bill before the Legislature changing the requirements for 
highway construction bonds. 


The staffing level was discussed and Mr. Bothman indicated that 
Mr. Forbes should continue pursing a staff reduction. 


The Commission was not asked for formal approval of the informa- 
rt presented; however, they appeared to have no objection to the items 
iscussed. 


The workshop adjourned at 11:15 a.m. 
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At 12 noon, the Commission traveled to the Oregon Institute of 
Marine Biology Boathouse at Charleston for a luncheon with local offi- 
cials. (Notice of the luncheon had been made by press release to 
newspapers of local and general circulation throughout the State.) 
Present were: 


Michael P. Hollern, Chairman 

John Whitty, Vice Chairman 

Cynthia J. Ford, Member 

David F. Bolender, Member 

Robert N. Bothman, Director of Transportation 
Donald E. Forbes, State Highway Engineer 

Bill Anhorn, Deputy State Highway Engineer 
Jim Gix, Region 3 Engineer 

Carol Mitchell, representing Public Affairs 
Joe Holden, representing Aeronautics Division 
Judy Peterson, Manager of Administrative Services 
Fran Neavoll, Commission Services 


There were other staff persons present, including a member of the 
press. There were approximately 38 persons in attendance, which included 
the staff from the Department of Transportation. 


Following lunch, Mayor Roger Gould of Coos Bay introduced the 
speakers. 


Jana R. Doerr, Coastal Field Representative for Congressman Peter 
DeFazio, addressed the Commission. She outlined the various projects 
underway or being constructed in the area and she expressed appreciation 
for the work on the South Coast. She briefed the Commission on the plans 
for improving the Oregon Coast Highway (US101). She mentioned a three- 
state study at a cost of approximately $9 1/2 million to look at the 
feasibility of building a parkway project from Port Angeles, Washington, 
to San Luis Obispo, California. She indicated that the parkway would be 
designed and built with the input of the communities involved; however, 
the first step would be to get the planning funds. She concluded by 
saying that with this partnership effort of the other states, it is 
feasible that Highway 101 can be improved. 


Gordon Ross, Coos County Board of Commissioners, requested 
improvement of those routes that leave from the hinterland to the Port of 
Coos Bay. He outlined the priority projects for the Six-Year Highway 
Improvement Program that were approved by Coos County as follows: to 
continue improvement on Highway 42, specifically the Coquille Reroute; 
improve the bottleneck at China Creek near Coquille; improve Highway 38; 
improve Highway 101 between Reedsport and the North Bend Bridge. He 
expressed appreciation for the work done previously on the highway system 
and for the Commission having their meeting in Coos County. 


Curry County Commissioner Rocky McVay thanked the Commission for 
the support of the Gold Beach-Rogue River Project, which is underway. He 
said Curry County also strongly supports the US101 Parkway Project. He 
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identified projects for the proposed Six-Year Program as overlay from the 
Chetco River Bridge to Winchuck, from Hunters Creek to Cape Sebastian, 
turn refuge lanes the length of Boardman State Park, passing lanes between 
Gold Beach and Euchre Creek, and extending the passing lane north of the 
Curry County Line in Coos County. He concluded by saying that the County 
was appreciative of Mr. Gix and his staff in the local area. 


Loran Wiese from the City of Coquille thanked the Commission and 
staff for the work that has been done in their area and specifically 
thanked them for the Coquille Reroute. He also expressed support for the 
improvements on Highway 38, Highway 42, and Highway 101. 


Chris Short, Commissioner, Port of Coos Bay, said a good 
transportation system is important to the Port. He reported that over six 
million tons of cargo annually come into the Port and two-thirds of that 
amount are transported over the State highways. He thanked the Commission 
for the improvements made on Highway 42. These improvements, he said, 
have enhanced the Port’s marketability. He mentioned the need for the 
tremendous amount of work on Highway 38 as it is very important to the 
Port and the related communities. 


Timm Slater, Mayor of North Bend, also expressed appreciation for 
local improvements made to the highway system. He requested more passing 
lanes on Highway 101 and moving up on the priority list the Jordon Cove 
Bridge. He also mentioned the importance of railroads and airports to the 
Ports. He asked for the Commission’s help in encouraging other air 
service providers. 


Chairman Hollern expressed the Commission’s appreciation for the 
hospitality on the South Coast. He said he was impressed with the level 
of cooperation and team spirit of the area. He mentioned it was extremely 
helpful to the Commission for the local officials to prioritize their 
projects. He also asked them to work with their legislators to support 
increased revenue. 


(Continued on next page) 
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The luncheon meeting adjourned a 


David F. Bolender, Aeltabin 


o™~ 


Commission Services 


Gre 


Robert F. Duvall, Commissioner 
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MINUTES OF —6/20/89 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. 1 Project Necarney Creek (Sam Reed) Bridge Section 
(C ntract ; 
Type of Work _Maintenance Painting F.A. Proj. No. Sta r° ract No 10,735) 


ae) 2 eee ee 
County — Tillamook Highway _Oregon Coast 

No. of Bidders 4 Low Bidder S$. & K, Painting, Inc., Oregon City 

Low Bid $ 342,800.00 

Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Abhe & Svoboda, Inc., Prior Lake, MN $ 351,265.00 
3rd Bidder: Carter-Welsh, Inc. DBA Garco Construction, $ 355,445.00 
Spokane, WA 


No. 2 Project Baker Rock Production Project 
Type of Work _Rock Production F.A. Proj. No. State 


County Baker Highway _Baker-Copperfield 
No. of Bidders 2 Low Bidder Hay & Clark Crushing Co., McMinnville 
Low Bid §$ 170,500.00 


Encineer's Recommendation: Reject all bids and consider readvertising at a future 
cate. 


2n¢ Bidder: Harney Rock anc Paving Company, Hines 
3rd Biccer: None 


No. | Project Timberline Highway-Snowbunny Road Section 
(Contr i No. 10,/3/ 
Oo. ON ETAG ‘ ) 


Type of Work Grading, Paving, & Signing F.A. Proj. N 


County Clackamas Highway _Mt, Hood 


LT 


No. of Bidders 3 Low Sidder Elting, Incorporated, Clackamas 
Low Bid $3,999,445 .00 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of FHwA. 


2n¢d Bidder: Roy E. Ladd, Inc., Redding, CA $4,274,899.00 
3rd Bidder: Kiewit Pacific Co., Vancouver, WA $4,804 ,341.50 


APTrOovcD BY Cli SAINMAN 
MICHAEL P. HOLLERN 
5-9-5 7 


EYH'BIT—_A—_— 
MINUTES OF —6/20/89 


No. 4 Project Powers Slough (Alder Creek) Bridge Section 

ntract, No. 38 
Type of Work Grading, Paving, & Structure’ F.A. Proj. No. B QO IS 2 é ) 
County _Clatsop Highway _Fort Stevens (Warrenton) 


Stach Construction Co., Inc. & 
No. of Bidders 2 Low Bidder _ Stach Equipment, Inc., Grants Pass 


ALT. A 
Low Bid $ 293,562.00 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of FHWA, 


2nd Bidder: Holm 11, Inc., Stayton § 293,707.00 (ALT. B) 
3rd Bidder: F.E£. Ward, Inc., Vancouver, WA $ 308,521.00 (ALT. A) 


No. 5 Project Powell Butte Junction-Forest Boundary Section 
eee ns (Contract No. 10,739) 


Type of work Paving & Signals F.A. Proj. No. State 
County —_Crook Highway _Ochoco 


Ss A 
No. of Bidcers 2 Low Bidder _R.L. Coats, Bend 

Low Sid $1,72),721.00 

Engineer's Recommendation: Award to low responsive bidder. 


Blaze Construction, Inc., Yakima, WA 


Project Douglas Avenue-Parrott Creek (Roseburg) Section 
Grading, Paving, Signing, (Contract No. 10,740) 


Type of work & Illumination F.A. Proj. No. F-55(17) 
County Douglas Highway _QOakland-Shady 

ho. of Bidders ] Low Bidder Roseburg Paving Co., Roseburg 
Low Bid §$ 840,650.46 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of FHWA. 


2nd Bidder: None 0.00 
3r¢é Bidder: None 0.00 


APrRcevcD BY CI SAINMAN 
MICHAEL P. HOLLLRN 
Date — 2.2L 
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No. 7 Project Austin Rock Production Project 


Type of Work —_Rock Production F.A. Proj. No. State (Contract No. 10,741) 


County _Grant Highway _John Day 


No. of Bidders 3 Low Bidder Seubert Excavators, Inc., Cottonwood, ID 
Low Bid $ 126,300.00 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: R.J. Taggart Construction Co., Inc., Salem $ 178,950.00 
3rd Bidder: Nelson-Deppe, Inc., Nampa, ID $ 195,000.00 


No. 8 Project Wrights Point-Narrows Section 


Type of Work Pavina F.A. Proj. No. 


County _Harney Highway _Frenchglen 


No. of Bidders 6 Low Bidder _Harney Rock and Paving Company, Hines 
Low Bid § 524,€24.80 


Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
Of FHrA,. 


2nd Bidder: Argell Asphalt & Aggregate Inc., Coos Bay § 554,388.50 
3rd Bidder: J.C. Compton Contractor, Inc., McMinnville $ 566,131.50 


No. 9 Prosect Chemult-Lenz Road Section 


ee eT 


Type of work Grading, Paving, & Signing F.A. Proj. No. fGontygct No. 10,743) 


County _Klamath Highway _The Dalles-California 


a a 


No. of Bidcers $ Low Sidder R.L. Coats, Bend 


ee ET 
Low Bid $5,245,910.75 
Engineer's Recommendation: Award to low DBE responsive bidder subject to concurrence 
of Frink, 


2nd Bidder: Kiewit Pacific Co., Vancouver, WA $5 ,336,170.00 
3rd Bidder: Babler Bros. & Chetco Constr. JV, Portland § 448,974.50 


APrrovcD BY C! TAINAN 
MICHAEL P. HOLLLRN 
q G & * of 


Date om 


EXHIBIT dacihhicn- 
MINUTES OF _6220/89 


No. 10 Project Salmon River Highway at North Bank Road Section 


(Contract No. 10,744) 


Type of Work _Grading & Paving FA Project No. 


County Lincoln 


Highway _Salmon River 

No. of Bidders 5 Low Bidder Road & Driveway Co., Newport 
Low Sid $ 199,268.60 

Engineer's Recommendation: Award to low responsive bidder. 


Qn¢ Bidder: JAL Construction, Inc., Bend § 205,96:.00 
3rd Bidder: Morse Bros., Inc., Lebanon § 228,395.00 


pt ae Project Gilliam County Line-Heppner Section 

—_—_——_ Siti ian County Sone (Contract No. 10,745) 
Type of work _ Paving th: reds Wi Ln nintinniions 

County _Morrow Highway _Wasco-Heppner 

ho. of Bidders 5 Low Bidder Blue Mountain Paving Co., Yakima, 1A 

Low 8i¢ $3,103,€70.00 


Encineer's Recomnencation: Award to low responsive bidder. 
S 


are Sidder: North Central Construction, Moses Lake, WA $1,182,000.00 
3rd Bidder: R.L. Coats, Bend $),193,770.00 


No. 12 Project Regions 1 & 4 Y'xings 

Type of work Protective Fencing F.A. Proj. No. Uentract Mo. 20,7 No. 10 »746) 
County Washington & Wasco Highway Beaverton-Tigard, Pacific & Columbia River 

No. of Sidders 3 Low Bidder Coral Construction Company, Wilsonville 

Low Bid $ 97,434.60 

Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Dice Construction, Inc., Bend § 111,792.00 
ard Bidder: Town & Country Fence Co. of Oregon, Clackamas $ 114,574.10 


APPROVID BY CHAIRMAN 
MICHAEL P. HOLLLRN 


t Cs 


Date Peis Ct ts Se TE 


ec —— 


‘ 


MINUTES OF —-6/20/89 


No. 13 Project Oldsville Road-McMinnville Section 
Type of Work Grading, Paving, & Signing F.A, Proj. No. (Contya ct No. 


County _Yamhill Highway Salmon River 


LL ee UE EEE EERE 


Rowell & Wickersham Contractors, Inc., 
No. of Bidders 2 Low Bidder McMinnville 


BEEN ell ERE S ATS AI 
Low B1¢ $ 687,354.53 


Engineer's Recommendation: Award to low DBE responsive bidder subject to corcurrence 
cf Fens, 


Bidder: River Bend Sand & Gravel Co. DBA Salem Re. $ 748,250.06 
& Orwy., Salem 
Bidder: None $ 0.00 


Project Oregor Coast Highway at Neptune Drive (warrerton; Section 
Type of work Traffic Signal Installation F.A,. Proj. No. (Contract No. 10,748) 


County _Clatsop Highway _Oregon Coast 0 
he. of Bidders 3 Low Bidder Hamiltor Electric, Inc., Eugere 
Low 5:c  § 


Ersireer's Recommendation: Award to low responsive bicder subsect to concurrence of 
develconer and receipt of deposit by developer. 
Borland Coastal Electric, Inc., Seaside $ 69,250.00 


Schoolhouse R Electrical Construction, $ 73,830.00 
Ashland 


On May 9, 1989, I accepted the State Highway Engineer's recommendation 
for award of the projects on which bids were received on April 27, 
1989, and authorized him to sign the contracts when conditions for 
the awards have been met. On Jobs 3, 4, 6, 8, 9 and 13 if the low 
bidder fails to meet the requirements for the disadvantaged business 
enterprises, award will be made to the next lowest responsive bidder 
pending DBE review and cost justification. 


Dated this ZY day of // 1989 


Michael P. Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 


EXHIBIT A 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the action listed below and report this action for your official 
records: 


1) On May 9, 1989, rejected bids for grading, paving, and 
structure of the South Slough (Charleston) Bridge on 
the Cape Arago Highway in Coos County. This action 
was based upon a Public Interest Finding recommendation 
that all bids be rejected as bid prices were substantially 
higher than the Engineer's estimate and exceeded the 
planned budget for the construction of this project. 


Dated this 44 day of 


Michael P. Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 


5-22-89 


34.) —— 
MINUTES OF __6/20/89 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the action listed below and report this action for your official 
records: 


1) Grant authorization to State Highway Engineer 
to enter into a supplemental personal service 
contract with Pavement Services, Inc. to 
continue to provide resilient modulus testing 
of subgrade soil samples. 


This testing was contracted out because of 
problems encountered with the testing equipment 
in the Highway Materials Laboratory. To 
date, the equipment is still not in working 
order. Approximately 70 percent of the in- 
itially approved contract amount of $10,000 
has been used. To avoid interruption in 
testing of soil samples, it is necessary 
to extend the contract period through December 
1989 and increase the total contract amount 
to $20,000. (Authorize State Highway Engineer 
to sign contract. ) 


Dated this /5 _ day of Ve , 1989 


Michael P. Hollern, Chairman 
Oregon Transportation Commission 


CBRE 


or 


1194 


340: a 
MINUTES OF _.6/20/89 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the action listed below and report this action for your official 
records: , 


1) Grant authorization to State Highway Engineer 
to engage a consultant to provide graphic 
art support for project development and public 
affairs activities in Region 1. 


For the past four years, the Region has relied 
on half-time, temporary employees to provide 
these services. Four years exceeds the intent 
of the Department's temporary hiring policies, 
and qualified employees are sometimes difficult 
to retain due to the absence of fringe 
benefits. 


The not to exceed cost for a two-year contract 


period is $30,000. (Authorize State Highway 
Engineer to sign contract. ) 


Dated this /5 day of Ver , 1989 


Michael P. Hollern, Chairman 
Oregon Transportation Commission 


05-05-89 
ZEEE 
ATE VY ENGINEER 
news] 11 84 
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EXHIBIT AL 
MINUTES OF 6/20/89 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the action listed below and report this action for your official 
records: 


1) Grant authorization to State Highway Engineer 
to enter into a personal service contract 
with Jean Lawson & Associates (JLA) to design 
and conduct a public involvement’ program 
for Unit 2 of the Sunrise Corridor Project 
(Rock Creek Junction to U.S. 26.) 


By her visibility and participation as _ the 
public involvement specialist for Unit 1 
of the project (1-205 to Rock Creek Junction), 
JLA is justified as a sole-source consultant 
to the Department in carrying out a parallel, 
consistent, and coordinated effort for both 
units of the Sunrise Corridor. 


I therefore approve expanding JLA_ public 
involvement duties to include Unit 2 at a 


cost not to exceed $30,000. (Authorize State 
Highway Engineer to sign contract. ) 


Dated this /5 _ day of Ve, , 1989 


Michael P. Hollern, Chairman 
Oregon Transportation Commission 


05-05-89 


HIGHWAY ENGINEER 


Dote Po 199 


3 a 
MINUTES OF _6/20/89 | 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. 1 Project Suver-Thousand Oaks Drive Section 


Type. of Work _ Paving FA. Proj. no. CQRsveact 10,749 
County Benton & Polk 


Highway Pacific West 


No. of Bidders 2 Low Bidder Morse Bros., Inc., Lebanon 
Low Bid $ 446,544.00 
Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: River Bend Sand & Gravel Co., Salem $ 588,975.00 
3rd Bidder: NONE $ 


No. 2 Project Coast Range Summit-Jewell Junction Section 
ts a Contract 10,750 
tate 


Type of Work Overlay F.A. Proj. No. 
County Clatsop Highway _Sunset 

No. of Bidders 2 Low Bidder Morse Bros., Inc., Lebanon 
Low Bid $ 631,323.00 

Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Roy L. Houck Construction, Salem $ 633,931.00 
3rd Bidder: NONE $ 


No. 3 Project,, District 7 Paving Project | 
Type of Work _Paving FA. Prog. wo. CoRgreCe 10.752 


County Coos as Highway Various 


Bracelin-Yeager Excavating & 
_ No. of Bidders 2 Low Bidder Trucking, Inc., Coos Bay 


Low Bid $ 487,304.25 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Johnson Rock Products, Inc., North Bend $ 580,090.25 
3rd Bidder: NONE $ 


AFPROV=D BY CHAIRMAN 
MICHAEL P. HOLL-RN 
=¥ - Le > Go 


TTT tt 
EH iD | { A — 


MINUTES OF 6/20/89 


No. 4 Project _Marlow Creek Section 


oo Grading, Paving Contract 10,752 
Type of Work _& Structure F.A. Proj. No. BRS-RS-109(4) 


County Coos Highway Coos River . 


No.of Bidders 6 Low Bidder JAL Construction Inc., Bend 


Lal SLL ALL RLS 


ALT. A 
Low Bid $ 379,495.00 
illicit Award to low DBE responsive bidder subject to concurrance 
of FHWA. 


ALT. A 
2nd Bidder: Bracel in-Yeager Excavating, Coos Bay $ <a oe 


3rd Bidder: Johnson Rock Products, Inc., North Bend $ 396,086.00 


No. 5 Project 


Dixonville-Glide Section 
Contract 10,753 
tate 


Type of Work _ Pavement Recycling F.A. Proj. No. 

County Douglas Highway North Umpqua 

No. of Bidders 1 Low Bidder Roseburg Paving Co., Roseburg 
Low Bid $ 166,365.00 

Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: NONE 
3rd Bidder: NONE 


No. 6 Project —_Fish Creek-Chinquapin Creek Section 
ecventct trac 4 


on 
Type of Work _ Paving F.A. Proj. NO. ate’ 


County _Douglas Highway _North Umpqua 


No. of Bidders 1 Low Bidder Roseburg Paving Co., Roseburg 
$ 389,346.50 


Low Bid A 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: NONE 
3rd Bidder: NONE 


APPROvVcD BY CHAIRMAN 
MICHAEL P. HOLLLRN 
ew as 
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EXHIBIT__a 
MINUTES OF __6/20/89 


No. 7 Project Burns-Lawen Section 

Type of Work _Paving F.A. Proj. No. Nee’ 9/99 
County _Harney Highway Steens 

No. of Bidders __ 1 Low Bidder Valentine Surfacing Co., Vancouver, WA 
Low Bid $ -381,307.30 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: NONE 
3rd Bidder; NONE 


No. 8 Project white River Rock Production 


Type of Work _Rock Production F.A. Proj. No. Cantract 10,756 


County Hood River & Clackamas Highway Mt. Hood 


TT 


No. of Bidders 6 Low Bidder Elte, Incorporated, Boring 
Low Bid $ 924,000.00 
Engineer's Recommendation: Award to low responsive bidder. 


and Bidder: Eucon Corporation, Camas, WA $ 958,000.00 
Srd Bidder: R. J. Taggart Const., Salem $1,032 ,000.00 


No. __ 9 _—s Project... 


Poormans Creek Section 
Cantract 10,757 


Type of Work _ Paving F.A. Proj. No. 


County _Jackson’" Highway Jacksonville 
No. of Bidders 3 Low Bidder LIM, Inc., Medford . 
Low Bid $ 150,895.00 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Angell Asphalt & Aggregate, Coos Bay 
3rd Bidder: Copeland Paving, Inc., Grants Pass 


APPROVED BY CHAIRMAN 
MICHAEL P. HOLLLRN ‘ 


Date 2 /5- 27 


Une a 


eYHIBiT_A—_—_ 
MINUTES OF 6420/89 


No. 10 Project Chiloquin Rock Production 
sia on rac ’ 
Type of Work _Rock Production F.A. Proj. No. tate 


County Klamath Highway The Dalles-California 


ee en Le 


No. of Bidders 3 Low Bidder Kincheloe & Sons, Inc., Myrtle Point 
Low Bid $ 131,200.00 
Engineer's Recommendation: Award to low responsive bidder. 


and Bidder: Klamath Pacific Corp., Klamath Falls "$ 153,000.00 
3rd Bidder: R. J. Taggart Const., Salem $ 167,800.00 


No. 11 Project Dairy Rock Production 
Type of Work Rock Production F.A. Proj. No. State 


A EL A LD 


Klamath Falls-Lakeview 


County Klamath Highway 


No. of Bidders Low Bidder 


Low Bid $ 


 eareee seemre areata eee nee at: 


NO BIOS RECEIVED 


No. 12 Project Hayden Mountain Pass Section 
ae oe Contract 10,760 


Type of Work Paving F.A. Proj. No. S 
County —_Klamath Highway Green Springs 
No. of Bidders 3.‘ Low Bidder Angell Asphalt & Aggregate Inc., Coos Bay 


Low Bid $ 398,914.00 


Engineer's Recommendation: Award to low responsive bidder. 


ard Bidder: Roy L. Houck Const., Salem $ 475,021.00 
3rd Bidder: LTM, Inc., Medford $ 484,045.00 


APPROVED BY CHAIRMAN 
MICHAEL P. HOLLERN 


Date S-/5- 37 


EXHIBIT—___A— 
MINUTES OF _6/20/89 


No. 13 Project District 5 Overlay Project 
Type of Work _Paving F.A. Proj. No. ies’ 10,761 Pm 


County _Lane Highway Various 

No. of Bidders _ 2 Low Bidder Wildish Corvallis Construction Co., Eugene 
Low Bid $ 567,843.50 

Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Eugene Sand & Gravel, Inc., Eugene $ 709,489.00 
3rd Bidder: NONE $ 


No. 14 Project Yachats-Lane County Line Section 
Type of Work _ Paving F.A. Proj. No. guzract 10,762 


County Lincoln Highway Oregon Coast 
No. of Bidders 2 Low Bidder Road & Driveway CO.» Newport 


Low Bid 469,271.30 
Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: Morse Bros., Inc., Lebanon $ 492,101.00 
3rd Bidder: NONE $ 


No. 15 Project — District 3 Paving Project 
7 : Contract 10,763 


Type of Work Paving ; F.A. Proj. No. 


County _Marion _ . Highway Various 

No. of Bidders i Low Bidder Morse Bros., Inc., Lebanon 
Low Bid $ 417,699.00 

Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: North Santian Paving Co., Stayton 432,131.00 
3rd Bidder: River Bend Sand & Gravel Co., Salem 509,232.50 


APPROVED BY CHAIRMA 
MICHAEL P. HOLLLRN 
Date tae cat te J 


Se 


EXHIBIT Wo. 
MINUTES OF _6/20/89 


Ho. 16 Project N.E. Hancock $t.-S.€. Hai 


Type of Work Overlay & Cold Planing F.A. Proj. No. 
County _Multnomah Highway Pacifio East 


a ee ee 
No. of Bidders 2 Low Bidder _K. F, Jacobsen & Co., Inc., Portland 
Low Bid $ (301,614.00 


Engineer's Recommendation: Award to low responsive bidder, 


and Bidder: Lakeside Industries, Bellevue, WA $ 320,706.50 
3rd Bidders NONE $ 


Wo. 17 Project Yamhill Creek-H.C.L. Cariton Section 


Type of Work Paving F.A. Proj. No. gntract 10,765 


County _Yamhil} Highway Tualatin Valley 

No. of Bidders __ 6 _ Low Bidder Horse Bros., Inc., Lebanon 
Low Bid $ 216,933.00 

Engineer's Recommendation: Award to low responsive bidder, 


2nd Bidder: Rowell & Wickersham, HcHinnville $ 245,685.00 
3rd Bidder: Hartin & Wright Paving Inc., HcHinnaville $ 246,294.00 


No. 18 Project Hackett Orive-Gilchrist Section 
_S ; ontra 
Type of Work _ Paving F.A. Proj. Ko. State ' . 


County _Klamath ‘ Highway The Dalles-California 


Ho. of Bidders 1 Low Bidder R. L. Coats, Bend 
Low Bid $ 771,618.00 ° 


Engineer's Recommendation: Award to low responsive bidder. 


2nd Bidder: NONE $ 
3rd Bidder: KONE $ 


On May 15, 1989, I accepted the State Highway Engineer's recom- 
mendation for award of the projects on which bids were received 
on May 11, 1989, and authorized him to sign the contracts when 
conditions for the awards have been met. On Job 4, if the 
low bidder fails to meet the requirements for the disadvantaged 
business enterprises, award will be made to the next lowest 
responsive bidder pending DBE review and cost justification. 


Dated this 44 day of » 1989 


Michael P. Hollern, Chairman 
OREGON TRANSPORTATION COMMISSION 


EXHIBIT 
MINUTES OF 6/20/89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approved the following 
action and report this action for your official records: 


1) On May 17, 1989, approved a personal service contract 
with MED-TOX Associates, Inc., to conduct subsurface 
field investigations at the Old Astoria Maintenance 
Site to satisfy Department of Environmental Quality 
and Department of Motor Vehicles' concerns that the 
site is free of all potentially hazardous materials 
at a cost of $20,000. (Authorized State Highway 
Engineer to sign contract. ) 


Dated this day of Vlei » 1989 


Michael P. Hollern, Chairman 
Oregon Transportation Commission 


EXHIBIT___B__ 
MINUTES OF _ 6/20/89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the action listed below and report this action for your official 
records: 


1) On April 7, 1989, rescinded Chairman Hollern's April 4, 
1989, acceptance of the State Highway Engineer's recommen- 
dation to award the contract for maintenance painting 
of the Santiam River (Southbound) Bridge on the Pacific 
Highway in Marion & Linn Counties to Carter-Welsh, Inc. 
dba Garco Const., Spokane, WA. This action was taken 
because of structural damage which did not become apparent 
until after bids were opened on March 23, 1989. I also 
authorized a Public Interest Finding. 


Dated this 7 day of SIAT 


OREGON TRANSPORTATION COMMISSION 


EXHIBIT B 


MINUTES OF 6/20/89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the action listed below and report this action for your official 
records: 


1) On April 27, 1989, approved an agreement with Wallowa 
County whereby $140,000 of State Highway Funds will 
be exchanged for $140,000 of Federal-Aid Secondary Funds 
to repair severe flood damage on roads within the County. 
The State determined that it is in the best interest 
to allow such a one-time trade to occur. (Authorized 
the State Highway Engineer to sign agreement. ) 


Dated this C{ dayof  AtAY , 1989 


Vice Chairm 
OREGON’ TRANSPORTATION COMMISSI 


EXHIBIT Be. 
MINUTES OF _6/20/89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


Under delegated authority to the Director (Delegation Order No. 29) from 
the Oregon Transportation Commission, subdelegated to the Deputy Director 
(Subdelegation Order No. DIR-8), the following actions were taken: 


1) On February 10, 1989, approved a personal service 
contract with Douglas G. Wright for consultant services 
concerning issues related to transportation and business 
development. This contract covered the period 
February 13-16, 1989, at a cost of $571.73. (R. N. 
Bothman signed for Gary Potter.) 


On March 8, 1989, approved a personal service contract 
with Ruth Johnson for three Public Contact Skills 
classes to be held July 26 & 27, August 22 & 23, and 
October 10 & 11, 1989, at a cost of $3,525. 


On April 26, 1989, signed a biennial lease agreement 
with the Department of General Services, Printing 
Division, for approximately 1,122 square feet of utility 
space and 175 square feet of storage space in the 
Transportation Building in Salem. General Services uses 
this space for the Mall Copy Center and related 
purposes. 


On May 10, 1989, signed a consultant contract with Hanns 
Associates AIA Architects & Planners for providing 
architectural and engineering services to remodel the 
North Mall property at 796 Winter Street NE, Salem, into 
a day care center for the Department. The contract 
covers the period May 10 to June 30, 1989, at a cost not 
to exceed $7,976. (Approved by Transportation Commis- 
sion March 21, 1989.) 


Dated this 2\7 _ day of Mau , 1989 


Gary A. Potter, Deputy Director 
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. 
OF _.6/20/89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


On behalf of the Commission and under authority delegated to me to award 
contracts, I awarded the following contracts: 


1) Work on Poverty Flats Road-Meacham Section of the Old 
Oregon Trail in Umatilla County. Bids received 
April 13, 1989. Contract No. 10,717 awarded on 
April 27, 1989, to Acme Concrete Company, Spokane, 
Washington, at $11,788,453.36 


Overlay on the Clackamas/Boring Highway-362nd Drive 
Section of the Mt. Hood Highway in Clackamas County. 
Bids received April 13, 1989. Contract No. 10,726 
awarded on May 3, 1989, to Oregon Asphaltic Paving 
Company, Portland, at $783,627.00. 


Work on the Timberline Highway-Snowbunny Road Section 
of the Mt. Hood Highway in Clackamas County. Bids 
received April 27, 1989. Contract No. 10,737 awarded 
on May 17, 1989, to Elting, Incorporated, Clackamas, at 
$3 ,890,445.00 


Work on the Powers Slough (Alder Creek) Bridge Section 
of the Ft. Stevens Highway (Warrenton) in Clatsop 
County. Bids received April 27, 1989. Contract No. 
10,738 awarded on May 17, 1989, to Stach Construction 
Co., Inc. and Stach Equipment, Inc., A JV, Grants Pass, 
at $293,562.00 (Alternate A). 


Work on the Douglas Avenue-Parrott Creek Section of the 
Oakland-Shady Highway (Roseburg) in Douglas County. 
Bids received on April 27, 1989. Contract No. 10,740 
awarded on May 17, 1989, to Roseburg Paving Company, 
Roseburg, at $840,650.46. 


Paving on the Wrights Point-Narrows Section of the 
Frenchglen Highway in Harney County. Bids received 
April 27, 1989. Contract No. 10,742 awarded on May 17, 
1989, to Harney Rock and Paving Company, Hines, at 
$524,634.80. 


Work on the Chemult-Lenz Road Section of The Dalles- 
California Highway in Klamath County. Bids received 
April 27, 1989. Contract No. 10,743 awarded on May 17, 
1989, to R. L. Coats, Bend, at $5,245,910.75. 
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MINUTES OF _.6/20/89 


Work on the Oldsville Road-McMinnville Section of the 
Salmon River Highway in Yamhill County. Bids received 
April 27, 1989. Contract No. 10,747 awarded on May 15, 
1989, to Rowell & Wickersham Contractors, Inc., 
McMinnville, at $687,354.93. 


Traffic signal installation on the Oregon Coast Highway 
at Neptune Drive (Warrenton) in Clatsop County. Bids 
received April 27, 1989. Contract No. 10,748 awarded 
on May 10, 1989, to Hamilton Electric, Inc., Eugene, at 
$61,573.50 


Work on the Marlow Creek Section of the Coos River 
Highway in Coos County. Bids received May 11, 1989. 
Contract No. 10,752 awarded on May 19, 1989, to JAL 
Construction, Inc., Bend, at $379,495.00 (Alternate A). 


EXH'BIT__D __ 
MINUTES OF _6/20/89 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon 
Transportation Commission. Pursuant to that authority and acting in 
accordance therewith for the Commission, I approved the actions listed 
below and report these actions for your official records: 


On January 25, 1989, approved an interagency agreement 
with the University of Oregon to develop a plan for 
the number and location of future access points to the 
Oregon Coast Highway 101 near Bandon in Coos County. 
The agreement covers the period May 4 to December 4, 
1989, at a cost not to exceed $9,300. (William Anhorn 
signed agreement on April 27, 1989, for State Highway 
Engineer. ) 


On April 4, 1989, approved the removal of a traffic 
signal at NE Union Avenue (Highway 1E) at NE Bryant 
Street (M.P. X3.48) in the City of Portland. 
(Approved by Duane Christensen for State Highway 
Engineer. ) 


On April 12, 1989, adopted Speed Zone Order No. 970 
covering the following sections of the Clackamas 
Highway in Clackamas County: 


45 MPH from M.P. 8.16 to M.P. 9.06 
35 MPH from M.P. 9.06 to M.P. 9.56 
45 MPH from M.P. 9.56 to M.P. 15.25 


Rescinded Speed Zone Resolution No. 488 dated June 1, 
1965, and Speed Zone Order No. 833 dated April 30, 
1980. 


On April 26, 1989, approved a personal service 
contract with J. M. Colosimo Associates, Inc., for 
providing technical assistance and completing the 
prototype for future institutional planning. _ The 
contract covers the period May 2 to December 31, 1989, 
at a cost not to exceed $9,376. (William Anhorn 
signed for State Highway Engineer. ) 
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MINUTES OF _6/20/89 


On April 26, 1989, approved a personal service 
contract with Focal Point Programs for a "Managing Job 
Stress" class covering the period April 26 to June 30, 
1989, at a cost not to exceed $1,200. (William Anhorn 
approved for State Highway Engineer. ) 


On April 26, 1989, approved an intergovernmental 
service agreement with Chemeketa Community College for 
a course entitled "Dealing with Difficult People" on 
May 11, 1989, at a cost not to exceed $1,600. 
(William Anhorn approved for State Highway Engineer. ) 


On April 27, 1989, signed a supplemental agreement 
with the Association of Oregon Counties for a $5,000 
reduction of Counties’ 1990 Federal-Aid Secondary Fund 
Allocation. The $5,000 will be transferred to the 
State as the Counties’ share of funding the 1986 Roads 
Finance Study update. (William Anhorn signed for 
State Highway Engineer. Transportation Commission 
approved October 18, 1988. ) 


On April 27, 1989, signed a supplemental agreement 
with the Association of Oregon Counties and the League 
of Oregon Cities for a $3,000 reduction in the 1990 
Urban Allocation. The funds will be transferred to 
the State as reimbursement for the Cities’ share of 
funding the Roads Finance Stuay update. (William 
Anhorn signed for State Highway Engineer. Transporta- 
tion Commission approved October 18, 1988.) 


On May 1, 1989, approved a personal service contract 
with Capital Communications for providing speech 
consultation to myself and my staff in preparation of 
making legislative presentations. This contract 
covers the period May 1 to June 30, 1989, at a cost 
not to exceed $3,000. (William Anhorn approved 
contract for State Highway Engineer.) 


On May 2, 1989, approved an agreement with the City 
of Oregon City for regrading, paving, and drainage 
work on Agnes Avenue from the Parkplace Interchange 
at 1-205 to Main Street. The project will be funded 
100 percent by the City at no expense to the State. 
(Approved by William Anhorn for State Highway Engi- 
neer.) 
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On May 4, 1989, approved an interagency agreement with 
Department of Corrections for assistance in developing 
potential siting locations for an inmate medium- 
security prison. (William Anhorn signed for State 
Highway Engineer. ) 


On May 5, 1989, signed a personal service contract 
with Who’s Who Publication, Inc., dba American 
Contractor Center, to continue the supportive services 
for enhancement of the contracting opportunities for 
disadvantaged persons, minorities, and women in 
highway construction activities on Federal -Aid highway 
projects. The contract covers the period May 10 to 
September 30, 1989, at a cost not to exceed $75,000. 
(William Anhorn signed for State Highway Engineer. 
Approved by Transportation Commission April 18, 1989.) 


On May 10, 1989, approved an emergency contract to 
temporarily remove a slide from M.P. 359 in the 
eastbound lane of I-84 in Malheur County. 


On April 17, 1989, the slide was first noticed. It 
developed in a cut bank roughly 400 feet long and 50 
feet high and was slowly moving. 


I determined that a contract needed to be let to 
temporarily remove the worst of the slide and keep the 
road stabilized, free of debris, and safe for the 
traveling public. Estimated cost for this temporary 
work is $15,000. Due to the emergency nature of the 
situation, time was not available to formally obtain 
bids. 


On May 15, 1989, signed a personal service contract 
with Industrial Design Corporation to provide con- 
struction, architectural, and engineering services for 
the Region 5 Headquarters Building in Union County. 
This contract covers the period May 17, 1989, to 
July 31, 1990, at a cost not to exceed $75,000. 
(William Anhorn signed for State Highway Engineer. 
Transportation Commission approved April 18, 1989.) 


On May 15, 1989, signed Supplemental Agreement No. 2 
to a personal service contract with Data Processing 
Resources, Inc., for programming support for Phase II 
of the Highway Division Accounting (TEAMS) project. 
This supplement adjusts the cost of the contract from 
$352,800 to $379,800 and increases the hours of 
service from 9,800 to 10,550. (Transportation 
Commission approved August 16, 1988.) 


IVLIRIT D 
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On May 16, 1989, signed an amendment to an inter- 
governmental agreement with the Arizona Department of 
Transportation for the Heavy-Vehicle Electronic 
License Plate (HELP) Project. This amendment changed 
the termination date from August 31, 1989, to 
March 30, 1990. (William Anhorn signed for State 
Highway Engineer. Original agreement approved by the 


Transportation Commission on January 20, 1988.) 


On May 16, 1989, approved a personal service contract 
with Glenn Felix regarding a GAINSHARE training 
seminar. The contract covers the period May 16, 1989, 
to May 15, 1990, at a cost not to exceed $2,500. 
(William Anhorn approved for State Highway Engineer. ) 


On May 17, 1989, approved a personal service contract 
with Robert Mazany and Associates for technical advice 
regarding preservation of the Sequoia trees along 
McLoughlin Boulevard (Pacific Highway West) in 
Clackamas County. This contract covers the period 
May 17, 1989 to December 31, 1991 at a cost not to 
exceed $5,200. (William Anhorn approved for State 
Highway Engineer. ) 


Dated this Sl day o War , 1989 


ee 


State Highway Engineer 


EXHIBIT_D 
MINUTES OF _6/20/89 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY DEPARTMENT OF JUSTICE FOR 


THE OREGON STATE HIGHWAY DIVISION 
Period From January 1, 1989 Through March 31, 1989 


Amount 
Claims Pending at Beginning of Period $ 526,733.97 


Pending at End of Period $ 489,789.77 


i 


Money Collected During Period 
Installment Payments $ 6,738.03 
Compromise Payments 5 $ 91,267.82 


Payments in Full 97 $ 115,474.82 


TOTAL e e e e e e e e s e e ° e . e - a e $ 213,480.67 


nnn ununernnnee 


Claims Abandoned During Period $¢ 11,709.81 


nrc 


Damage Cases (Actions Filed) 4,961.55 


Uncollected Judgments -0- 


*Referred to Department of Revenue for Collection 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under delegated authority, the 
following contracts were accepted as being completed according to 


specifications: 


Contractor and 
Contract No. 


White Construction Co. 
Contract No. 10652 
Acceptance Date: May 1, 1989 


Hamilton Electric, Ine. 
Contract No. 10544 
Acceptance Date: May 5, 1989 


Columbia Pacific 
Contract No. 10497 
Acceptance Date: May 5, 1989 


Kiewit Pacific Co. 
Contract No. 10379 
Acceptance Date: May 5, 1989 


Dice Construction, Inc. 
Contract No. 10647 
Acceptance Date: May 8, 1989 


Ontario Asphalt and Concrete Co. 


Contract No. 10603 
Acceptance Date: May 8, 1989 


R. L. Coats 
Contract No. 10661 
Acceptance Date: May 15, 1989 


Tidewater Contractors, Inc. 
Contract No. 10521 
Acceptance Date: May 15, 1989 


Copeland Paving, Inc. 
Contract No. 10607 


Acceptance Date: May 16, 1989 


Ben Fox, Inc. 
Contract No. 10485 


Acceptance Date: May 16, 1989 


Section and County 


SW Hall Blvd. at Washington 
Square Drive No. 2 
Washington County 


Mt. Hood Hwy. at Palmquist Rd. 
and Orient Dr. (Gresham) 
Multnomah County 


Elm St.-Alder St. (Sweet Home) 
Linn County 


Cannon Beach Junction 
Clatsop County 


Trout Creek (First Crossing) Br. 
Harney County 


Dorian Drive-Verde Drive 
(Ontario) 
Malheur County 


McKay Creek (Grimes Rd.) Bridge 
Crook County 


Greeley, Rockville, and Tiffen 
Bridges 
Malheur County 


Sams Valley Highway at Table 
Rock Road 
Jackson County 


Greeley Ave. Connection to I-5 
Multnomah County 
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Contractor and 
Contract No. Section and County 


Roseburg Paving Co. Oregon 99E-E.C.L. Roseburg 
Contract No. 10630 Douglas County 
Acceptance Date: June 1, 1989 


Expenditure Recap 


Above Projects FY to Date 


Original Authorization $6 ,723,721.29 $437,451,974.65 
Anticipated Costs $7 ,040,950.79 $456,971,959.38 
Percentage Overrun (Underrun) +4.7% +4 5% 


June 1, 1989 Ad ipamees Lud 2 


fore Donald E. Forbes 
State Highway Engineer 
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JUNE, 1989 


OREGON TRANSPORTATION COMMISSION 


SUBJECT: REPORT OF ACTIONS TAKEN UNDER DELEGATED AUTHORITY 


Under delegated authority to the Highway Engineer (Delegation Order No. 23) 
from the Oregon Transportation Commission, subdelegated to the Right of Way 
Manager (Administrative Order No. 33), the following actions were taken: 


APPROVAL TO SELL EXCESS PARCELS: (23-43) (Administrative Order No. 33) 


1) CLACKAMAS COUNTY: OREGON CITY BYPASS - CASCADE HIGHWAY: File 51460 A. 
& B. - containing 1.15 acres; $14,000; Approved 5/17/89. 

2) CLACKAMAS COUNTY: SE HINKLEY-LAKE RD. INTRCHNG. - E PORTLAND FREEWAY: 
File 46209 - containing 1.60 acres; $22,400; Approved 5/08/89. 

3) HARNEY COUNTY: JOHN LOGAN LANE-PINE CREEK RD. SECTION - CENTRAL OREGON 
HIGHWAY: File 06495 - containing 35.6 acres; $1,800; Approved 5/18/89. 

4) LANE COUNTY: FLORENCE-CUSHMAN SECTION - SIUSLAW HIGHWAY: File 33390- 
containing 0.23 acres; $1,600; Approved 5/26/89. 

5) LINCOLN COUNTY: ALSEA RIVER - OREGON COAST HIGHWAY: File 56985 - con- 
taining 0.44 acre; $4,000; Approved 5/24/89. 

6) LINCOLN COUNTY: VACATED RD. SECTION - OREGON COAST HWY.: File 34066- 
containing 3,300 square feet; $1,815; Approved 5/24/89. 

7) LINN COUNTY: CRABTREE CREEK-SCIO SECTION - ALBANY-LYONS HIGHWAY: File 
13277 - containing 29,140 square feet; $1,950; Approved 5/24/89. 

8) JACKSON COUNTY: CASCADE GORGE-OLD CRATER LAKE HIGHWAY: File 11752- 
containing 3.03 acres; $21,000; Approved 5/10/89. 

9) UMATILLA COUNTY: MORROW COUNTY LINE-STANFIELD - OLD OREGON TRAIL: 
File 13487 - containing 8.88 acres; $900; Approved 5/08/89. 

10) WASHINGTON COUNTY: CANTERBURY LANE INTERCHANGE SECTION - PACIFIC HWY. 
WEST: File 18636 - containing 8,350 square feet; $48,000; Approved 
5/01/89. 

11) WASHINGTON COUNTY: DENNEY RD.-PACIFIC HWY. - BEAVERTON-TIGARD HIGHWAY: 
File 32774 - containing .89 acre; $35,000; Approved 5/08/89. 


AGREEMENTS: (23-50) (Administrative Order No. 33) 


12) ODOT Agreement No. RR-1298 with Southern Pacific Transportation Co.; 
Railroad grants State permission to enter upon R.R. property at or near 
Clackamas, Oregon, in the vicinity of M.P. 759.30 to install one six- 
inch test hole to take soil samples; Approved 5/01/89. 


ODOT Agreement RR 1278 with Burlington Northern Railroad Company; rail- 
road donates, remise, release, and quitclaims to State an Easement to 
construct, maintain, repair, replace improvements to the Lower Columbia 
River Highway @ its intersection with N.W. BALBOA AVENUE (RR M.P. 4.22) 
Portland, Oregon; MULTNOMAH COUNTY; granted according to the terms and 
conditions of letter agreement dated 5/23/88 (Signed by State 6/06/88; 
Approved 5/10/89. 
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AGREEMENTS: (Continued) 


14) ODOT Agreement RR 1299 with Southern Pacific Transportation Company; 
for temporary construction easement; for proposed widening of I-5 
overpass FD-748.70-A at Cook; UPPER BOONES FERRY RD.-SAGARD RD. SECT. - 
PACIFIC HIGHWAY - WASHINGTON COUNTY; Approved 5/24/89. 


ODOT Agreement No. 1300 with Southern Pacific Transportation Company; 
for an easement (granted by separate instrument) to construct, recon- 
struct, and maintain REDWOOD HWY. OVERPASS C-473.06, on railroad 
property, at Station of Bulb (R.R. drawing A-6883 dated 6/27/88) ; 
Approved 5/31/89. 


MULTNOMAH COUNTY: Springwater Line Agreement; TACOMA STREET OVER- 
CROSSING - MCGLOUGHLIN BLVD.; Agreement between Portland Traction 
Company, State of Oregon, and City of Portland; $1,500,000; Approved 
4/18/89. 


BAKER COUNTY: one-year extension of Special Use Permit from U.S. Forest 
Service for HALFWAY HILL ELECTRONIC SITE; File 57844; Signed 5/19/89. 


INDENTURE OF ACCESS: 


18) File 32981 - Indenture of Access with Clackamas County, Lou W. and 
Richard A. Le Fever on the Southerly side of the ALDER CREEK-WILDWOOD 
SECTION of the relocated MT. HOOD HIGHWAY; CLACKAMAS COUNTY; approved 
and signed 4/03/89. 


File 45078 - Indenture of Access with New Hope Evangelical Free Church 
on the Northerly side of the WINSTON-SHADY SECTION of the COOS BAY- 
ROSEBURG HIGHWAY; DOUGLAS COUNTY; approved and signed 4/10/89. 


File 34033 - Indenture of Access with Newberg Development Company on 
the Southerly side of the REX HILL-NEWBERG SECTION of the PACIFIC WEST 
HIGHWAY, YAMHILL COUNTY; approved and signed 4/10/89. 


File 22829 - Indenture of Access with The Southland Corporation on the 
Northerly side of the BEAVERTON-FOREST GROVE SECTION of the TUALATIN 
VALLEY HIGHWAY; WASHINGTON COUNTY; approved and signed April 10, 1989. 


File 15984 - Indenture of Access with John Arnett on the Northerly side 
of the W. UNIT DESCHUTES CO. LINE-PRINEVILLE SECTION of the relocated 
O'NEIL HIGHWAY; CROOK COUNTY; approved and signed 4/21/89. 


File 32981 - Indenture of Access with Lou W. and Richard A. Le Fever, 
Jr. and Clackamas County on the Southerly side of the WILDWOOD-2IG ZAG 
SECTION of the relocated MT. HOOD HIGHWAY; CLACKAMAS COUNTY; approved 
and signed 3/16/89. 


- 8552 - 


mv Lyme E 


ey 
oe | 


MINUTES OF __.6/20/89 


Report of Actions Taken Under Delegated Authority 


June, 
Page 


1989 
Three 


R/W_SERVICE AGREEMENTS : (23-45) (Administrative Order No. 33) 


24) 


R/W Service Agreement #359; C. & A. #9793; with State of Oregon, Dept. 
of Corrections; for Corrections' Facilities Siting Assistance; Highway 
agrees to assist Corrections in developing potential siting locations 
for a 3,000 inmate capacity medium-security prison; approved 5/04/89. 


R/W Service Agreement #360; C. & A. #7632; with Clackamas County; State 
agrees to act for Agency in performing those services related to the 
acquisition of right-of-way for Agency; CLACKAMAS HWY.-GLADSTONE 


INTERCHANGE (SE 82ND/EVELYN ST. ); Approved 4/27/89. 


OPTIONS AND OTHER DOCUMENTS RELATING TO THE ACQUISITION OF PROPERTY BY THE 
HIGHWAY DIVISION: (23-65) (Administrative Order No. 33) 


CLACKAMAS COUNTY: 


CASCADE HWY. N.-LESTER AVE. - JOHNSON CREEK BLVD.: 


58074 


Frank A. Bitar & Associates $ 7,800 . 4/27/89 


R AVE.-92ND - E. PORTLAND FREEWAY: 


LESTE 
58352 
58353 


Terry Emmert $ 1,550 . 4/28/89 
Terry Emmert $ 18,450 . 4/27/89 


SPANGLER HILL-MULINO - CASCADE HIGHWAY SOUTH: 


57825 


Victor J. & Tamara L. vander Star $ 42,000 . 5/23/89 


UNION/GRAND VIADUCT-SE RIVER ROAD - PACIFIC HIGHWAY EAST: 


56973 
57028 


56973 


57028 


CLATS 


OSWEG 
54090 


Estate of Melody A. Rinehart, et al $ 45,200 . 4/28/89 
Estates of William R. Davis & $ 45,200 . 4/28/89 
Letha D. Davis 
) Jafar Tavasolli Tehrani © 13,325 . 4/28/89 
) " " " $ 11,125 4/28/89 
(Equipment: $22,250 - 1/2 on each file) 


OP COUNTY: 
CREEK-SUNSET HIGHWAY: 


I. P. Timberlands Operating Company, Ltd. $ 4/27/89 
(Easement Extension) 


UTES COUNTY: 


DESCH 


L JUNCTION-REDMOND COUPLET - THE DALLES-CALIFORNIA HIGHWAY: 


O'NEI 
57542 
57577 
57585 
57600 
57600 


Marinus Newhouse, Jr. $ 11,800 App. 5/11/89 
John Kelley and Kathy Lane Pelham (C.P.) $ 2,800 App. 5/11/89 
Roy & Charline DeGroot $ 3,025 App. 5/04/89 
John Williams (Land, etc) $ 42,505 App. 5/17/89 
Redmond Moose Lodge #323 $ 3,470 App. 5/17/89 
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EXHIBIT_E 


OPTIONS: (Continued) 


DOUGLAS COUNTY: 


INTERSECTION OF HWY. 42 & S. CAMAS RD. & BURMA RD.: 
57475 Sharon Jean Moore . 5/01/89 


CAMAS VALLEY - COOS BAY-ROSEBURG HIGHWAY: 

57474 Jeffrey A. & Suzanne M. Eder . 5/04/89 
57480 Henry A. & Agnes Dale Summet . 4/27/89 
57482 Lucile Harriet Catchpole . 4/27/89 
57484 Theo Bilger & Mary Golgert . 4/27/89 
57497 Camas Valley Rural Fire District . 5/04/89 
57499 Homer L. Brown & Margaret H. Brown . 4/27/89 


TYEE CURVE - ELKTON-SUTHERLIN HIGHWAY: 
57834 Darren P. McNeil . 5/23/89 


HARNEY COUNTY: 


JOHN LOGAN LANE-PINE CREEK ROAD - CENTRAL OREGON HIGHWAY: 
58601 John E. Temple, et al (Land) Ss 1,356 . 5/24/89 
(State will Trade Surplus on File 06495 
valued @ $1,650 for land consideration 
and $500 cash from Grantor) 
Little Cow Creek Company . 5/24/89 
(% Richard Temple) (State will trade 
surplus on File 06495 valued @ $150.00 
plus $50.00 cash to Grantor) 


JACKSON COUNTY: 


KINGS HIGHWAY-JASPER ST. (MEDFORD) - STEWART AVENUE: 
57445 Raymond C. Langguth . 4/27/89 


57446 Robert G. & Marilynn A. Pantel $ . 5/02/89 
(May convey excess on File 57444 valued at 
$1,576 by Bargain & Sale Deed, and withhold 
that amount from this consideration) 
57448 Loren & Paula Grosse $ . 5/24/89 
57452 Vincent Benson, Jr. & Carrol L. Benson . 5/01/89 
57453 Claude J. & Lois S. Crewe . 5/01/89 


JEFFERSON COUNTY: 
CHERRY LANE-HESS STREET - WARM SPRINGS HIGHWAY: 


58195 CAS Resources, Inc. . 5/02/89 
58196 Bryce K. Binder . 5/11/89 
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OPTIONS: (Continued) 


JOSEPHINE COUNTY: 


FOOTHILL BLVD.-ROGUE RIVER/REDWOOD HWY. JUNCTION - REDWOOD HIGHWAY: 
57369 Consolidated Federal Bank $ 47,100 App. 5/02/89 


57378 Wayne E. Johnson $ 6,700 App. 5/11/89 
& Jane E. Johnson 
57419 C. A. Morrison, Trustee of C. A. Morrison $ 7,000 App. 5/01/89 
Trust; C. A. Morrison, Trustee of Miriam 
R. Morrison Trust 
57423 T. G. & Emily Howard $ 17,000 App. 5/08/89 
57425 Cc. A. Morrison $ 29,200 App. 5/01/89 
58194 C. A. Morrison, Trustee of C. A. Morrison $ 13,529 App. 4/27/89 
Trust; C. A. Morrison, Trustee of Miriam 
R. Morrison Trust 


KLAMATH COUNTY: 


KERN SWAMP ROAD-WEYERHAEUSER ROAD - GREEN SPRINGS HIGHWAY: 

57745 Frank & Hazel Borges $ 150 . 4/27/89 
57754 Glenn E. & Jeannie Mae Haworth 1,475 . 5/02/89 
57763 Omar & Kathryn S. Villa 800 . 5/10/89 


57773 Sonya Ann Griffin-McCullick 150 . 5/04/89 
57775 Earl V. & Margaret Huffman 100 . 5/04/89 


LAKE COUNTY: 

PAISLEY-ADEL ROCK PRODUCTION - FREMONT & WARNER HIGHWAY: 

6005-001) John Lane (Material Source) $ . 5/08/89 
6009-001) John Lane (Stockpile) 


LINN COUNTY: 


LAKE CREEK-PACIFIC HIGHWAY - CORVALLIS-LEBANON HIGHWAY: 
57680 Morse Brothers, Inc. $ 6,025 App. 5/08/89 
57682 Morse Brothers, Inc. $ 1,900 App. 5/08/89 


QUEEN AVENUE-CORVALLIS/LEBANON HIGHWAY - ALBANY-JUNCTION CITY HIGHWAY: 
55487 Verda Rose McBride $ 100 App. 5/02/89 


55490 Gerald B. & Margaret L. Bougher $ 100 App. 5/01/89 
MALHEUR COUNTY: 


MALHEUR RIVER (VALE) BRIDGE - CENTRAL OREGON HIGHWAY: 

56723 Oregon-Idaho Truckstop, Inc. et al $ 200 App. 5/08/89 
(Supplemental Agreement - 
removal/re-establishment of Service Pole 
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OPTIONS: (Continued) 


MARION COUNTY: 


LITTLE NORTH FORK ROAD-M.P. 25 - NORTH SANTIAM HIGHWAY: 

58278 State of Oregon, Dept. of Forestry *$ 2,950 . 5/11/89 
(*Compensation to be Asphaltic concrete 
paving valued at $2,950) 


MULTNOMAH COUNTY: 


223RD @N.E. PORTLAND HIGHWAY - N.E. PORTLAND HIGHWAY: 
57778 Pauline F. Morrow . 4/27/89 


GREELEY RAMP-N. BANFIELD INTERCHANGE - PACIFIC HIGHWAY: 
58025 Pacific Development (Property), Inc. $ 500 App. 5/23/89 


N. CHAUTAUQUA BLVD.-N. DELEWARE AVENUE - N. COLUMBIA BLVD.: 
58456 John M. & Ellen E. Hall $ 550 App. 5/15/89 


SW CANBY ST.-S.W. TAYLORS FERRY RD. - S.W. TERWILLIGER BLVD. (CITY STREET): 

58448 Rita Chimienti $ 1,150 App. 5/19/89 
58450 Elmer L. & Edith M. Reho $ 250 App. 5/15/89 
58451 Congregation Beth Israel $ 250 App. 5/24/89 


S.W. VERMONT-S.W. BARBUR - S.W. BERTHA BLVD. (CITY STREET): 

58442) Henry S. & Carolyn D. Raz $ 100 App. 5/24/89 

58459) S. Henry & Eileen C. Raz $ 2,900 App. 5/24/89 
(File 58442/58459 total $3,000) 

58444 Lillian S. Cunningham $ 400 App. 5/24/89 

58445 Ronald D. Becker $ 1,000 App. 5/24/89 

58498 Clarence W. & Evelyn C. Christensen eS 500 App. 5/19/89 


POLK COUNTY: 

SPRING VALLEY CREEK BRIDGE - SALEM-DAYTON HIGHWAY: 

58236 Robert Lee & Betty Jane Wright . 4/28/89 
58237 James P. & Diane L. Bougher . 4/28/89 
58238 Sidney & Patricia Van Dyke . 4/28/89 


WASHINGTON COUNTY: 


BEAVERTON-TUALATIN HIGHWAY @ S.W. HUNSKER ST. - BEAVERTON-TUALATIN HIGHWAY: 
6007 002 Hirte & Leach Partnership $Donation App. 5/23/89 
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OPTIONS: WASHINGTON COUNTY (Continued) 


BEAVERTON-TUALATIN HWy. @ S.W. MCDONALD STREET - BEAVERTON-TUALATIN HIGHWAY: 
56989 Marie Kjelgaard $ 3,800 App. 5/12/89 
Hap Arnold & Franklin D. Moore (Purchaser) 
56993 Estate of Mildred M. Averitt, deceased; $ 1,925 App. 5/02/89 
Craig Averitt, Personal Representative 
56997 Edward J. & Lois Ann Finley $ 5,520 App. 5/19/89 
56999 Carl L. Finley & Margaret E. Finley $ 5,400 App. 5/12/89 
57021 Alva R. & Dorothea McKinzie $ 2,600 App. 4/27/89 
57022 Daniel B. & Jacquetta J. Tabert $ 300 App. 4/27/89 


S.E. 21ST-S.E. BASELINE - TUALATIN VALLEY HIGHWAY: 
57670 Leonard L. & Jean M. Gratteri App. 5/23/89 


S.E. BASELINE-E. MAIN - TUALATIN VALLEY HIGHWAY: 
57207 George & Joyce Ross 78,250 App. 5/02/89 


TUALATIN RIVER BRIDGE - HILLSBORO-SILVERTON HIGHWAY: 
58209 Carl H. & Judy L. Collins 1,300 . 5/03/89 


WHEELER COUNTY: 


MITCHELL-KEYES CREEK, EAST UNIT - OCHOCO HIGHWAY: 
58092 Shirley Patterson Ehmer . 5/08/89 


58095 Patricia Moore Clark & Harold K. Lawrence . 5/08/89 
YAMHILL COUNTY: 


E. MCMINNVILLE-AIRPORT ROAD - SALMON RIVER HIGHWAY: 
57081 Ivan & Cleo Bernards . 5/08/89 


MAMA. {~~ 7 : 
teven Green, Right of Way Manager 


NEIL GOLDSCHMIDT 
GOVERNOR 


73410-806 


ii) a Soe 
VUNUTES OF _6/20/89 
Department of Transportation 


PARKS AND RECREATION DIVISION 


525 TRADE STREET SE, SALEM, OREGON 97310 PHONE (503) 378-6305 


TO: Oregon Transportation Commission 


FROM: David G. Talbot 
State Parks Administrator 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the 
State Parks Administrator, or his designate, in an official 
capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, the Parks 
Administrator or his designate has approved the following 
actions and report them for your official records. 


On May 1, 1989 approved Grant County Road Department's 
request to excavate for the placement of a drainage 
pipe within the John Day River Scenic Waterway in Grant 
County. 


On May 4, 1989 approved Willamette Industries Inc.'s 
request to perform timber harvest within the Nestucca 
River Scenic Waterway in Tillamook County. 


On May 8, 1989 approved a miscellaneous use permit with 
U.S. West Communications in Klamath County for Burial 
of telephone cable. 


On May 9, 1989 approved a Historic Preservation Fund 
Agreement with Clackamas County, for Clackamas Co. 
Inventory, in the amount of $25,839. 


On May 9, 1989 approved a Historic Preservation Fund 
Agreement with City of Astoria, Clatsop County for 
Astoria Inventory, in the amount of $6,000. 


On May 9, 1989 approved an Addendum to a Historic 
Preservation Fund Agreement with Central Eastside 
Industrial Council, Multnomah County for Grand Ave 
Historic District Nomination, in the amount of $15,308. 


On May 11, 1989 approved Ray A. Schoppert, Logging 
Inc.'s request to log within the Clackamas River Scenic 
Waterway in Clackamas County. 


On May 15, 1989 approved Bend Aggregate and Paving 
Co.'s (CLR) request to extract gravel within the Upper 
Deschutes River Scenic Waterway in Deschutes County. 
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On May 15, 1989 approved a Historic Preservation Fund 
Agreement with City of Oregon City, Clackamas County 
for Inventory update, in the amount of $2,814. 


On May 15, 1989 approved a miscellaneous use permit 
with Perrydale Domestic Water Association, Polk County 
to drill a test well at Willamette River Greenway, 
Darrows Rocks. 


On May 15, 1989 approved a Historic Preservation Fund 
with City of Coquille, Coos County for Inventory, Phase 
II, in the amount of $2,500. 


On May 15, 1989 approved a Historic Preservation Fund 
with King's Hill Historic Association, Multnomah County 
for King's Hill Hispanic District Nomination, in the 
amount of $17,057. 


On May 15, 1989 approved a Maintenance and 
Administration amendment with Tualatin Hills Park and 
Recreation District, Washington County for Fanno House 
Restoration Project. 


On May 18, 1989 approved a Historic Preservation Fund 
Agreement with Linn County Planning, for Linn County 
Survey, in the amount of $2,987. 


On May 18, 1989 approved a Historic Preservation Fund 
Agreement with City of Albany, Linn County for Albany 
Certified Local Government, in the amount of $8,125. 


On May 22, 1989 approved Columbia Power Cooperative 
Association's request to install an overhead power line 
within the North Fork of the John Day River Scenic 
Waterway in Umatilla County. 


On May 24, 1989 approved an Addendum to a Historic 
Preservation Fund Agreement with Cultural Heritage 
Foundation, Multnomah County for Columbia River Survey 
project, in the amount of $14,994. 


On May 24, 1989 approved a Historic Preservation Fund 
with Multnomah County for Multnomah Co. Inventory, in 
the amount of $7,500. 


On May 24, 1989 approved a Historic Preservation Fund 
Agreement with Heritage Research Associates, Lane 
County for Edwin Eskelin Ranch complex nomination, in 
the amount of $1,042. 


On May 24, 1989 approved a Historic Preservation Fund 
Agreement with Heritage Research Associates, Lane 
County for Malheur & Harney Lakes Archeological Survey, 
in the amount of $17,226. 
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On May 24, 1989 approved an addendum to a Historic 
Preservation Fund with City of Eugene, Lane County for 
West University neighborhood survey model, in the 
amount of $31,836. 


On May 26, 1989 approved Dwight Sievers request to log 
within the Clackamas River Scenic Waterway in Clackamas 
County. 


On May 26, 1989 approved Guy Wolcott's request to 
construct a single family dwelling within the Sandy 
River Scenic Waterway in Multnomah County. 


On May 29, 1989 approved a Water Line Agreement with 
Pinz Stock Ranch, Inc. to place a pipeline over a 
portion of property owned by Pinz, to provide water to 
Peter Skene Ogden State Wayside. 


Dated this Sle ae of June, 1989 


De L LP la 


David G. Talbot, State Parks Administrator 
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REPORT OF CONDEMNATION CASES SETTLED 


State's State's Highest Amount of 
Defendant Offer Appraisal Settlement 


Lions Club of $2,600 $2,600 $3,600 
Mt. Hood 

L-9078 

R-55973 

Section: Wildwood - Zigzag 

Highway: Mt. Hood 

County: Clackamas 


Remarks: 


F. P. Stager $100 $100 

et ux 

L-9187 

R-57182 

Section: Windsor Island Rd. - N. River Rd. 
Olson Street 

County: Marion 


Remarks: 


Hoskins Lumber $750 


Section: Wren Hill Curve 
Highway: Corvallis - Newport 
County: Benton 


Remarks: 


CAC: cf£s:053189/6594G 


May 9, 1989 


TO: 
SUBJECT: 


EXHISIT__y 
MINUTES OF __ 6/20/89 


Oregon Transportation Commission 


Confirmation Report 
Action Taken Under Delegated Authority 


Pursuant to authority delegated to me, | report the following actions for 
the Transportation Commission's records: 


On May 9, 1989, $ 9,649,566.69 was distributed to the counties as 
their share of motor vehicle revenues for the month of April, 1989 


On May 9, 1989, $ 6,062,434.14 was distributed to the cities for 
the month of April, 1989 


(Lists of apportionments on file in Commission Files, Salem.) 


Dated this 9th day of May, 1989 


Ss R. Goldbach, Controller 
Highway Division 
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June 9, 1989 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Action Taken Under Delegated Authority 


Pursuant to authority delegated to me, | report the following actions for 
the Transportation Commission's records: 


On June 9, 1989, $7,711,796.89 was distributed to the counties as 
their share of motor vehicle revenues for the month of May, 1989. 


On June 9, 1989, $4,822,824.49 was distributed to the cities for 
the month of May, 1989. 


(Lists of apportionments on file in Commission Files, Salem.) 


Dated this 9th day of June, 1989 


_ Goldbach, Controller 
Division 


MINUTES 
OF THE 


OREGON TRANSPORTATION COMMISSION TELEPHONE MEETING 


HELD ON 
JUNE 27, 1989 


June 27, 1989 


The Oregon Transportation Commission held a special telephone 
meeting at 11:30 a.m., originating in Room 135 (Director’s Office), 
Transportation Building, Salem. (Notice of the meeting was made by press 
release to newspapers of general and local circulation throughout the 
State.) The following persons were on the telephone at the locations 
given: 


Michael P. Hollern, Chairman, Salem 

John Whitty, Vice Chairman, Coos Bay 

David F. Bolender, Member, Portland 

Cynthia J. Ford, Member, Medford 

John Elliott, Director of Public Affairs, Salem 

Donald E. Forbes, State Highway Engineer, Salem 

Paul Burket, Administrator of Aeronautics Division, Salem 
Judy Peterson, Manager of Administrative Services, Salem 
Fran Neavoll, Commission Services, Salem 


There were other staff persons present in Salem. 


Mr. Burket requested that the Commission accept a grant offer 
from the Federal Aviation Administration in the amount of approximately 
$90,490 representing the 90 percent Federal share for an airport planning 
project to accomplish studies updating the master plans for the Bandon 
Airport in Coos County and for the Brookings State Airport in Curry 
County. He explained the total cost of the project is approximately 
$100,500. He said the 10 percent sponsor’ s matching funds for the grant 
will be comprised of the Aeronautics Division's staff time and $2,000 from 
Curry County. Commissioner Bolender moved for acceptance of the grant 
offer and the motion carried unanimously by the Commission. The Commis - 
sion also authorized the Aeronautics Administrator to sign the acceptance 
of the grant, the personal service contract for the aviation planning 
consultant, and such other documents as may be required for completion of 
the project. 


Mr. Forbes explained that ORS 366.514 requires at least one 
percent of the State Highway Funds expended on bicycle trails and 
footpaths each year. He said current projections predict that the fund 
will be underrun for State Fiscal Year 1989. To fulfill the requirement 
under the law, he recommended increasing the authorization on Contract 
No. 10,739. He said this increase would use $150,000 of Fiscal Year 1990 
State Bike Funds scheduled for the Orchard Avenue-Ochoco State Park 
(Bikeway) Section of the Ochoco Highway, which is within the limits of 
Contract No. 10,739 for work on the Powell Butte Junction-Forest Boundary 
Section of the Ochoco Highway in Crook County. He commented this proposal 
would widen approximately three additional miles of shoulders for bicycle 
use. Vice Chairman Whitty moved for approval of the expenditure of 
$150,000 for this contract increase. The motion carried unanimously by 
the Commission. 


* 


Chairman Hollern briefed the Commission on the various bills 
before the Legislature. 


There being no further business to consider, Chairman Hollern 
adjourned the phone meeting at 11:40 a.m. 


Bra~ Deavol 
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